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MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


TUESDAY, JUNE 1, 1954 


Uniren Srares Senate, 


SuncomMmirrer on Rear Bsrare anp Minirary 
OMMITTEE ON ARMED SERVIC! 


CONSTRUCTION OF THE ( 
W ashine sap 


Francis Case, James H 


The subcommittee (consisting of Senators 
it 10:20 a, m., an 


Duff and John C. Stennis) met, pursusnt to notice, 
room 21¥. Senate Othice Building 


Present Senators Case, Chairmat (pre iding), and Dufl 
Also present Assistant Seeretary of Defense (P. 1.) Franklin G 
istant Secretary of the Army George H. Roderick (F.M.): 


Floete: A : 
Rear Adm. Joseph IF. Jelley, Director of Construction, Department of 


Defense: Brie. Gen. Will am \. Carter, Jr... Chief. Service Division. 

Office, Assistant Chief of Staff, G4 (Logistics) ; and Henry TH, Pike 

Office of Coun el, Office of Secretary of Defense. 
William H. Darden, of the committee stafl 


Senator Case. T will make an opening statement 
cheduled the open hearing on the 1955 military construction 


This morning 


we have 


authorization, 
Without objection, a COPS of the letter of April 7 by which the bill, 


referred to this subcommittee, and a copy of the House 


R. 9242 which was referred to this committee on 


S. 5YOO. wa 
COMpPAnlon bill I] 
May 27, will be inserted in the record at this point 

Apri. 7, 1964 


Hion, Francis Cam 
United States Senate, Washington, D.C 


I am writing to request that the Real Estate Subcommit 


Dear SENATOR Casi 
tee, consisting of yourself as Chairman, and Senators Duff and Stenni 
82060 (CH. R. 9242), the Military Public Works Authoriza 
Senate Committee on Armed 


undertake 


the consideration of S 
tion Bill, whieh has just been referred to the 
Services 
Sincerely yours, 
Leverer? SALTONBSTALL, 

Chairman 
LH. R. 9242, 88a Cong., 2d feee.] 
at military and naval inetallations and for the 


AN ACT To authorize certain construction 
and for other purpose 


Alaska Communications System 


Be it enacted by the Senate and House of Representatives of the United States 


of America in Congress assembled, 
TITLE I 


Seo, 101. The Secretary of the Army is authorized to establish or develop mili 
tary installations and facilities by the construction, conversion, rehabilitation, 
or Installation of permanent or temporary public works in respect of the follow 
ing projects, which include site preparation, appurtenances, and related utilities 


and equipment 
1 











2 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


CONTINENTAL UNITED STATES 
TECHNICAL SERVICES FACILITIES 
(Ordnance Corps) 


Aberdeen Proving Ground, Maryland: Troop housing, research and develop- 
ment facilities, and training facilities, $2,071,000. 

Atchison storage facility, Atchison, Kansas: Development of underground 
storage facilities, including the acquisition of land, $1,155,000. 

Benicia Arsenal, California: Utilities, $352,000. 

Frankford Arsenal, Pennsylvania : Utilities, $1,626,000. 

Jet propulsion laboratory (California Institute of Technology), California: 
Utilities, $247,000. 

Letterkenny Ordnance Depot, Pennsylvania: Land acquisition and utilities, 
$2,190,000 

Lima Ordnance Depot, Ohio: Operational facilities, $33,000. 

Navajo Ordnance Depot, Arizona: Utilities, $185,000. 

Redstone Arsenal, Alabama: Troop housing and research and development 
fac ilities, $580,000. 

Savanna Ordnance Depot, Illinois: Utilities, $360,000. 


(Quartermaster Corps) 


Fort Lee, Virginia: Troop housing, $1,967,000. 
New Cumberland General Depot (United States disciplinary barracks), Penn- 
sylvania: Troop housing, $492,000. 
Richmond Quartermaster Depot, Virginia: Land acquisition and utilities, 
$97,000. 
(Chemical Corps) 


Army chemical center, Maryland: Research and development facilities, 
$632,000. 
(Signal Corps) 


Y 


epartment of the Army transmitting station, vicinity of Woodbridge, Vir- 
ginia: Troop housing and operational and closed storage facilities, $2,360,000. 
Lexington Signal Depot, Kentucky: Troop housing, $492,000. 

Fort Monmouth, New Jersey: Troop housing, $330,000. 

Sacramento Signal Depot, California: Troop housing, $492,000, 


(Corps of Engineers) 


Fort Belvoir, Virginia: Troop housing, utilities, operational and maintenance 
facilities, and liquid storage facilities, $3,780,000. 


(Transportation Corps) 


Brooklyn Army Base, New York: Utilities, $1,264,000. 

Charleston Transportation Depot, South Carolina: Operational and water- 
front facilities, $370,000. 

Fort Eustis, Virginia : Troop housing, $5,479,000. 

Oakland Army Base, California: Troop housing, $1,835,000. 

Point Aux Pens Area Ammunition Terminal, Alabama-Mississippi: Ammuni- 
tion loading terminal, including acquisition of land, $26,951,000. 


(Medical Corps) 


Beaumont Army Hospital, Texas: Troop housing, $391,000. 
Brooke Army Medical Center, Texas: Troop housing, $1,129,000. 


FIELD FORCES FACILITIES 
(First Army Area) 

Fort Devens, Massachusetts : Troop housing, $2,297,000. 

Fort Dix, New Jersey: Troop housing, $330,000. 


Fort Hamilton, New York: Utilities, $450,000. 
Fort Jay, New York: Utilities, $1,488,000. 
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(Second Army Area) 
Fort Knox, Kentucky: Troop housing, $2,028,000. 
(Third Army Area) 


Fort Benning, Georgia : Troop housing, $8,199,000. 

Fort Bragg, North Carolina: Troop housing, operational and maintenance 
facilities, and liquid and covered storage facilities, $6,259,000. 

Fort Campbell, Kentucky : Troop housing and open storage facilities, $7,066,000. 


(Fourth Army Area) 


Fort Bliss, Texas: Troop housing, $13,453,000. 
Fort Hood, Texas: Troop housing and supporting facilities, operational and 
maintenance facilities, utilities, and closed and open storage facilities $10,182,000. 
Fort Sill, Oklahoma: Troop housing, and operational and open storage facili- 
ties, $3,692,000. 
(Fifth Army Area) 


Camp Carson, Colorado: Troop housing and supporting facilities, $7,491,000. 
Fort Riley, Kansas: Troop housing and utilities, $7,413,000. 


(Sixth Army Area) 


Fort Lewis, Washington: Troop housing and utilities, $11,744,000. 
Presidio of Monterey, California : Troop housing, $330,000. 
Fort Ord, California: Troop housing and maintenance facilities, $774,000. 
Camp Cooke (United States disciplinary barracks), California: Troop hous- 
ing, $923,000. 
(Military Academy ) 


United States Military Academy, New York: Troop housing and training 
facilities, $9,950,000. 


(Armed Forces Special Weapons Project ) 


Various installations: Community facilities, maintenance facilities, liquid 
storage facilities, and utilites, $2,080,000. 


OUTSIDE CONTINENTAL UNITED STATES 
(Alaskan Area) 


Hielson Air Force Base, Alaska: Tactical facilities, $800,000. 

Kenai, Alaska: Family housing and operational facilities, $1,674,000. 

Ladd Air Force Base, Alaska: Troop housing and tactical facilities, $2,821,000. 
Fort Richardson, Alaska : Tactical facilities, $1,800,000. 

Whittier, Alaska: Utilities and maintenance facilities, $541,000. 


(Far Bast Command Area) 


Okinawa: Community, troop supporting and medical facilities, troop housing, 
family housing (including one set of family quarters with a net floor area 
of not to exceed twenty-one hundred square feet), operational, maintenance and 
administrative facilities, and utilities, $5,917,000. 


(Pacific Command Area) 


Waiawa Radio Transmission Station, Hawaii: Troop housing and utilities, 
$221,000. 
(Icelandic Command Area) 


Keflavik (and vicinity), Iceland: Family housing, troop housing and sup- 
porting facilities, operational and maintenance facilities, and ammunition and 
closed storage facilities, $5,490,000. 

Sec. 102. The Secretary of the Army is authorized to establish or develop 
classified military installations and facilities by the acquisition of land and the 
construction, conversion, rehabilitation or installation of permanent of tem- 
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porary pubic works 


cluding site preparation, appurtenances, utilities and 
equipment, in the tota 


nount of $87,700,000 





Sec. 103. The Secretary of the Army is authorized to lease, without regard 
to the provisions of section 321 of the Act of June 30, 1932 (47 Stat. 412; 40 
U. S. C. 303b), or title VI of the Act of September 28, 1951 (65 Stat. 365; 40 
U. 8. C. 561-564 to the Commonwealth of Massachusetts, subject to the pro 
visions of this Act and upon such terms and conditions as he shall determine 
are in the publ nterest, wtih the right to said Commonwealth to sublease, 
the pier comprising a part of the Boston Army Base in the port of Boston, and 
such other property at or portions of said base as the Secretary may determine 
The lease shall be for a term of twenty-five years, with successive options to 
said Commonwealth to extend the term by one or more extensions, none of which 
shall be less than five years, the aggregate of such extensions not to exceed fifty 











ve inless terminated or extended provided in subsection (c) and (d) 
f this sectior The agreement of the Cor onwealth of Massachusetts to 

tect, repair, and 1 nt the premises leased on terms to be negotiated, and 

to pay an annual re! f $1 per year, together with payment of an amount 
to be determined as provided in subsection (b) of this section, shall constitute 


the consideration for any such lease 


j 


(b) In order to carry out the purpose of this section, the Secretary of the 











, 1 
Army shall provide for the repair and rehabilitation of such pier and other 
ties to be leased hereunder, at an overall cost not to exceed $11,000,000, 
t less than 10 per ce im of the estimated overall cost of such repair and 
rehabilitation, as such cost is determined by the Secretary of the Army, shall 
be paid by the Comm ealth of Massachusetts as a condition to the executior 
nd delivery of ich lease The money so received from the Commonwealth 
of Massachusetts sh be used exclusively for the purpose of such repair and 

ehal tior 

Any lease entered into under this section shall provide (1) that during 
any national emergency declared by the President, or in the event the Congres’ 
shall declare a state of war to exist, and the Secretary of the Army shall deter 
mine that the leased property is useful or necessary for military purposes, the 
United States shall have the right to reenter such property and use the same 
fo ich period of time as shall be determined by the Secretary of the Army 
to be necessary in the interests of national security; (2) that upon any such 
reentr la he option of the Commonwealth of Massachusetts, the lease 
shall be terminated r the term thereof extended for such period of time as 
the United States may be in possession following any such reentry; and (3) 
that the event the lease is terminated, the Commonwealth of Massachusetts 
shall be appropriately compensated for the cost of repairing and rehabilitating 
the leased property, as provided in subsection (b) of this section, and for the 


cost of capital items provided by it 

(d) Any such lease shall also provide for termination by the Secretary of the 
Army in the event of a breach of the terms or conditions of the lease 

(e) In the event that a lease is entered into under this section, the Depart 
ment of the Army, or any other department or agency of the United States, 
which, prior to the entering into such lease, was furnishing necessary utilities 
or services to the leased property, may. upon the request of the lessee, continue 
to provide such utilities or services. Any such utilities or services so furnished 
shall be paid for by the lessee at a rate to be determined by the supplying agency 
Such rate shall be fixed with a view to obtaining full reimbursement for the cost 
to any such agency of supplying any such utilities or services to the lessee 
Any sums so received shall be covered into the Treasury to the credit of the 
appropriation or appropriations from which the cost of furnishing such utilities 
or services was paid 

Sr« 





104. The Secretary of the Army is authorized, upon such terms and con 
ditions as he may determine to be in the public interest, to convey to the Gleason 
Works, a New York corporation, the lands and buildings comprising the 
tochester Ground Forces Equipment Depot Numbered 1, located at 1044 Uni 
versity Avenue, Rochester, New York, in exchange for land in the Rochester, 
New York, area, together with a suitable building and other improvements 
thereon to be constructed by the said the Gleason Works in accordance with 
plans and specifications approved by the Secretary of the Army for use as a new 
depot facility, and a sum of money representing, in the opinion of the Secretary 
of the Army. (1) the amount by which the fair market value of the property 
so conveyed by the Secretary of the Army exceeds the fair market value of the 
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land with the building and improvements thereon accepted in exchange therefor, 
and (2) the cost of moving the depot activity to the new depot facility. The 
money to be received by the Secretary of the Army in connection with such 
exchange shall be covered into the Treasury as a miscellaneous receipt, except 
that such amount thereof as represents the cost of moving the depot activity to 
the new depot facility shall be credited to the appropriation to which such cost 
is charged 
TITLE Il 

Sec. 201. The Secretary of the Navy is authorized to establish or develop 
naval installations and facilities by the construction, conversion, rehabilitation 
or installation of permanent or temporary public works in respect to the follow- 
ing projects, which include site preparation, appurtenances, and related utilities 
and equipment : 

CONTINENTAL UNITED STATES 


SHIPYARD FACILITIES 


Naval shipyard, Boston, Massachusetts: Replacement of pier, $3,400,000. 

Naval shipyard, Charleston, South Carolina: Compressed air facilities, 
$555,000. 

Naval shipyard, Mare Island, Vallejo, California: Acquistion of railroad facil- 
ties, including land, $225,000. 

Naval shipyard, Philadelphia, Pennsylvania: Crane tracks for drydock, 
$3,415,000. 

Naval Mine Countermeasures Station, Panma City, Florida: Waterfront and 
technical facilities, $1,500,000. 

Naval shipyard, San Francisco, California: Crane tracks for drydock, and 
pipefitters shop, $2,091,000. 

FLEET FACILITIES 


Morehead City, North Carolina: LST loading ramps, including land acquisi- 
tion, $710,000 

Naval submarine base, New London, Connecticut : Ordnance facilities, $476,000. 

Naval minecraft base, Charleston, South Carolina: Land acquisition, $158,000. 


AVIATION FACILITIES 


Naval air station, Alameda, California: Aircraft maintenance and overhaul 

facilities, $4,468,000, 
lice-Orange Grove area, Texas: Operational facilities, $151,000 

Naval air station, Atlantic City, New Jersey: Operational facilities and navi- 
gational aids, $779,000. 

Marine Corps auxiliary air station, Beaufort, South Carolina: Aircraft main- 
tenance facilities, airfield pavements, administrative and community facilities, 
open and covered storage and fuel storage facilities, utilities, security facilities, 
maintenance facilities, personnel facilities, and land acquisition, $11,096,000. 

Naval air station, Brunswick, Maine: Operational facilities, navicational aids, 
and utilities, $632,000. 

Naval air station, Cecil Field, Florida: Operational facilities, covered storage 
facilities, ammunition storage and ordnance facilities, navigational aids, and 
utilities, $1,384,000. 

Naval auxiliary air station, Chase Field, Texas: Aircraft maintenance facili- 
ties, $241,000. 

Marine Corps air station, Cherry Point, North Carolina: Airfield pavements 
fuel dispensing facilities, communication facilities, navigational aids, utilities 
and land acquisition, $1,609,000. 

Naval air station, Corpus Christi, Texas: Fuel dispensing facilities and navi- 
gational aids, $342,000. 

Naval auxiliary air station, Corry Field, Florida: Airfield pavements and air- 
field lighting facilities, $2,153,000. 

Naval auxiliary landing field, Crows Landing, California: Crash facilities, 
$88,000. 

Naval auxiliary air station, El Centro, California: Ammunition storage facili- 
ties, $225,000. 

Marine Corps air station, El Toro, California: Fuel dispensing facilities, navi- 
gational aids, communication facilities, and utiltes, $1,675,000. 
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Naval auxiliary air station, Fallon, Nevada: Operational facilities personnel 
facilities, and medical facilities, $569,000. 

Naval air station, Glenview, Illinois: Land acquisition, $70,000 

Naval auxiliary air station, Glynco, Goergia: Fuel storage facilities, commu- 
nication facilities, utilities, training equipment, and land acqusition, $6,531,000. 

Naval auxiliary air station, Kingsville, Texas: Navigational aids, fuel storage 
facilities, and utilities, $666,000. 

Naval air facility, Litchfield Park, Arizona: Operational facilities, airfield 
pavements, aircraft maintenance facilities, communication facilities, and land 
acquisition, $1,654,000. 

Naval auxiliary air facility, Mayport, Florida: Land acquisition, $75,000. 

Naval air station, Miramar, California: Navigational aids, aircraft mainte- 
nance facilities, and utilities, $4,001,000. 

Naval air station, Moffett Field, California: Navigational aids, fuel dispensing 
facilities, training facilities, and land acquisition, $1,336,000. 

Marine Corps auxiliary air station, Mojave, California: Land acquisition, 
$160,000. 

Marine Corps air facility, New River, North Carolina: Personnel facilities, 
maintenance facilities, and utilities, $972,000. 

Naval air station, Norfolk, Virginia: Training facilities, $628,000. 

Naval air station, Oceana, Virginia: Personnel facilities, community facilities, 
covered storage facilities, security faclties, navigational aids, utilities, and air- 
craft maintenance facilities, $4,696,000. 

Naval air station, Pensacola, Florida: Navigational aids and construction of 
outlying field, including avigation easements and land acquisition, $1,533,000. 

Naval air missile test center (San Nicolas Island), Point Mugu, California: 
Testing facilities, administrative facilities, maintenance facilities, security fa- 
cilities, and utilities, $1,132,000. 

Naval air station, Quonset Point, Rhode Island: Navigational aids, $579,000. 

Naval air station, San Diego, California: Operational facilities and aircraft 
maintenance facilities, $1,157,000 

Padre Island, Texas: Operational facilities, $80,000. 

Naval air turbine test station, Trenton, New Jersey: Research and develop- 
ment facilities, $5,209,000. 

Naval air station, Whidbey Island, Washington: Aircraft maintenance facili- 
ties, airfield pavements, communication facilities, navigational aids, and utilities, 
$4,245,000. 

SUPPLY FACILITIES 

Naval supply center (Cheatham Annex), Norfolk, Virginia: Cold storage facili- 
ties, $653,000. 

Naval supply center, Oakland, California: Fire protection facilities, $3,051,000. 

MARINE CORPS FACILITIES 

Marine Corps depot of supplies, Albany, Georgia: Security facilities and main- 
tenance facilities, $892,000. 

Marine Base, Camp Lejeuie, North Carolina: Training facilities, maintenance 
facilities and personne! facilities, $749,000. 

Marine Corps recruit depot, Parris Island, South Carolina: Utilities, cold stor- 
age facilities, and training facilities, $1,025,000. 


Marine Corps schools, Quantico, Virginia: Personnel facilities and community 
facilities, $585,000. 


Marine Corps recruit depo 


, San Diego, California : Training facilities, $82,000. 
ORDNANCE FACILITIES 

Naval ammunition depot, Charleston, South Carolina: Barricaded sidings, 
$671,000 

Naval proving grounds, Dahlgren, Virginia: Testing facilities and land acquisi- 
tion, $412,000. 

Naval ammunition depot, Earle, New Jersey : Land acquisition, $73,000. 

Naval ammunition depot, Hawthorne, Nevada: Ordnance facilities, $308,000 


Naval ordnance plant, Indianapolis, Indiana: Research and development fa- 
cilities, $1,183,000. 


Naval powder factory, Indian Head, Maryland: Utilities, $345,000. 


Naval mine depot, Melville, Rhode Island: Ammunition storage facilities, 
$380,000 
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Naval magazine, Port Chicago, California: Transfer depot facilities and land 
acquisition, $519,000. 
Naval ordnance laboratory, White Oak, Maryland: Research and development 


facilities, $361,000. 
Naval mine depot, Yorktown, Virginia: Barricaded sidings, $480,000. 


SERVICE SCHOOL FACILITIES 


Naval Academy, Annapolis, Mayland: Training facilities, $5,680,000. 
Naval amphibious base, Coronado, California: Personnel facilities, $2,888,000. 
Naval training center, Great Lakes, Illinois: Personnel facilities, $5,564,000. 
Naval post graduate school, Monterey, California : Personnel facilities, $332,000. 
Fleet air defense training center, Point Loma, California: Training facilities, 
$340,000. 
MEDICAL FACILITIES 


Naval hospital, Saint Albans, Long Island, New York: Utilities, $245,000. 
Naval hospital, San Diego, California: Personnel facilities, $756,000. 


OFFICE OF NAVAL RESEARCH FACILITIES 


Naval research laboratory, Washington, District of Columbia: Research facil- 
ities, $996,000: Provided, however, That any fissionable material to be used in 
such facilities shall be obtained from the Atomic Energy Commission in the 
same manner and on the same terms and conditions as the Atomic Energy Com- 
mission makes fissionable material available for use in research reactors in non- 
Governmental facilities. 

YARDS AND DOCKS FACILITIES 


Naval construction battalion center, Port Hueneme, California: Waterfront 
facilities and covered storage facilities, $4,669,000. 

San Bruno, California: Land acquisition, $750,000. 

Marine Corps training center, Twenty-nine Palms, California: Land acquisi- 
tion, $14,000. 

Various locations: For restoration or replacement of facilities damaged or 


destroyed and provision for other urgent construction requirements, $2,500,000. 


OvutTsIDE CONTINENTAL UNITED STATES 
FLEET FACILITIES 


Naval station, Subic Bay, Phillipine Islands: Waterfront facilities and utili- 


ities, $6,550,000. 
AVIATION FACILITIES 


Naval air facility, Cubi Point, Philippine Islands: Air freight terminal facili- 
ties, personnel facilities, family housing, community facilities, waterfront pro- 
tection facilities, covered and ammunition storage facilities, medical facilities, 
security facilities, and utilities, $6,085,000. 

Naval air station, Guantanamo Bay, Cuba: Medical facilities, $230,000. 

Naval air station, Iwakuni, Japan: Airfield pavements, ammunition and fuel 
storage facilities, and aircraft maintenance facilities, $2,246,000. 

Naval air station, Kodiak, Alaska: Community facilities, $719,000. 

Naval station, Kwajalein, Marshall Islands: Aircraft maintenance facilities, 
$990,000. 

SUPPLY FACILITIES 
Naval station, Subic Bay, Philippine Islands: Fuel storage facilities, 


$5,956,000. 
COMMUNICATION FACILITIES 


Naval communication station, Philippine Islands: Communication facilities, 
personnel facilities, covered storage facilities, maintenance facilities, adminis- 
trative facilities, community facilities, medical facilities, waterfront facilities, 
and utilities, $6,520,000. 

YARDS AND DOCKS FACILITIES 


Various locations: For restoration or replacement of facilities damaged, or 
destroyed and provision for other urgent construction requirements, $1,500,000. 
Sec. 202. The Secretary of the Navy is authorized to establish or develop 
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ssified naval installations and facilities by the construction, conversion, re 
habilitation, or installation of permanent or temporary public works, including 
site preparation, appurtenances, utilities, and equipment, in the total amount of 


Ss 20) Public Law 209, Bighty-third Congress, is hereby amended as 


ike so much thereof under the heading “Continental United States” and 
heading “Aviation Facilities” in section 201 as reads as follows: 
Alice, Texas: Land acquisition and airfield pavements, $2,148,000." 
and insert in lieu thereof the following: 
‘Alice-Orange Grove area, Texas: Land acquisition, including navigation ease 
ments, and airfield pavements, $1,845,000.” 


TITLHE III 


Si 01. The Secretary of the Air Force is authorized to establish or develop 
military installations and facilities by the construction, conversion, rehabilita 
tion, or installation of permanent or temporary public works in respect of the 
following projects, which include site preparation, appurtenances, and related 
utilities and equipment (the references hereinafter to Public Laws 60, 420, 6A, 
S38, 910, 155, 534, and 209 mean, respectively, Public Law 60, Bighty-first Con- 
gress, Public Law 420, Bighty-first Congress, Public Law 564, BKighty-first Con- 
gress, Public Law 8388, Eighty-first Congress, Public Law 910, Kighty-first 
Congress, Publie Law 155, Bighty-second Congress, Public Law 534, Bighty-see- 
ond Congress, and Public Law 209, Bighty-third Congress, as amended) and 
the authorizations for military public works contained in this title supersede, 
to the extent they are represented by dollar amounts specified as being included 
in such prior Acts, equivalent amounts of the authorizations for military public 
works in such prior Acts, but do not otherwise affect any authorizations for 


public works in prior Acts: 


CONTINENTAL UNITED STATES 
TRATEGIC AIR COMMAND 


Abilene A Force Base, Abilene, Texas Airfield pavements, liquid fuel ator 
ige and dispensing facilities, communications and navigational aids, operational 














es aft maintenance facilities, training facilties, troop housing and 
f ties, ut ies I acquisition, medica! fa ties, storage facilities, 
facilities, administ f and community facilitic and shop facilities, 
£17,435.000, of which amount $2,760,000 is included in the authoriza 

Pub Laws 534 and 209, and $14,675,000 is herewith authorized 
\ s A Force Base, Altus, Oklahoma: Airfield pavements, liquid fuel storage 
ensing facilities I cations, navigational aids and airfield light 
g facilitic perational facilities, aircraft maintenance facilities, training fa 
ties, troop housing and messing facilities, utilities, land acquisition, storage 
tis personnel facilities, administrative and community facilities, and shop 
a total of $16,098,000, of which amount $323,000 is included in the 

zation in Public Law 155, and $15,775,000 is herewith authorized. 
B sdale Air Force Base, Shreveport, Louisiana: Airfield pavements, com- 
u tions, navigational aids and airfield lighting facilities, aircraft main- 
es, troop | ng and messing fa ties, utilities, land acquisition, 
s faciilties, $3,905,000, which amount is included in the authorizations 
Pul Laws 564, 910, 155, 534 and 209. 
Bergst Air Force Base, Austin, Texas: Airfield pavements, liquid fuel 
orage and dispensing facilities, communications and navigational aids, opera- 
es, troop housing and messing facilities, utilities, land acqnisition, 
ge f ties, and s » facilities, $1,608,000. which amount is inelnded in 
f tions P Laws 910, 155 and 209 


Biggs Air Force Base, Fl Paso, Texas: Airfield pavements, liquid fuel storage 
id ! es, communications and navigational aids, aircraft main- 
ilities, and land acquisition, a total of 


enance fa ties. tr ne f ties. util 








2.2 0. of int $1,110,000 is included in the authorizations in Public 
s 564, 910 t. and $1,144,000 is herewith anthorized 

‘ \ Force Base Hopkinsville, Kentucky: Airfield pavements, com- 

nications, navi nal is and airfield lighting facilities, operational facil- 

s es, la sition, and administrative and community facilities, a 
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total of $1,451,000, of which amount $001,000 is ine luded in the authorizations it 
Public Laws 564 and 155, and $760,000 is herewith authorized 

Carswell Alr Force Base, Fort Worth, Texas: Airtield pavements, liquid fuel 
storage and dispensing facilities, communcations and navigational aids, opera 
tional facilities, aircraft maintenance facilities, training facilities, utilities, land 
acquisition, storage facilities, and shop facilities, $2,248,000, which amount 
included in the authorizations in Public Laws 010, 155, 534, and 200 

Castle Air Force Base, Merced, California Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational nids and airtield 
lighting facilities, operational facilities, atreraft maintenance facilities, utilities, 
land acquisition, stornge facilities, personnel facilities, administrative and com 
munity facilities, and shop facilities, a total of $9,581,000, of which amount 
$2,050,000 is included in the authorizations in Public Laws 564, 010, 155, 534, 
and 200, and &7,531,000 is herewith authorized 

Clinton-Sherman Alrport, Clinton, Oklahoma: Airfleld pavement, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, troop housing and messing facilities, 
utilities, land acquisition, medical facilities, and storage facilities, a total of 
$11,808,000, of which amount $9,080,000 is included in the authorization in Public 
Law 534, and $1,463,000 is herewith authorized 

Columbus Air Force Base, Columbus, Mississippi: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications, navigational aids and air 
field lighting facilities, operational facilities, aircraft maintenance facilities, 
utilities, land acquisition, storage facilities, personnel facilities, and shop facili 
ties, AB.OOS.000 

Davis-Monthan Alr Force Base, Tucson, Arizona: Airfield pavements, opera 
tional facilities, aireraft maintenance facilities, utilities, and shop facilith 
$3,084,000, which amount is included in the authorizations in Public Lawes 910, 
16S, 584, and Zoo 

Dow Air Force Base, Bangor, Maine: Airfield pavements, liquid fuel storage 
and dispensing facilities, communications, navigational aldsa and airfield light 
ing facilities, operational facilities, aircraft maintenance facilities, training fa 
cilithe troop housing and messing facilities, utilities, land acquisition, and 
administrative and community facilities, a total of $16,782,000, of which amonnt 
S5,782,000 is included in the authorizations in Public Laws 534 and 200, and 
$15,000,000 is herewith authorized 

Mlisworth Alr Force Base, Rapid City, South Dakota: Airfield pavements, com 
munications and navigational aids, operational facilities, aircraft maintenance 
facilities, training facilities, utilities, land acquisition, storage facilities, and 
hop facilities, a total of $7,174,000, of which amount $4,364,000 is ineluded \n 
the authorizations in Public Laws 564, 910, 155, 584, and 200, and $2,810,000 is 
herewith authorized 

Fairchild Air Force Base, Spokane, Washington: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications, navigational aids and air 
field lighting facilities, utilities, land acquisition, storage facilities, personnel 
facilities, administrative and community facilities, and shop facilities, $6,796,000, 
which amount is included in the authorizations in Public Laws 564, 910, 155, snd 
iid 

Forbes Air Force Base, Topeka, Kansas: Airfield pavements, liquid fuel stor 
age and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, aircraft maintenance facilities, utilitie 
land acquisition, storage facilities, and shop facilities, a total of $10,029,000, 
of which amount $2,176,000 is included in the authorizations in Public Laws 155, 
534, and 200, and $7,853,000 is herewith authorized 

Gray Air Force Base, Killeen, Texas: Airfield pavements, communications, 
navigational aids and airfield lighting facilities, utilities, land acquisition, stor 
age facilities, and shop facilities, $465,000, which amount is ineluded in 
authorizations in Public Laws 564, 910, and 155 

Great Falls Air Force Base, Great Falls, Montana: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications, navigational aids and 
airfield lighting facilities, operational facilities, aireraft maintenance fac 
troop housing and messing facilities, utilities, land acquisition, storage facilities, 
personnel facilities, and administrative and community facilities, a total of 
$6,600,000, of which amount $1,783,000 Is included In the authorization n Public 
Laws 564, 910, 155, 584, and 200, and $4,817,000 is herewith authorized 

Homestead Air Force Base, Homestead, Florida Airfleld 


fuel storage and dispensing facilities, communications. n 
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field lighting facilities, operational facilities, aircraft maintenance facilities, 
training facilities, utilities, land acquisition, medical facilities, storage facilities, 
personnel facilities, administrative and community facilities, shop facilities, and 
harbor facilities, a total of $13,271,000, of which amount $10,768,000 is included 
in the authorizations in Public Laws 534 and 209 and $2,503,000 is herewith 
authorized. 

Hunter Air Force Base, Savannah, Georgia: Airfield pavements, communica- 
tions, navigational aids and airfield lighting facilities, operational facilities, air- 
craft maintenance facilities, training facilities, troop housing and messing facili- 
ties, utilities, land acquisiton, personnel facilities, administrative and com- 
munity facilities, and shop facilities, $8,946,000, which amount is included in the 
authorizations in Public Laws 564, 910, 155, and 534. 

Lake Charles Air Force Base, Lake Charles, Louisiana: Airfield pavements, 
liquid fuel storage and dispensing facilities, communications, navigational aids 
and airfield lighting facilities, operational facilities, troop housing and messing 
facilities, utilities, land acquisition, personnel facilities, administrative and com- 
munity facilities, and shop facilities, a total of $9,277,000, of which amount 
$6,141,000 is included in the authorizations in Public Laws 910, 155, 534, and 209, 
and $3,136,000 is herewith authorized. ° 

Limestone Air Force Base, Limestone, Maine: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, aircraft maintenance facilities, utilities, land acquisition, 
storage facilities, personnel facilities, administrative and community facilities, 
and shop facilities, a total of $15,722,000, of which amount $12,359,000 is included 
in the authorizations in Public Laws 564, 910, 155, 534, and 209, and $3,363,000 is 
herewith authorized. 

Lincoln Air Force Base, Linculn, Nebraska: Airfield pzvements, communica- 
tions and navigational aids, operational facilities, aircraft maintenance facilities, 
training facilities, utilities, land acquisition, medics! facilities, storage facilities, 
personnel facilities, administrative and community facilities, and shop facilities, 
a total of $4,664,000, of which amount $3,536,000 is included in the authorizations 
n Public Laws 155, 534, and 209, and $1,128,000 is herewith anthorized. 

Little Rock Air Force Base, Little Rock, Arkansas: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications, and navigational aids, 
operational facilities, aircraft maintenance facilities, training facilities, utilities, 
land acquisition, medical facilities, storage facilities, personnel facilities, admin 
istrative and community facilites, and shop facilities, a total of $12,565,000, of 
which amount $227,000 is included in the authorizations in Public Laws 534 and 
209, and $12,338,000 is herewith authorized. 

Lockbourne Air Force Base, Columbus, Ohio: Airfield pavements, communica- 
tions and navigational aids, operational facilities, aircraft maintenance facilities, 
troop housing and messing facilities, utilities, land acquisition, storage facili- 
ties, and shop facilities, a total of $10,687,000, of which amount $1,696,000 is in- 
cluded in the authorizations in Public Laws 910, 155, and 534, and $8,991,000 ig 
herewith authorized. 

MacDill Air Force Base, Tampa, Florida: Airfield pavements, communications 
and navigational aids, aircraft maintenance facilities, troop housing and messing 
facilities, utilities, land acquisition, storage facilities, and shop facilities, 
$2,214,000, which amount is included in the authorizations in Public Laws 564. 
910, 155, and 534. 

March Air Force Base, Riverside, California: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, aircraft maintenance facilities, utilities, 
land acquisition, personne! facilities, administrative and community facilities, 
and shop facilities, a total of $8,772,000, of which amount $2,482,000 is included 
in the authorizations in Public Laws 910, 155, 534, and 209, and $6,340,000 is 
herewith authorized. 

Matagorda Island Air Force Range, Texas: Airfield pavements, communica- 
tions and navigational aids, and utilities, $607,000. 

Mountain Home Air Force Base, Mountain Home, Idaho: Airfield pavements, 
communications and navigational aids, training facilities, utilities, land acquisi- 
tion, administrative and community facilities, and shop facilities, $595,000, 
which amount is included in the authorizations in Public Laws 155, 534, and 209. 

Offutt Air Force Base, Omaha, Nebraska: Airfield pavements, liquid fuel stor- 
age and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, aireraft maintenance facilities, troop housing and messing 
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facilities, utilities, land acquisition, and administrative and community facilities, 
$1,628,000, 

Pinecastle Air Force Base, Orlando, Florida: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications and navigational aids, opera- 
tional facilities, utilities, land acquisition, storage facilities, personnel facilities, 
administrative and community facilities, and shop facilities, $4,627,000, which 
amount is included in the authorizations in Pubiic Laws 155, 534, and 209. 

Plattsburg Barracks, Plattsburg, New York: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, aircraft maintenance facilities, training 
facilities, troop housing and messing facilities, utilities, land acquisition, medical 
facilities, storage facilities, personnel facilities, administrative and community 
facilities, and shop facilities, a total of $19,835,000, of which amount $690,000 
is included in the authorizations in Public Laws 534 and 209, and $19,145,000 is 
herewith authorized. 

Portsmouth Air Force Base, Portsmouth, New Hampshire: Airfield pavements, 
liquid fuel storage and dispensing facilities, communications and navigational 
aids, operational facilities, aircraft maintenance facilities, training facilities, 
troop housing and messing facilities, utilities, land acquisition, storage facilities, 
personnel facilities, administrative and community facilities, and shop facilities, 
$14,079,000. 

Sedalia Air Force Base, Knobnoster, Missouri: Airfield pavements, communi- 
cations and navigational aids, aircraft maintenance facilities, troop housing and 
messing facilities, utilities, land acquisition, medical facilities, personnel facili- 
ties, and shop facilities, a total of $2,748,000, of which amount $274,000 is included 
in the authorizations in Public Laws 155 and 209, and $2,469,000 is herewith 
authorized. 

Smoky Hill Air Force Base, Salina, Kansas: Airfield pavements, communica- 
tions, navigational aids and airfield lighting facilities, aircraft maintenance 
facilities, troop housing and messing facilities, utilities, land acquisition, per- 
sonnel facilities, administrative and community facilities, and shop facilities, a 
total of $7,612,000, of which amount $7,308,000 is included in the authorizations 
in Public Laws 155, 534, and 209, and $304,000 is herewith authorized. 

Stead Air Force Base, Reno, Nevada: Communications and navigational aids, 
utilities, personnel facilities, and administrative and community facilities, a total 
of $750,000, of which amount $657,000 is included in the authorizations in Public 
Laws 155 and 534, and $93,000 is herewith authorized. 

Travis Air Force Base, Fairfield, California: Airfield pavements, communica- 
tions and navigational aids, operational facilities, aircraft maintenance facilities, 
utilities, land acquisition, storage facilities, administrative and community facili- 
ties, and shop facilities, a total of $7,822,000, of which amount $3,081,000 is in- 
cluded in the authorizations in Public Laws 564, 910, 155, and 209, and $4,741,000 
is herewith authorized. 

Turner Air Force Base, Albany, Georgia: Airfield pavements, communications, 
navigational aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, utilites, land acqusition, and shop facilities, a total of 
$5,661,000, of which amount $4,778,000 is included in the authorizations in Public 
Laws 910, 155, and 209, and $883,000 is herewith authorized. 

Walker Air Force Base, Roswell, New Mexico: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, utlities, land acqusition, storage facilities, 
and shop facilities, a total of $4,087,000, of which amount $3,333,000 is included 
in the authorizations in Public Laws 564, 910, 155, 534, and 209, and $754,000 is 
herewith authorized. 

Westover Air Force Base, Chicopee Falls, Massachusetts: Airfield pavements, 
liquid fuel storage and dispensing facilities, communications and navigational 
aids, utilities, land acquisition, storage facilities, and shop facilities, $1,146,000, 
which amount is included in the authorizations in Public Laws 910, 155, 534, 
and 209. 

AIR DEFENSE COMMAND 


Atlantic City Consolan Station, Atlantic City, New Jersey: Communications 
and navigational aids, $72,000. 

Bismarck-Minot area, North Dakota: Airfield pavements, liquid fuel storage 
and dispensing facilities, communications, navigational aids and airfield lighting 
facilities, operational facilites, arcraft maintenance facilities, training facilities, 
troop housing and messing facilities, family housing, utilities, land acquisition, 
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medical facilities, storage facilities, personnel facilities, administrative and com 
nunity facilities, and shop facilities, $7,588,000. 

Burlington Municipa! Airport, Burlington, Vermont: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications and navigational aids, air 
craft maintenance facilities, and land acqusition, a total of $1,018,000, of which 
amount $608,000 is included in the authorizations in Public Laws 910, 155, 534, 
and 209, and $410,000 is herewith authorizee 

Duluth Municipal Airport, Duluth, Minnesota: Airfield pavements, communi- 
cations and navigational aids, aircraft maintenance facilities, utilities, land 
acquisition, medical facilities, and personnel facilities, a total of $2,173,000, of 
which amount $787,000 is included in the authorizations in Public Laws 910, 155, 
534, and 209, and $1,386,000 is herewith authorized 
Ent Air Force Base, Colorado, Springs, Colorado: 
t 





Communications and navi- 
ional aids, troop housing and messing facilities, land acquisition, and person- 
el facilities, a total of $324,000, of which amount $256,000 is included in the 
authorization in Public Law 155, and $68,000 is herewith authorized. 

Fargo area, North Dakota: Airfield pavements, liquid fuel storage and dispens- 
ing facilities, communications, navigational aids and airfield lighting facilities, 
operational facilities, aircraft maintenance facilities, troop housing and messing 


facilities, utilities, land acquisition, medical facilities, and storage facilities, 
$7,055,000 


ga 
I 


Geiger Field, Spokane, Washington: Communications and navigational aids, 
troop housing and messing facilities, and storage facilities, $296,000, which 
amount is included in the authorizations in Public Laws 910, 155, 534, and 209. 

Glasgow-Miles City area, Montana: Airfield pavements, liquid fuel storage and 
dispensing facilities, communications, navigational aids and airfield lighting facil 
ities, operational facilities, aircraft maintenance facilities, troop housing and 

essing facilities, utilities, land acquisition, medical facilities, and storage facil 
ities, $8,391,000 


Grandview Air Force Base, Kansas City, Missouri: 


Airfield pavements, com- 
munications and navigational aids, operational facilities, utilities, and land acqui 

tion, storage facilities, and personnel facilities, $1,585,000, which 
included in the authorizations in Public Laws 155 and 209 

Great Pittsburgh Airport, Coraopolis, Pennsylvania: Liquid fuel storage and 
dispensing facilities, communications and navigational aids, utilities, land acqui- 
sition, medical facilities, and personnel facilities, $245,000, which amount 
included in the authorizations in Public Laws 910, 155, 534, and 209. 

Hamilton Air Force Base, San Rafael, California: 
munications and navigational aids 
$1,042,000, which am¢ 
910, 155, 534, and 209 
Kinross Air Force Base, Sault Sainte Marie, Michigan: Communications and 
navigational aids, aircraft maintenance facilities, utilities, land acquisition, 
storage facilities, and personnel facilities, $1,013,000, which amount is included 
in the authorizations in Public Laws 155, 534. and 209 

Klamath Falls Airport, Klamath Falls, Oregon: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 


amount is 


is 


Airfield pavements, com- 
utilities, land acquisition, and shop facilities, 
vunt is included in the authorizations in Public Laws 564, 





lighting facilities, operational facilities, aircraft maintenance facilities, training 
facilities, troop housing and messing facilities, utilities, land acquisition, medica] 
facilities, storage facilities, personnel facilities, and 
munity facilities, $4,133,000 

K. I. Sawyer Airport, Marquette, Michigan: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, aircraft maintenance facilities, train- 
ing facilities, troop housing and messing facilities, utilities, medical facilities, 
storage facilities, personnel facilities, administrative and community facilities, 
and shop facilities, $8,556,000. 

McChord Air Force Base, Tacoma, Washington: Airfield 


administrative and com- 


pavements, com- 


munications, navigational aids and airfield lighting facilities, operational facili- 
reraft maintenance facilities, troop housing and messing facilities, 
utilities, land acquisition, storage facilities, and shop facilities, $1,605,000, which 
int is includedgin the authorizations in Public Laws 564, 910, 155, 534. and 


yson Airport, Knoxville, Tennessee: Communications and 


: naviga- 
aids, utilities, land 


acquisition, and personnel facilities, $195,000, which 
luded in the authorizations in Public Laws 910, 155, 534. and 209. 
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Minneapolis-Saint Paul Airport, Minneapolis, Minnesota: Airfield pavements 
communications and navigational aids, operational facilities, aircraft mainte 
nance facilities, utilities, and land acquisition, a total of $2,156,000, of which 
amount $672,000 is included in the authorizations in Public Laws 910, 155, 554, 
and 209, and $1,484,000 is herewith authorized. 

Nantucket Consolan Station, Nantucket, Massachusetts: Communications and 
navigational aids, $107,000. 

New Castle County Airport, Wilmington, Deleware: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications and,navigational aids, 
operational facilities, aircraft maintenance facilities, land acquisition, and stor 
age facilities, $677,000, which amount is included in the authorizations in Public 
Laws 910, 155, 534, and 209. 

Niagara Falls Municipal Airport, Niagara Falls, New York: Communications, 
navigational aids and airfield lighting facilities, utilities, land acquisition, medi 
cal facilites, and shop facilities, $265,000, which amount is included in the 
authorizations in Public Laws 910, 155, 534, and 200. 

O’Hare International Airport, Chicago, Illinois: Liquid fuel storage and dis 
pensing facilities, communications and navigational aids, utilities, land ac 
quisition, and storage facilities, $228,000, which amount, is included in the 
authorizations in Public Laws 910, 155, 534, and 209. 

Otis Air Force Base, Falmouth, Massachusetts: Airfield pavements, liquid 
fuel storage and dispensing facilities, operational facilities, aircraft mainte 
nance facilities, training facilities, utilities, and storage facilities, $2,413,000, 
which amount is included in the authorizations in Public Laws 564, 910, 155, 
534, and 209. 

Oxnard Air Force Base, Oxnard, California: Communications and naviga 
tional aids, training facilities, troop housing and messing facilities, land ac 
quisition, storage facilities, and personnel facilities, $497,000, which amount is 
included in the authorizations in Public Laws 910, 155, 534, and 209. 

Paine Air Force Base, Everett, Washington: Airfield pavements, communica 
tions and navigational aids, land acquisition, storage facilities, and personnel 
facilities, $489,000, which amount is included in the authorizations in Public 
Laws 910, 155, 534, and 209. 

Pescadero Consolan Station, Pescadero, California: Communications and 
navigational aids, $107,000. 

Point Conception Consolan Station, Point Conception, California: Communi 
eations and navigational aids, $72,000. 

Portland International Airport, Portland, Oregon: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications and navigational aids, 
operational facilities, aircraft maintenance facilities, training facilities, utilities, 
land acquisition, and storage facilities, a total of $2,222,000, of which amount 
$500,000 is included in the authorizations in Public Laws 155, 534, and 209, and 
$1,722,000 is herewith authorized. 

Presque Isle Air Force Base, Presque Isle, Maine: Communications and navi 
gational aids, operational facilities, and land acquisition, $155,000, which amount 
is included in the authorizations in Public Laws 910, 155, 534, and 209 

Southern California area: Expansion of airfield and base facilities, including 
the acquisition of land, $4,000,000. 

Selfridge Air Force Base, Mount Clemens, Michigan: Airfieid pavements, com- 
munications and navigational aids, operational facilities, aircraft maintenance 
facilities, utilities, land acquisition, and storage facilities, $718,000, which 
amount is included in the authorizations in Public Laws 564, 910, 155, 534, and 
209. 

Sioux City Municipal Airport, Sioux City, Iowa: Communications and navi 
cational aids, and land acquisition $11,000, which amount is included in the 
authorizations in Publie Laws 155, 534, and 209. 

Stewart Air Force Base, Newburg, New York: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications, navigational aids and 
airfield lighting facilities, operational facilities, arcraft maintenance facilities, 
troop housing, and messing facilities, utilities, land acquisition, storage facilities 
and personnel facilities, $2,659,000. 

Suffolk County Air Force Base, Westhampton, New York: Airfield pave 
ments, communications, navigational aids and airfield lighting facilities, opera 
tional facilities, aircraft maintenance facilities, utilities, land acquisition, st 
age facilities, and shop facilities, a total of $1,445,000, of which amount $624,000 
is included in the authorizations in Public Laws 910, 155, and 534, and $821,000 
is herewith authorized. 
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rraverse City area, Michiga Airfield pavements, liquid fuel storage and dis- 
pensing facilities, communications, navigational aids and airfield lighting facil- 
tle perational fa ties, arcraft maintenance facilities, troop housing and 
essing facilities, utilities, land acquisition, medica! facilities, and storage facil- 
Truax n, Wisconsin: Airfield pavements, liquid fuel storage and 
pens i ties rt mications and navigational aids, aircraft mainte- 
e fa ties, land acquisition, and storage facilities, $1,256,000, which amount 

= j ided in the muthorizations in Public Laws 910, 155, 534, and 209. 
Wurtsmith Air Force Base, Oscoda, Michigan: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
ghting facilities, aircraft maintenance faciltes, troop housing and messing 
facilities, utilities, land acquisition, and storage facilities, a total of $2,395,000, 
if which amount $655,000 is included in the authorizations in Public Laws 910, 

155, 534, ana 209, and $1,740,000 is herewith authorized 


Youngstown Municipal Airport, Youngstown, Ohio: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications and navigational aids, 
aircraft maintenance facilities, land acquisition, storage facilities, and shop facil- 
587,000, which an t included in the authorizations in Public Laws 
910, 155, and 209 
Yuma County Airport, Yuma, Arizona: Airfield pavements, liquid fuel storage 
1d dispensing facilities, airfield lighting facilities, operational facilities, troop 
housing and messing facilities, utilities, land acquisition, and personnel facilities, 
a total of $2,127,000, of which amount $541,000 is included in the authorizations 


Public Laws 534 and 209, and $1,586,000 is herewith authorized. 





TACTICAL AIR COMMAND 




















Alexan 1 Air Force Pase, Alexandria, Louisiana: Airfield pavements, liquid 
lel storage and dispe ng facilities, communications and navigational aids, 
operational facilities, aircraft maintenance facilities, troop housing and mess- 
g facilities, utilities, land acquisition, storage facilities, personnel facilities, 
trative and community facilities, and shop facilities, a total of $5,852,000, 
ch amount $4,239,000 is included in the authorizations in Public Laws 155, 
4 and 209. and $1.612.000 is herewith authorized 
Ardmore Air Force Base, Ardmore, Oklahoma: Communications, navigational 
rfleld lighting ties, aircraft maintenance facilities, utilities, land 
qu n, personnel f ities, and administrative and community facilities, 
$506,000 hich amount is included in the authorizatioings in Public Laws 155 
d 534 
Blythe e Air Force Base Arkansas: Airfield pavements, com- 
navigat i rfield lighting facilities, operational facil- 
1, a inte e f training facilities, utilities, land acquisi- 
on, storage facilitie personnel facilities, administrative and commnunity 
facilit and shop fa ties, $2,717,000, which amount is incinded in the authori- 
zations in Public Laws 534 and 209 
Bunker Hill Airport, Peru, Indiana: Airfield pavements, communications and 
navigational aids, operational facilities, aircraft maintenance facilities, train 
f ties, troop honusir ind messing facilities, family housing, utilities, land 
acquisition, medical facilitis storage facilities, personnel facilities, and shop 


facilities, a total of $2,728,000, of which amount $2,652,000 is included in the 
1uthorizations in Public Laws 534 and 209, and $76,000 is herewith authorized. 
Clovis Air Force Base, Clovis, New Mexico: Airfield pavements, liquid fuel 
torage and dispensing facilities, communications and navigational aids, oper- 
itional facilities, troop housing and messing farilities, family housing, utilities, 
and aiquisition, storage facilities, and administrative and community facilities, 
total of $2,748,000, of which amount $741,000 is included in the authorizations 
Public Laws 155, 534, and 209, and $2,007,000 is herewith authorized. 
Donaldson Air Force Base, Greenville, South Carolina: Airfield pavements, 
ommunications and navigational aids, aircraft maintenance facilities, utilities, 
ind aequisition, and shop facilities, a total of $3,212,000, of which amount 
$1,906,000 is included in the authorizations in Public Laws 910 and 155, and 
$1,206,000 is herewith authorized 





glin Auxiliary Field, Hurlburt, Florida: Liquid fuel storage and dispensing 
facilities, communications and navigational aids, operational facilities, aircraft 


tenance facilities, family housing, utilities, medical facilities, storage facil- 
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ities, personnel facilities, administrative and community facilities, and harbor 
facilities, $1,772,000, which amount is included in the authorizations in Public 
Laws 155 and 209. 

Foster Air Force Base, Victoria, Texas: Airfield pavements, liquid fuel stor 
age and dispensing facilities, communications and navigational aids, operational 
facilities, utilities, land acquisition, storage facilities, personnel facilities, and 
administrative and community facilities, $1,378,000, which amount is included 
in the authorizations in Public Laws 155, 584, and 209. 

George Air Force Base, Victorville, California: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications and navigational aids, oper 
ational facilities, aircraft maintenance facilities, training facilities, utilities, 
land acquisition, storage facilities, personnel facilities, administrative and com 
munity facilities, and shop facilities, a total of $5,140,000, of which amount 
$366,000 is included in the authorizations in Public Laws 910, 155, and 209, and 
$4,774,000 in herewith authorized. 

Langley Air Force Base, Hampton, Virginia: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications and navigational aids, opera 
tional facilities, aircraft maintenance facilities, family housing, utilities, and 
land acquisition, $2,584,000, which amount is included in the authorizations in 
Public Laws 564, 910, 155, and 209. 

Larson Air Force Base, Moses Lake, Washington: Airfield pavements, com 
munications and navigational aids, aircraft maintenance facilities, utilities, land 
acquisition, storage facilities, and shop facilities, $1,890,000, which amount is 
included in the authorizations in Public Laws 564, 910, 155, 534, and 209. 

Lawson Air Force Base, Columbus, Georgia: Airfield pavements, communica 
tions and navigational aids, aircraft maintenance facilities, troop housing and 
messing facilities, utilities, storage facilities, administrative and community 
facilities, and shop facilities, a total of $4,469,000, of which amount $3,250,000 is 
included in the authorizations in Public Laws 910 and 155, and $1,219,000 is 
herewith authorized. 

Myrtle Beach Airport, Myrtle Beach, South Carolina: Airfield pavements, 
liquid fuel storage and dispensing facilities, communications, navigational aids 
and airfield lighting facilities, operational facilities, aircraft maintenance facili 
ties, training facilities, troop housing and messing facilities, utilities, land 
acquisition, storage facilities, personnel facilities, and administrative and com- 
munity facilities, a total of $11,817,000, of which amount $8,383,000 is included in 
the authorization in Publie Law 534, and $3,484,000 is herewith authorized. 

Pope Air Force Base, Fort Bragg, North Carolina: Airfield pavements, liquid 
fuel storage and dispensing facilities, communications, navigational aids and air 
field lighting facilities, operational facilities, aircraft maintenance facilities, 
training facilities, utilities, land acquisition, storage facilities, personnel facili 
ties, administrative and community facilities, and shop facilities, $2,104,000, 
which amount is included in the authorizations in Public Laws 910, 155, and 209 

Sewart Air force Base, Symrna, Tennessee: Airfield pavements, communica 
tions and navigational aids, operational facilities, utilities, land acquisition, and 
shop facilities, $872,000, which amount is included in the authorizations in Public 
Laws 910 and 155 

Seymour Johnson Air Force Base, Goldsboro, North Carolina: Airfield pave 
ments, liquid fuel storage and dispensing facilities, communications, navigational 
aids and airfield lighting facilities, operational facilities, aircraft maintenance 
facilities, training facilities, troop housing and messing facilities, utilities, land 
aquisition, storage facilities, personnel facilities, and shop facilities, a total of 
$13,444,000, of which amount $6,916,000 is included in the authorization in Public 
Law 534 and $6,528,000 is herewith authorized. 

Shaw Air Force Base, Sumter, South Carolina: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications and navigational aids, opera- 
tional facilities, aircraft maintenance facilities, training facilities, troop housing 
and messing facilities, utilities, land acquisition, storage facilities, administra 
tive and community facilities, and shop facilities, $2,997,000, which amount is 
included in the autiiorizaticns in Public Laws 910 and 155. 





AIR TRAINING COMMAND 


Amarillo Air Force Base, Amarillo, Texas: Communications and navigational 
aids, utilities, land acquisition, and personnel facilities, $393,000, which amount 
is included in the authorizations in Public Laws 910 and 155 
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Bryan Air Force Base, Bryan, Texas: Communications and navigational! aids, 
utilities, and land acquisition, $108,000, which amount is included in the authori- 
zations in Public Laws 155, 534, and 209 

Chanute Air Force Base, Rantoul, Illinois: Communications and navigational 
aids, operational facilities, and land acquisition, $186,000 

Craig Air Force Base, Selma, Alabama: Airfeld pavements, communications 
and navigational aids, and land acquisition, $138,000, which amount is included 

the authorizations in Public Laws 910, 1 534, and 209. 

Eilington Air Force Base, Houston, Texas: Airfield pavements, communica 
tions and navigat al aids, and training facilities, $1,073,000, which amount is 
included in the a rrizations in Public Laws 564, 155, 534, and 209. 

Francis E. Warren Air Force Base, Cheyenne, Wyoming : Communications and 
navigational aids, and land acquisition, $26,000, which amount is included in the 
authorizations in Public Laws 910 and 155 

Gila Bend Auxiliary Field 











Gila Bend, Arizona: Communications and naviga 
oop housing and messing facilities, utilities, land acquisition, per 
sonné! facilities, and shop facilities, $842,000 

Goodfellow Air Force Bs 
tional aids, $15,000, which 
155, 534, and 209 


ise, San Angelo, Texas: Communications and naviga- 
mount is included in authorizations in Public Laws 


Greenville Air Force Base, Greenville, Mississippi: Airfield pavements, liquid 
fuel storas 


ge and dispensing facilities, communications and navigational aids, 
land acquisition, and harbor facilities, a total of $813,000, of which amount 
$111,000 is included in the authorizations in Public Laws 910 and 209, 
$702,000 is herewith authorized 

Harlingen Air Force Base, Harlingen, Texas: Communications and naviga 
tional aids, training facilities op housing and messing facilities, utilities, and 
land acquisition, $2,035,000, which amount is included in the authorizations in 
Public Laws 155, 534, and 209. 

James Connally Air Force Base, Waco, Texas: Airfield pavements, communi- 
cations and navigational aids, and land acquisition, $3.853,000, which amwount is 
included in the authorizations in Public Laws 910, 15 


, 534, and 209. 
Keesler Air Force Base, Biloxi, Mississippi: Communications and navigational 


aids, operational facilities, training facilities, utilities, and land acquisition, 
$207,000, which amount is included in the authorizations in Public Laws 910 and 
1D 


Laredo Air Force Base, Laredo, Texas: 





and 








Airfield pavements, communications 
and navigational aids, aircraft maintenance facilities, training facilities, and 
land acquisition, $459,000, which amount is included in the authorizations in 
Publie Laws 155 and 53 

Laughlin Air Force Base, Del Rio, Texas: Communications and navigational 
aids, utilities, land acquisition, and personnel facilities, $267,000, which amount 
is included in the authorizations in Public Laws 155, 534, and 209. 

Luke Air Force Base, Phoenix, Arizona: Airfield pavements, communications 
and navigational aids, training facilities, utilities, and administrative and com 
munity facilities, a total of $862,000, of which amount $481,000 is included in the 
authorizations in Public Laws 910, 155, 534, and 209, and $381,000 is herewith 
authorized 

Mather Air Force Base, Sacramento, California: Airfield pavements, com- 
munications and navigational aids, and land acquisition, $1,530,000, which 
amount is included in the authorizations in Public Laws 910, 155, 534, and 209. 

Moody Air Force Base, Valdosta, Georgia: Airfield pavements, $339,000, which 
amount is included in the authorizations in Public Laws, 155, 534, and 209. 

Nellis Air Force Base, Las Vegas, Mevada: Airfield pavements, communica- 
tions and navigational aids, operational facilities, aircraft maintenance facili- 
ties, training facilities, troop housing and messing facilities, utilities, storage fa 
cilities, and administrative and community facilities, $1,932,000, which amount 
is included in the authorizations in Public Laws 910, 155, 534, and 209. 

Perrin Air Force Base, Sherman, Texas: Airfield pavements, communications 
and navigational aids, operational facilities, aircraft maintenance facilities, 
utilities, land acquisition, personnel facilities, and storage facilities, a total of 
$1,940,000, of which amount $1,508,000 is included in the authorizations in Public 





La 910, 155, 534, and 209, and $432,000 is herewith authorized 
Reese Air Force Base, Lubbock, Texas: Communications and navigational 
a utilities, land acquisition, and storage facilities, $112,000, which amount is 


it ed in the authorizations in Public Laws 910, 155, 534, and 209 





aI Lo So ce 8 


. : ck ma AMMO Mh i <a MSI 8 
italiana. Pitheas ne NER AN it A! NCO AD WAI: Dome 8. er teem 





SO 





aids 
hori 


onal 


‘ions 
nded 


aws 


juid 
ids 

unt 
and 


iga 
and 
s in 


uni 
it is 


nal 
ion, 
and 


ons 
and 
in 


nal 
unt 


Ons 
ym 
the 
ith 


ym 
ich 


ich 


CAa- 
ili- 
fa 

int 


ms 
Cs, 
of 


] 
il¢ 





i 
3 


gn on 


Tee rae 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 17 


Scott Air Force Base, Belleville, Illinois: Airfield pavements, communications 
and navigational aids, operational facilities, and land acquisition, $934,000, which 
amount is included in the authorizations in Public Laws 910, 155, 534, and 209. 

Selma Municipal Airport, Selma, Alabama: Airfield pavements, $176,000. 

Sheppard Air Force Base, Wichita Falls, Texas: Communications and naviga- 
tional aids, and land acquisition, $32,000, which amount is included in the auth- 
izations in Public Laws 910 and 155. 

Tyndall Air Force Base, Panama City, Florida: Airfield pavements, communi- 
vations and navigational aids, aircraft maintenance facilities, utilities, and land 
acquisition, a total of $1,479,000, of which amount $412,000 is included in the 
authorizations in Public Laws 910, 155, 534, and 209, and $1,067,000 is herewith 
authorized. 

Vance Air Force Base, Enid, Oklahoma: Communications and navigational 
aids, and land acquisition, $138,000, which amount is included in the authoriza- 
tions in Public Laws 910, 155, 534, and 209. 

Webb Air Force Base, Big Springs, Texas: Communications and navigational 
aids, utilities, land acquisition, and personnel facilities, $100,000, which amecunt 
is included in the authorizations in Public Laws 910, 155, 534, and 209. 

Wichita Air Force Base, Wichita, Kansas: Airfield pavements, training facili- 
ties, utilities, land acquisition, personnel facilities, and administrative and com- 
munity facilities, $2,479,000 

Williams Air Force Base, Chandler, Arizona: Communications and naviga- 
tional aids, aircraft maintenance facilities, and utWities, $94,000, which amount 
is included in the authorizations in Public Laws 910, 155, and 554. 











AIR MATERIEL COMMAND 


Birmingham Modification Center, Birmingham, Alabama: Utilities and shop 
facilities, $78,000, which amount is included in the authorization in Public Law 
534. 

Brookley Air Force Base, Mobile, Alabama: Airfield pavements, liquid fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, aircraft maintenence facilities, utilities, land acquisition, per- 
sonnel facilities, and administrative and community facilities $3,814,000, which 
amount is included in the authorizations in Public Laws 910, 155, 534, and 209. 

Gentile Air Force Depot, Dayton, Ohio: Utilities, storage facilities, and shop 
facilities, $489,000, which amount is included in the authorizations in Public 
Laws 910 and 155. 

Hill Air Force Base, Ogden, Utah: Airfield pavements, communications, navi- 
gational aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, utilities, land acquisition, storage facilities, and admin- 
istrative and community facilites, a total of $10,542,000, of which amount 
$2,237,000 is ineluded in the authorizations in Publie Laws 910, 155, and 554, 
and $8,305,000 is herewith authorized. 

Kelly Air Force Base, San Antonio, Texas: Airfield pavements, communica- 
tions, navigational aids and airfield lighting facilities, operational facilities, 
utilities, and land acquisition, $12,713,000, which amount is included in the 
authorizations in Public Laws 564, 910, 155, 534, and 209. 

Maliory Air Force Depot, Memphis, Tennessee: Aircraft maintenance facili- 
ties and utilities, a total of $268,000, of which amount $25,000 is included in the 
authorization in Public Law 155, and $243,000 is herewith authorized. 

McClellan Air Force Base, Sacramento, California: Airfield pavements, com- 
munications, navigational aids and airfield lighting facilities, aircraft main- 
tenance facilities, troop housing and messing facilities, utilities, storage facili- 
ties, and administrative and community facilities, $3,415,000, which amount is 
included in the authorizations in Public Laws 910, 155, 534, and 209. 

Norton Air Force Base, San Bernardino, California: Airfield pavements, 
communications and navigational aids, aircraft maintenance facilities, utilities, 
land acquisition, and storage facilities, a total of $4,303,000, of whch amount 
$2,120,000 is included in the authorizations in Public Laws 910, 155, and 209, 
and $2,183,000 is herewith authorized. 

Norwalk No. 1 Air Force Tank Farm, Norwalk, California: Liquid fuel stor- 
age and dispensing facilities, $156,000. 

Norwalk No. 2 Air Force Tank Farm, Norwalk, California: Liquid fuel stor- 
age and dispensing facilities, and utilities, a total of $737,000, of which amount 
$19,000 is included in the authorizations in Public Laws 564 and 910, and $718,000 
is herewith authorized. 
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Olmsted Air Force Base, Middletown, Pennsylvania: Operational facilities, 


aircraft maintenance facilities, utilities, land acquisition, and storage facilities, 
$1,970,000, which amount is included in the authorizations in Public Laws 910, 


155, and 206 

Robins Air Force Base, Macon, Georgia: Airfield pavements. communications, 
navigational aids and airfield lighting facilities, operational facilities, aircraft 
maintenance faci es, t p housing and messing facilities, utilities, land acqui- 





n, storage facilities, and administrative and community facilities, a total of 
$16,565,000, of h a int $6,427,000 is inclnded in the authorizations in 
Put Laws 910, 155, and 209, and $10,138,000 is herewith authorized 


Tinker Air Force Base, Oklahoma City, Oklahoma: Airfield pavements, liquid 


fuel storage and dispensing facilities, communications and navigational aids, 
operational facilities, aircraft maintenance facilities, utilities, land acquisition, 


storage facilities, administrative and community facilities, and shop facilities, 
6 f nount 206,000 is included in the authorizations 

1 209, and $5,953,000 is herewith authorize. 
peka Air Force Depot, Topeka, Kansas: Utilities, a total of $218,000. of 
amount $24,000 is included in the authorization in Public Law 156, and 
$194,000 is herewith authorized 





itterson Air Force Base, Dayton. Ohio: Communications and naviga- 





operation facilities, utilities, land acquisition, and research. de- 

t ment and tf lities, $5,847,000, which amount is included in the an 
thorizations in Public Laws 564, 910, 155, and 209 

\ S ‘ fa ties utilities storage facilities and 
ers é es. £2072 (0K 

Me ITARY AIR TRANSPORT SERVICE 

Andrews Air Force Base. Camp Springs, Maryland: Airfield pavements, com- 
mu itions and navigational aids, operational facilities, aircraft maintenance 
- 


ties, utilities, and land acquisition, $2,059,000, which amount is included 
the authorizations in Public Laws 910, 155, and 209 
Charleston Air F e Base, Charleston, South Carolina: Airfield pavements 
jnid fuel storage and dispensing facilities, communications and navigational 
is ut a ties, aircraft maintenance facilities, training facilities, 


fe 





p housing and messing facilities, utilities, land acquisition, medical facili- 
es, storage fa ties, personnel facilities, administrative and community facili- 
: nd shop f ties tot of $7 AT2.000, of hich amount $2,088,000 is in- 
ded in the wrizations in Public Laws 155 and 209, and $5,384,000 is here- 


th authorize: 


Dover Air Force Base, Dover, Delaware: Airfield pavements, operational 











fa ties, aircraft maintenance facilities, training facilities, utilities, land 
acquisition. storage facilities, personnel facilities. administrative and commu- 
nity facilities, and shop fa ties. a total of $3,348.000, of which amount 
£1,604, nelnded in the authorizations in Public Laws 910 and 155, and 
£1 454.000 is herewitt ‘ rized 
McGuire Air Force Base. Wright wT Airfield pavements, com- 
3 y d rfie nz fa ties, operational facili- 
raft ! ties. training f ties, utilities, and land 
$4 638.1010, mnt is i ided the authorizations in Public 
I , 755 na HY 
Palm Beach International Airport. Palm Beach, Florida: Airfield pavements 
ms and navigational is perational facilities, aircraft mainte- 
I ef ex, t } g and es g fa ties, utilities, and land acqui- 
$2.440,000, wi amount is included in the authorizations in Public Laws 
155 & 1 200 
CONTINENTAL AIR COMMAN 
Beale Air Force Base, Marys e, California: Utilities, storage facilities, and 
er f ities, $192,004 mount is included in the authorization in 
I I 155 
ks Air For Base, § Texas: nications and naviga- 
“ raft s and ut ties 000 
’ s Air I e Base, Marie gia: Operational facilities, troop hous- 
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Mitchell Air Force Base, Hempstead, New York: Communications and navi 
gational aids, operational facilities, utilities, and land acquisition, a total of 
$729,000, of which amount $43,000 is included in the authorization in Public 
Law 155, and $686,000 in herewith authorized. 

Wolters Air Force Base, Mineral Wells, Texas: Troop housing and messing 
facilities, utilities, land acquisition, storage facilities, and personnel facilities, 
$845,000, which amount is included in the authorizations in Public Laws 910 and 
155. 


RESEARCH AND DEVELOPMENT COMMAND 


Arnold Engineering Development Center, Tullahoma, Tennessee: Research, 
development and test facilities, liquid fuel storage and dispensing facilities, 
utilities, and personnel facilities, $73,500,000, 

Edwards Air Force Base, Muroc, California: Airfield pavements, communica- 
tions and navigational aids, operational facilities, aircraft maintenance facili 
ties, training facilities, troop housing and messing facilities, utilities, land acqui 
sition, research, development and test facilities, storage facilities, personnel 
facilities, and administrative and community facilities, a total of $27,478,000, 
of which amount $11,286,000 is included in the authorizations in Public Laws 
564, 910, 155, and 209, and $16,192,000 is herewith authorized. 

Griffiss Air Force Base, Rome, New York: Airfield pavements, communications, 
navigational aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, training facilities, utilities, land acquisition, research, de 
velopment and test facilities, storage facilities, and shop facilities, a total of 
$2,869,000, of which amount $1,217,000 is included in the authorizations in 
Public Laws 838, 910, 155, 584, and 209, and $1,652,000 is hereby authorized. 

Hartford Research Facility, Hartford Connecticut : Research, development and 
test facilities, and land acquisition, $5,750,000. 

Holloman Air Force Base, Alamogordo, New Mexico: Airfield pavements, air 
field lighting facilities, operational facilities, troop housing and messing facilities, 
utilities, land acquisition, research, development and test facilities, storage 
facilities, administrative and community facilities, and shop facilities, a total of 
$7,141,000, of which amount $2,489,000 is included in the authorizations in Public 
Laws 564, 910, 155, 534, and 209, and $4,652,000 is herewith authorized. 

Kirtland Air Force Base, Albuquerque, New Mexico: Airfield pavements, com 
munications, navigational aids and airfield lighting facilities, operational facili 
ties, aircraft maintenance facilities, troop housing and messing facilities, family 
housing, utilities, land acquisition, research, development and test facilities, «tor 
age facilities, personnel facilities, and shop facilities, a total of $5,172,000, of 
which amount $4,928,000 is included in the authorizations in Public Laws 564, 
910, 155, 534, and 209, and $244,000 is herewith authorized. 

Laurence G. Hanscom Air Force Base, Bedford, Massachusetts: Airfield pave 
ments, communications, navigational aids and airfield lighting facilities, opera 
tional facilities, aircraft maintenance facilities, training facilities, utilities, land 
acquisition, medical facilities, storage facilities, personnel facilities, administra 
tive and community facilities, and shop facilities, $6,649,000 

Sacramento Peak (Laurence G. Hanscom Auxiliary No. 2), New Mexico: Land 
acquisition, $114,000. 

Climatic projects laboratory, Mount Washington, New Hampshire: Liquid fuel 
storage and dispensing facilities, troop housing and messing facilities, utilities 
land acquisition, and storage facilities, a total of $877,000, of which amount 
$19,000 is included in the authorizations in Public Laws 564, 910, and 155, and 
$858,000 is herewith authorized. 

Patrick Air Force Base, Cocoa, Florida: Communications, navigational aid 
and airfield lighting facilities, operational facilities, troop housing and messing 
facilities, utilities, land acquisition, research, development and test facilities, and 
administrative and community facilities, $¢.463,000, which amount is included in 
the authorizations in Public Laws 60, 534, and 2009 


AIR PROVING GROUND COMMAND 


Eglin Air Force Base, Valparaiso, Florida: Airfield pavements, communica 
tions, navigational aids and airfield lighting facilities, operational facilities, uti 
ities, land acquisition, and research, development and test facilities, $6,149,000, 
which amount is included in the authorizations in Public Laws 564, 155, 534 
and 209 
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well Air Force Base, Montg eT \labama: Communications and naviga- 
iid er! i f training facilities, troop housing and messing 
‘ qu Oo! 1392.000 
Q ‘ RS COMM Dp 
g Air I e Base, W hington. District of Columbia: Communications 
gation i troop housing and messing facili utilities, and land 
i il of $226,001 f which amount $123,000 is included in the author- 


min Public Law 534, and $113,000 is herewith authorized. 





)MMUNICATIONS AND NAVIGATIONAL AIDS 
ms location Communications and navigational aids, and land acquist 
£1.040.000 
0 Ing CONTINENTAL UNITED S TES 
ALASKAN AIR OOMMAND 
I Davis Naval Station Communications and navigational aids, $24,000 
ielsaon Air Force Base: Communications and navigational aids, and land 
tion, $66,006 h nount is included in the authorizations in Public 
120. HHA, f 1 54 
nendorf A Base: Communicatior navigational aids and airfield 
ing facilith itilitie ind acquisition, and storage facilities, $449,000, 
h amount is i ded in the authorizations in Public Laws 420, 564, 910, 155, 
4 
ena Airfield: Airfield pavements, liquid fuel storage and dispensing facili 
nmunications and navigational aids, operational! facilities, aircraft main 
ef tis troop housing and messing facilities, utilities, and storage 
tis 1 total of $6,262,000, of which amount $50,000 is included in the author 


nin Public Law 534, and $6,312,000 is herewith anthorized 








lid Air Force Base Airfield ‘ments, communications, navigational aids 
field lighting fa t aircraft maintenance facilities, training facilitie 
‘ ind storage fa ties, $2,223,000, which amount is included in the anthor 
or n Public Laws 420, 564. 910. 155. and 534 
nek Air Force Bass liquid fre torage and dispensing facilities, com 
tions and navigational aids, aircraft maintenance facilities, troop hous 
and me ! facilities, utilities, and storage facilities, a total of $2,862,000, 
ich amonnt $1,775,000 is included in the authorizations in Public Laws 910, 
ind 534, and $1,087,000 is herewith anthorized 
om n ( munication nd navigational aids, and land acqui 





amount is included in the authorizations in Public Laws 
FAR FAST ATR FORCES 
k Air ‘ce Base, Philippine Islands: Communications and navigational 


$132,000, which amonnt is included in the authorization in Public Law 53 
riot ocations, Guar Airfield pavements, liquid fuel storage and dispens- 


facilities, communicatior navigational aids and airfield lighting facilities, 


ional facilities, aircraft maintenance facilities, family housing, utilities, 
quisition, storage facilities, and administrative and community facili- 
$123.774,.000, which amount is included in the authorizations in Public Laws 
“5 and 134 
3 iTity »? 


arious locations, Okinawa: Communications and navigational aids, opera- 
hiona 


facilities, family housing, utilities, and administrative and community 
‘ $14,208,000, which amount is included in the authorizations in Public 
120, 910, 155, and 534 


MILITARY AIR TRANSPORT SERVICE 


am Air Force Base, Honolulu, Hawaii: Airfield pavements, communica 
and navigational aids, troop housing and messing facilities, and utilities, 


i! of $4,450,000, of which amount $2,044,000 is included in the authorizations 


! Laws 910 and 155, and $2,406,000 is herewith authorized 
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Johnston Island Air Force Base, Johnston Island: Communications and navi 
gational aids, $27,000, which amount is included in the authorizations in Public 
Laws 564, 910, and 155. 

ATRATEGIC AIR COMMAND 


Ramey Air Force Base, Puerto Rico: Liquid fuel storage and dispensing facili 
ties, communications and navigational aids, operational facilities, aircraft main 
tenance facilities, utilities, land acquisition, personnel facilities, and administra 
tive and community facilities, $2,386,000, which amount is included in the author 
izations in Public Laws 910, 155, and 534, 

Seo. 802. The Secretary of the Air Force is authorized, without regard to the 
provisions of section 407 of Public Law 534, to establish or develop classified 
military installations and facilities for aircraft control and warning system 
by the acquisition of land and the construction, conversion, rehabilitation or 
installation of permanent or temporary public works, which include site prepa 
ration, appurtenances, utilities and equipment, in the amount of $110,325,000 
which amount is included in the authorization in Public Law 534 

Sec, 303. The Secretary of the Air Force may convey by quitclaim deed to 
the Commonwealth of Puerto Rico without cost to said Commonwealth all right 
title and interest of the United States in and to approximately eighteen and 
three-tenths acres of land located in the Ward of Monacillo, Municipality of 
Rio Piedras at San Juan, Puerto Rico, known as tract numbered 2 of the San 
Patricio gasoline storage project. 


TITLE I\ 


Sere. 401. The Secretary of the Army is authorized to establish or develop 
installations and facilities of the Alaska Communications System by the con 
struction, conversion, rehabilitation, or installation of permanent or temporary 
public works in respect of the following projects, which include site preparation 
appurtenances, and related utilities and equipment: 

Adak Station, Alaska: Operational facilities (including troop housing) 
$70,000 

Bethel Station, Alaska: Troop housing, family housing, utilities, and ope 
tional facilities, $185,000. 

Cordova Station, Alaska: Operational facilities and utilities, $25,600 

Kotzebue Station, Alaska: Troop housing, family housing, operationa 
facilities, and utilities, $182,000. 

TITLE V 


Sec. 501. (a) The Secretaries of the Army, Navy, and Air Force are respe« 
tively authorized to proceed with the establishment or development of mili 
tary and naval installations and facilities as authorized by titles I, Il, I11, and 
IV of this Act without regard to the provisions of sections 1136, 3648, and 
8734, as respectively amended, of the Revised Statutes, and prior to approval 
of title to underlying land, as provided by section 355, as amended, of the 
Revised Statutes. The authority to establish or develop military installations 
and facilities shall include, in respect of those installations and facilities as to 
which the acquisition of land is specified in titles I, I], and III of this Act 
authority to acquire lands and rights and interests thereto or therein, including 
the temporary use thereof, by donation, purchase, exchange of Government 
owned lands, or otherwise. 

Sec. 501. (b) No real estate not in Federal ownership shall be acquired by 
a military department except as such acquisition is or shall be expressly author 
ized by law: Provided, however, That the Secretaries of the military depart 
ments may, prior to such authorization, procure options on real estate which 
in their judgment is suitable and likely to be required in connection with pro- 
spective public works projects of the military departments and to pay, out 
of any funds available to such departments for real estate activities, amonnts 
not in excess of 3 per centum of the appraised fair market value of the real 
estate involved as consideration for such options. 

Seo. 502. There are hereby authorized to be appropriated such sums of 
money as may be necessary to accomplish the purposes of this Act, but not to 
exceed— 

(1) for public works authorized by title I: Inside continental United 
States, $162,909,000; outside continental United States, $19,264,000; classi 
fied installations and facilities, $87,700,000; or a total of $269,8738,000, 
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(2) for public works authorized by title II: Inside continental United 
States, $109,165,000; outside continental United States, $30,796,000; classi- 
fied installations and facilities, $63,358,000; or a total of $203,319,000; 

(3) for public works authorized by title III: Inside continental United 
States, $393,607,000; outside continental United States, $9,829,000; or a 
total of $403,436,000; and 

(4) for public works authorized by title IV: a total of $462,600. 

Sec. 503. Any of the approximate costs enumerated in titles I, II, III, and 
IV as to which appropriations are authorized by this Act may, in the discre- 
tion of the Secretary concerned, be varied upward by 10 per centum, but the 
total cost of all projects so enumerated under each of such titles shall not 
exceed the total of all amounts specified in respect of projects in such title. 

Sec. 504. Except as otherwise specifically authorized in this Act, no family 
quarters shall be constructed under the authority of this Act with a net floor 
area in excess of one thousand two hundred and fifty square feet, and the 
average net floor area of all such family quarters shall not exceed one thousand 
and eighty square feet. 

Sec. 505. Appropriations made to carry out the purposes of this Act shall be 
available with respect to public works projects authorized by law for expenses 


incident to construction, including administration, overhead, planning, and 
supervision. 


Sec. 506. Whenever 
(a) the President determines that compliance with the requirements of 
Public Law 245, Hichty-second Congress, in the case of contracts made 
pursuant to this Act with respect to the establishment or development of 
military instailations and facilities in foreign countries would interfere 
with the carrying out of the provisions of ths Act; and 
(b) the Secretary of Defense and the Comptroller General have agred 
ipon alternative methods for conducting an adequate audit of such contracts, 
the President is authorized to exempt such contracts from the requirements of 
Public Law 245, Eighty-second Congress. 
Sec. 507. Section 405 of the Act of June 17, 1950 (64 Stat. 236, 244) is 
repealed. 
Passed the House of Representatives May 26, 1954. 
Attest: 





LYLE O. SNADER, 

Clerk. 
Senator Case. The bill before us proposes new authorization for 
ie three Military Departments and for the Alaskan communica- 
tions system in the total of $896,976,600. 

A companion bill has been passed by the House of Representatives. 
The committee had made plans, however, to conduct hearings on this 
print as it was submitted (Committee print on S. 3260) and we will 
do that. 


t! 


Howeve! . as we 20 along It W il] be helpful if the witnesses advise us 
of amendments made by the House, and then at the appropriate time 
in executive session, this committee will decide whether to report the 
Senate bill, with such changes as may be made, or to amend the 
House bill. 

Before each of the members is an explanatory committee print that 
contains the language of the bill and miscellaneous information rela- 
tive to existing investments, authorizations, appropriations, and con- 
tract awards. 

Our first witness this morning is Hon. Franklin G. Floete, Assistant 
Secretary of Defense for Properties and Installations. He will be 
followed by Rear Adm. Joseph F. Jelley, Director of Construction for 
the Department of Defense, and Assistant Secretary of the Army 
George H. Roderick. 

Before Secretary Floete makes his presentation, however, the Chair 
desires to quote a portion of a letter from Deputy Director of the 


Budget Hughes to the Secretary of Defense with reference to the bill 
before Is, 
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Mr. Hughes has written : 


It is a pleasure to record here and convey to you the observation that the 
review of this public works authorization proposal conducted within the Depart- 
ment of Defense was the most thorough and comprehensive in recent years. 
Provisions of a similar kind of review in the future will confirm the long stride 
forward that has been made in this bill toward placing the management of our 
military public works programs on an efficient and busines-like basis. 

If there are no questions or comments from any members of the 
subcommittee, Mr. I loete, you may proceed. 


STATEMENT OF HON. FRANKLIN FLOETE, ASSISTANT SECRETARY 
OF DEFENSE (PROPERTIES AND INSTALLATIONS) 


Mr. Fioere. Mr. Chairman, I am very pleased that we were able 
to submit the 1955 military public works request to you earlier in 
this session of Congress than in previous sessions so that more time 
has been available to you for its review. 

We originally made our request of the services on September 16, 
which has resulted in the program being submitted earlier than in 
prior years. 

For the 1956 program, we submitted the request on March 8, request- 
ing that it be returned to us on the first of October. That should 
result in an improvement for next year over what was accomplished 
this year. 

The House of Representatives considered this request in extensive 
hearings Which commenced April 7, 1954, and concluded May 21. As 
you are aware, the House passed H. R. 9242 on May 26. 

The fiscal year 1955 military public works authorization request has 
been thoroughly analyzed and reviewed by this office with the Bureau 
of the Budget and the Office of the Assistant Sec ret: iry of Defense 
(Comptroller) participating. This review resulted in a deletion of 
$550,400,000 in items not regarded as fully justified as to need and 
urgency from the original amount of $1,756,700,000 submitted by the 
services. 

The original request consisted of some 7,500 items. Each one of 
those was carefully analyzed over a period of approximately 3 months. 
The review was made under the direct supervision of Admiral Jelley 
who, as you know, is a civil engineer, and he was assisted by four 
other civil engineers who are a part of his office. In addition to that 
we had assistance from time to time from well-qualified men from 
the three services. 

To give you an idea of the extent of the review which was made of 
the Air Force program, and I mention that simply because it is the 
largest program and required the most time, we could divide the work 
into four different phases: One, the original analysis phase, we started 
on the 9th of December and it was concluded on the 12th of January. 
That was within our own office and was partic ipated i in by the Offices 
of Research and Development, of Health and Medicine, of Supply and 
Logistics, and by our own office, of course. 

Then, having completed that review, with the assistance of selec ‘ted 
engineers from the Bureau of Yards and Docks Corps of Engineers, 
and Air Force, we went on to the second phase, which was the confer- 
ence phase, which included the Air Force representatives, and that ran 
from the 13th of January to the 5th of February; then from the 6th 


el 
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of February to the 7th of February we completed the review phase in 
which the Air Force made the necessary reclamors, and then a joint 
reexamination of the whole program was conducted from the 18th of 
February to the 2d of March, and that was participated in by a team 
from our office, and by representatives from the Comptroller’s Office 
of the Secretary of Defense, and from the Bureau of the Budget. So, 
all in all, the matter was civen very thorough consideration and, there- 


fore. I fee] that we are presenting a bill to you that is sound in every 
respect, 


Senator Casr. Mr. Secretary, since vou have referred to the elimina- 


tion of $550 million worth of items out of the original program, would 
you advise the committee what was the character of the eliminations; 

branch of the service, were they overseas or at 
home: what was the nature of them ¢ ; 

Mr. Fiorere. No, sir. Here is an approximation of how it was de- 
veloped. The Army submitted a relatively small program, and there 
were very few deletions, as a matter of fact, about $2 million. 

From the original Navy program there were deleted $103 million; 
from the Air Force program $440 million. 

The Air Force deletions I have here divided by commands. For in- 
stance, SAC, we deleted $113 million, and approved $274 million; Air 
Defense Command was $61 million deleted, $189 million approved ; 
TAC was $25 million deleted, and $65 million approved. 


Now, I can give you the nature of the items in each case; I have 


e _ 
were they all in one 


them here. 


Senator Casr. The Chair thinks it might be helpful to the commit- 
tee when it gets to work in executive session if we were to have a list 
of the deletions by project: I do not care to put them in the open 
record 

Mr. Froere. Yes, sir. 

Senator Case (continuing). But it might be helpful for questions 
that come up. The Chair has nothing specific in mind except that by 
reference 

Mr. Fiorre. By categories. I have it here, airfield pavement, fuel 
storage, communications, housing, utilities, real estate, and so forth. 
Is that sufficient detail ? 

Senator Durr. If I might add, Mr. Chairman, if we are going to be 
able to understand the program, I think it is necessary for us to know 
what was asked for and what was deleted so that we may have some 
opportunity to make an appraisal of our own of the character of the 
changes and, therefore, come to a conclusion as to why they were made. 

Mr. Fiorre. Yes, sir; I will sebmit that. 

Senator Case. I think it is better to have a complete list, but they 
will not be put in the record unless, after examination, the committee 
feels it should be placed in the record. 

Mr. Frorre. Yes, sir. 

Senator Case. But for the consideration of the committee in execu- 
tive session is what I mean. 

Mr. Froate. All right; we will supply that, sir. 

In reviewing the programs initially submitted, no abritrary mone- 
tary ceiling was imposed, it being our objective to include all projects 
which were sound and necessary without regard to a fixed ceiling. In 
reviewing the programs, we determined whether the estimates of cost 
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were in line with bidding experience, with existing legal requirements 
and with costs used by the other services. When sufficient field investi- 
gations had been made, we checked real-estate acreages and cost and 
determined that where additional land was required, the requirements 
were thoroughly justified and held to a minimum. In the case of 
Air Force projects, each was carefully checked against the Air Force 
facilities inventory, standard criteria promulgated by the Air Force, 
the base mission and the schedule for assignment of planes and per- 
sonnel to the base. Justifications as to need were carerully examined. 
The type and sc ‘ope of construction was studied to see whether it would 
fill the intended purpose. The projects were not approved unless the 
planning had been carried to a point where the requirements and scope 
were firm and definite. 

Section 101 (Army) and section 201 (Navy) follow the conventional 
pattern of requesting authorizations additional to the relatively small 
amount of unfunded existing authorizations. Section 301 (Air 
Force), however departs from the conventional method for the pur- 
pose of establishing a firm authorization program. 

We had difficulty in definitely determining what the past programs 
of the Air Force were because radical changes in the wing structure 
over the last few years had resulted in considerable reprograming. 
After full consideration, the Air Force was requested to prepare a com- 
pilation of the existing approved program for each base. That com- 
pilation was set out in title III of the authorization request so that 
the whole of the reprograming would be contained in a single bill and 
would coincide with the justification books presented to the committee 

The existing approved program was developed by determining the 
total authorization in Public Laws 60, 420, 564, 838, 910, 155, 534, and 
209 for the bases involved. This determined the amount of unused 
authorization at each base which had balances of authorization that 
could be applied against the 1955 construction program. The language 
in the prior authorization acts in each case is redefined to properly de- 
scribe the 1955 construction program. 

If you will turn to page 30 of your justification book, you will find 
three consecutive cases that indicate how this worked out. Columbus 
Air Force Base, Columbus, Miss. ; air field pavements, liquid fuel stor- 
age and dispensing facilities, communications, ni: wigation: al aids and 
airfield lighting facilities, and so forth, for a total of $ 3,558,000. 

Now, in that case, there was no prior unfunded authorization that 
could be used, so we asked for the full amount of $3,558,000. 

The next case is Davis-Monthan, in which $3,034,000 is requested, 
and that entire amount is included within the authorization in Public 
Laws 910, 155, 534, and 209. 

A third example where there was a total of $12 million required 
is shown, of which $3,780,000 is included in prior authorizations, and 
$8,288,000 is included in the present request. 

Now, that was followed through on each one of these bases. 

Senator Case. To the extent, Mr. Secretary, that you pick up an 
amount which was included in the authorizations of some earlier 
public laws, does this mean a reprograming ¢ 

Mr. Forres. In effect, sir; I think, that is it; yes, sir. 

Senator Case. It is a reallocation of a pr ior authorization 
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Mr. Fiorre. Yes, sir. Where language is insufficient in the prior 
authorization to cover any particular facility now requested, why, the 
language is, as shown here—it does include that request or that 
facility. 

Senator Casr. Well then, what happens to the objects for which the 
money was first authorized? Were they liquidated ? 

Mr. Froerte. | think they are supplemented by this. 

Admiral Jectey. They are liquidated. 

Senator Durr. In other words, the substitution of one plan for 
another ; is that correct ? 

Mr. Froere. That is the effect of it; yes, sir; and if you will notice 
in the data that are submitted by the Air Force, we first have the com- 
plete program as it exists today, and then in the second part of it the 
additional request under the 1955 bill, so this is their total picture as 
it is today, and we have used the prior authorization to the extent pos- 
sible. It would seem to us that 

Senator Case. In the Army and the Navy, they are using the prior 
authorization altogether ? 

Mr. Fiorre. They are getting new authorization. 

Senator Case. But reprograming—I ; see some headshaking. 

Mr. Fvorre. No, not the Army and Navy. 

Senator Case. Theirs is all together ? 

Admiral Jetiey. All together. 

Mr. Fuorre. Theirs is simply additional authorization to what 
exists. 

Admiral Jetiey. This will explain it. 

Senator Casz. What misled me was this sentence— 





Section 101 (Army) and section 201 (Navy) follow the conventional pattern 
of requesting authorizations additional to the relatively small amount of un- 
funded existing authorizations. 

What is going to happen to the relatively small amount of existing 
unfunded authorizations ‘ 

Mr. Froere. That remains on the books until, perhaps, next year 
when we will come in with a plan to rescind all or a portion of that. 

Admiral Jeter. Some of it will be unfunded this year; parts of it 
will be funded this year. 

General Carrer. That is right. 

Senator Case. When we had your bill up last year we were given at 
the same time we had the construction bill some items of possible 
rescission, and we wound up by putting them all in one bill together. 

If these relatively small amounts of unfunded existing authoriza- 
tions are dead, why shouldn’t we rescind them now ¢ 

General Carrer. They are not dead, sir, not for the Army. 

Admiral Jersey. Mr. F loete is going to cover that in more detail in 
the latter part of his statement. 

Senator Casr. Admiral, you had something else you wanted to pre- 
sent on this point. 

Admiral Jetiey. For instance, taking Davis-Monthan as an exam- 
ple, the total ae of fiseal 1954 and prior were $29,461,000; 
their current program is $25,738,000. This has all been funded. Their 
new program in 1955 is $3 million, so their total required authoriza- 
tion is $28,772,000, which is less than the previous authorization. 
Now, the Air Force is going to list both of these sums. 
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Senator Casz. That is, they are going to list the items under con- 
struction ¢ 

Admiral Jettey. These are the presently approved items at Davis- 
Monthan, with the public law authorizing them. 

Senator Case. Those are under construction and are funded ¢ 

Admiral Jetiey. These are either under construction or under 
design, and they are all funded. 

At the same time, for Davis-Monthan, you get the new program in 
the amount of $3 million, so in one place you have the new program, 
the present program, so you see exactly what Davis-Monthan gets. 
That occurs at every base. 

Senator Case. This $3 million of new items at Davis-Monthan, are 
they going to be applied against the existing authorizations? 

Admiral Jettey. Yes, sir; they are supplied against this $29,461,000. 

Senator Durr. You are still going to have a slight surplus after the 
whole transaction ¢ 

Admiral Jetiey. There will be a surplus of about $700,000. 

Senator Case. This $3 million amounts to a reprograming? 

Admiral Jetitey. It amounts to a reprograming of the— 

Senator Casr. And the $700,000 or whatever it is, between the new 
total and the original authorization is left in status quo? 

Admiral Jetzxy. It is left in status quo for the time being. 

Senator Casr. For the time being. 

How much of this $28 million for Davis-Monthan, just using that as 
an illustration here, has been funded ? 

Admiral Jetiey. $25,738,000. 

Senator Casr. So is that a general situation where these new pro- 
gram requests are shown, are they going to ask for new funding as 
well as for a reapplication of existing authorization ¢ 

Admiral Jetiey. They will ask for new funding against the reap- 
plication; yes, sir. As a matter of fact, it work out that in addition 
to the $403,436,000 of new authorization, this bill would, in effect, 
reprogram $435,887,000, so the reprograming is a substantial part. 

Senator Casr. Where the reprograming occurs, that is reappro- 
priating almost prior funds, previously received funds. 

Admiral Jetitry. Well, the appropriations are put in a lump, in a 
pot, each year, so we do not have the same problem with appropria- 
tions as we do with authorization. The appropriation does not go into 
the same detail as the authorization bill; the appropriation is one 
lump sum. 

Senator Casr. You are getting a lump sum? 

Admiral Jettry. Yes, sir. 

Senator Case. Then if you get this authorization, both the new 
authorization and the reprograming could be funded out of the lump 
sum appropriation ? ! 

Admiral Jextry. Yes, sir. It is the advantage that now you will be 
able to look at each one of these bases on these two pages, and that is 
the program that the Air Force is building, and that is the program 
which they will be required to build. 

You will notice in Davis-Monthan the number of public laws that 
were affected in the prior programing, 910, 155, 209, 534; there are 
four different public laws that are brought together in one place 
now, and you can see exactly what they get. 
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Senator Case. Are you proposing any rescissions in this bill be 
fore us ? 


Admiral Jersey. No. 
Mr. Fioere. No, sit 


The Air Force will submit as backup data during these hearings, 


their current approved program by line item, and their proposed 
1955 construction program by line items also for each base involved 


Th method has definite advantages, nce it now gives us an up to 
date overall program for these airbases and will permit the air staff, 
the Air Force commands, and the local base commanders to see ex 


utiy what that program is. It will give the construction agency a 
better picture of the program and will permit better planning of 
lesign and construction. It will give the Department of Defense 
1 clearer picture on the progr of construction and assist in ex 
pediting and overcoming delays in construction. Furthermore, it will 


give this committee definite information on the construction program 

it each base and make it much easier for the committee to visualize 
ind follow Air Force construction 

In reviewing the projects submitted by the three services particular 

ration was given to pro ects contributing toward the defense 

of the United States against aerial attack. Projects are included in 

ie programs of each of the services which will substantially improve 


our present defense Total cost of these projects Is $274 million, 
made up, generally, of NIKE, A. C. and W., Air Defense Command, 
the Lincoln system 


The House of Representatives delated section 302 applying to our 

r defenses and authorized the 1952 lump-sum authorization for 
‘lassified projects to be used for that purpose. This section 302 of 
Public Law 534 in this particular case resulted—it is a classified au 
thorization, and $110 million from that bill was handled im thi 
manner. This had the effect of substantially reducing the balance 
available under that lump sum authorization. 

Senator Case. What did that do to your classified projects 4 

Mr. Froere. Well, they substituted other classified projects to the 
extent of $110 million, and took them out of the total of this bill. 

Admiral Jentey. It was the same projects, but it was other authori 
ZALIOnS. 

Mr. Fiorre. The same projects that were in the bill, the same proj- 
ects we had initially considered, but they handled it in this manner 

Senator Case. That had the effect on the face of it of reducing the 
suthorizations, the new authorizations. of this bill ? 

Mr. Froere. Yes, sir. Others were substituted that were originally 
not included, including the Tullahoma, for research and development, 
so that--— 

Senator Case. Well, those were classified projects in the original 
wuthorization, and I do not want to get to spelling them out here, but 
I want to ask a question as to whether or not in the original authoriza 
tion, were they all spelled out as individual projects? 

Mr. Fioere. Yes, sir. 

Admiral Jetsey. There was a line item backup of individual proj- 
ects furnished, but in the language of the law—it is section 302 in your 
book—they weren't spelled out m the law, but a detailed list was fur 
nished by the Air Force. 
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Senator Case. Yes. This is what I am getting to: 

In the substitution by applying that $110 million against these new 
authorizations were specific projects deleted ? 

Admiral Jetamy. No, sir. 

Senator Cask. Or is this a reprograming so that the new projects can 
be considered as an adequate substitution for the projects that were 
hown in the backup on the original ¢ 

Admiral Jetixy. The projects were not changed. This was initiated 
by the House committee. The House committee removed section 302 
in the amount of, I believe, $110 million, and said, “Charge that up 
against section 302 of Public Law,” I think it was, “471.” 

Mr. Darpen. 534. 

Admiral Jetiey. 534, in which the $1 billion lump-sum authoriza 
tion was made, 

Senator Case. Let me put it this way: The original authorization 
said, “We will buy 110 red marbles,” and you are now saying, “We 
will buy 110 blue marbles.” 

Admiral Jeraey. 110 red marbles. 

Senator Case. 110 red marbles still? 

Admiral Jettey. But we will pay for them in the 1952 authorization 
instead of the 1955 authorization. The marbles are the same, the 
method of paying for them is different. 

Senator Case. ‘Then there is no impairment of the classified project ¢ 

Admiral Jentey. Not in the least. 

Senator Case. Well, that is what I want to understand. That is 
atisfactory. I want the record to be clear on that pomt as to whether 
or not we were changing or substituting or whether we are getting 
what was determined. I do not mean by that to suggest that 1 think 
the program should not be reviewed ; I think that things move too rap 
idly in changing concepts and new weapons these days, so that you 
need to review, and if your programing 2 years from now shows that 
some of these should be deauthorized or reapplied, we ought to be 
smart enough to do it, but in doing it we ought to know that we do it 
deliberately, not by accident, 

Admiral Jetivy. The Air Force will be able to present you a de 
tailed list of projects making up that $110 million. 

Senator Case. All right; you may proceed, Mr, Secretary. 

Mr. Friorre. The President of the United States in his state of the 
Union message and again in his budget message called attention to the 
necessity of proper housing for enlisted personnel. ‘This bill provides 
for a start on the replacement of existing unsatisfactory temporary 
barracks with permanent barracks. Included in the bill is about 
S93. SO00.000 for the Army, and $75 million for the Air Force, all 
barracks and BOQ’s, mostly barracks—I believe some 41,000 units of 
barracks for the Army. 

The bill provides for family housing to only a minor extent. If 
we are going to maintain our armed services at or near the present 
strength for a long period, there should be a definite, overall program 
to provide reasonable housing for married men, ‘The existing large 
deficiencies can be only partially met through the Wherry Act since 
it does not provide a means for securing dependent housing at installa 
tions not designated as permanent nor at isolated locations. The 
Department of Defense, with approval of the Bureau of the Budget, 
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submitted an amendment to this bill for a program authorizing con- 
struction of 25,000 public quarters at an estimated cost of $350 million. 
The Armed Services Committee of the House of Representatives, after 
hearing testimony on this submittal, decided to consider this as a 
separate bill rather than as amendment and hearings are scheduled 
to start before the House Armed Services Committee on June 7. 

The language of S. 3260 does not include limitations on the unit 
cost of barracks, BOQ’s warehouses, et cetera, although the projects 
submitted by the services were reviewed in accordance with past legis 
lative cost restrictions. 

The limitations I referred to are those of $1,700 on barracks, $5,000 
for BOQ’s per man, and $6 per square foot for warehouses. 

I feel that the Department of Defense can control the costs through 
standards of design, the review of annual construction programs and 
by issuing the necessary directives. Arbitrary cost limitations are 
unsatisfactory because they do not take into account changing eco- 
nomic conditions, geographical location and site conditions, and ] 
recommend that they not be included in this bill. The House Armed 
Services Committee considered this matter and the House bill, as 
passed, does not include cost restrictions. 

Senator Case. Mr. Secretary, would the Department of Defense be 
handicapped in pursuing its control of costs through standards of 
design, review of construction programs, and so forth, if the unit 
limitation were made on an average overal] basis for the service and 
not made applicable with respect toa given project 4 

Mr. Fuoere. On an average overall ? 

Senator Case. That is, assuming that the costs per man of barracks 
would be higher in Maine than in Florida, because of heating facil- 
ities; would it be satisfactory if the unit cost per man applied to the 
combination of the projects for the continental United States rather 
than as to an individual project ? 

Mr. FLorre. It would be hard to handle, would it not ? 

Senator Durr. How would you handle a situation like Alaska or 
Greenland, or things of that kind ? 

General Carrer. I can say for the Army it is very difficult to handle 
because we do not let all these contracts at once. They stretch over a 
long period of time, and they scatter, of course, from Alaska to 
Okinawa, to Japan, to Georgia, and all over the world. 

Senator Case. Well, you have been operating under a fixed limita- 
tion, have you not ¢ 

Generat Carter. That is right; maximum fixed limitation. 

Senator Case. What has been that limitation with respect to bar- 
racks; you just gave it? 

Mr. Froere. $1,700. 

Senator Casr. $1,700 7 

Mr. Frorere. Per man, including mess. 

Senator Case. And the $5,000 was for what ? 

Mr. Froetr. Bachelor officers’ quarters per man, and $6—— 

Senator Casr. Would that apply to an individual project ? 

Mr. Fiorre. Yes, sir: that is the way we consider it in each case. 

Senator Case. What I was suggesting was that instead of applying 
it to an individual project that you seek to achieve it as an average 
overall. Some of them would then run under and some would run 
over. 
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Mr. Fiorre. I do not see how we could average it up. 

Admiral Jetury. It would be very difficult to administer. As a 
matter of fact, I do not think it is the right way to go about it, Mr. 
Chairman. Take barracks, for example, I think there is something 
wrong with each service’s barracks. For example, in my opinion, the 
Air Force is building cheap barracks for their $1,700; the Navy is 
building expensive barracks for their $1,700; the Army, I think, is 
just about right. But the Air Force has an extra added cost in dis- 
persed plumbing, and the Army has an extra added cost in individual 
messing; the Navy has an extra added cost because they are using a 
rel: itively narrow barracks with one set of bunks rather than wider 
barracks like the Army and Air Force: so just by setting $1,700 as a 
limitation is not going to bring down the cost of the barracks. 

Senator Casr. No? 

Admiral Jeter. It goes much further than that. 

Senator Casr. I recognize that, and I wondered if vou were operat 
ing under a fixed limitation for all services and under all conditions 
such as you have had—but I have in mind, by way of illustration, when 
we were discussing the matter of certain types of roads in the Public 
Works Gommittee, the Commissioner of Public Roads told us at one 
time they were averaging the defense access roads so that the Federal 
Government contributed about 75 percent of the cost, and the local 
agencies about 25 percent ; but he objected to a fixed limitation because 
he said in some communities he was able to get a larger measure of 
ce mmunity sharing of the cost because the contribution to the local 
road needs was greater, and in other cases the Federal responsibility or 
the Federal need for the road was much greater so that he varied it, 
but he assured the committee in connection with that that the whole 
thing would average up so that we got about 75-25—we got about a 
75-25 split. 

Senator Durr. Is not the answer in the final analysis standardiza- 
tion of construction types? 

Admiral Jeriey. To an extent, yes. In other words, barracks would 
be complete without messing, or all barracks should have centralized 
toilet and washing facilities, or all barracks should be approximately 
the same width. As a matter of fact, we do expect to issue barracks 
standards very shortly. They have been out to the services for some 
months now for comments, and we do expect to have these standards 
out, which will be a step in that direction, 

Senator Durr. It seems to me if that would prevail then you could 
measure whether you were doing a good job or not by applying a cer 
tain standard and taking the sts tandard of other costs in a place like 
Alaska, and then you would have ae a measuring stick 
whe reby you could determine whether or not you were meeting your 
expected requirements as to costs. 

Admiral Jetiry. It is very difficult to compare them now to see 
whether one is paying more than they should because 

Senator Durr. Well, you are having so many different things that 
you are trying to compare for a base ¢ ‘omplete ly dissimilar objects. 

Admiral Jenury. Yes. 

Senator Casr. Of course, under the suggestion of Senator Duff you 
would tend to get equal facilities regardless of the service, but I assume 
adapted to the requirements; that 1s, you would not, of course, put in 
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the same type of installation or the same type of heating in Alaska 
that you would in some other place, but for the function or the service 
it was to give, the comfort provided for the servicemen would be as 
ne arly the same as you could prov ide it. 

In one place you might want a cooling system ; in the other place you 
might want a heating system, but it would be with the idea of giving 
substantially the same service to the serviceman. 

General (CARTER. We have to also consider, sir, the mission of the 
service so that our building is designed to take care of that mission. 

For example, the Army is divided into company units, and they 
fight that way, they feed that w: ay, and they cook that w ay in the field, 
and the most critical thing, most of us who have been in the service 
at one time or another would agree, the most critical thing in the unit 
is a mess, which is the reason the Army has individual messes. That 
is the only way you can train cooks is by cooking; so if we go to thou 
sand-men messes, which are cheaper, we cannot perform our field mis 
sion, because we do not have the cooks when we take the field: that is 
why the Army is building and has its barracks with individual messes, 
so that one single thing does not always meet all service requirements ; 
that was my only point. 

Senator Case. Where will you be if you eliminate the language on 
these unit costs as far as this bill is concerned, and are building» with 
the old authorizations, like structures, under the limitations of the old 
bills? 

Admiral Jetuey. So far as this bill is concerned, there will be no 
difference because the individual projects were reviewed with the 
existing limitations in cost in mind; also the previous projects will be 
controlled by the amount of money authorized by them. However, in 
future bills we would expect to control it by suitable instructions to 
the services as to the costs we would allow for these various types of 
standard structures, and in the review of other projects we would 
make sure that they were in line with those costs. When they got toa 
place like northern Maine or southern Florida we would expect to see 
a variation in that cost. 

Senator Case. If this removal of the limitation is a sound thing, in 
order that you can get a better response of the comfort and service 
provided, and get to avoid overspending merely because the limitation 
is higher than you need in some cases, wouldn't that argue for lifting 
the limitation on the old authorizations where specifications have not 
been finally written into contracts? 

Admiral Jetiey. I think so, but I do not anticipate any general 
flood of building $5,000 barracks or things like that. We do have con- 
trol over that by the submission every quarter of the projects that tend 
to be placed under contract the following quarter 

The purpose of lifting the cost limitations is not a matter of trying 
to get something better, but trying to get something a little more prac 
tical to administer and control. 

Senator Casr. It seems to me that you are going to be in a confus 
ing situation. You just showed us a list here on one field where you 
had four different authorizations, and then you stick another one in 
ind bwild partly one under one limitation or under some limitations, 
and Vou build the others W ithoui limitations or restrictions. 

Admiral Jetury. I would like to ask our counsel if the limitations 
in these prior bills are eliminated by the reprograming. 
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Mr. Prxe. No; the limitations would not be lifted insofar as they 
apply to the part that is authorized by one of the prior bills. 

Senator Case. I certainly agree with you that they would not be 
lifted by our leaving them out of this bill, but we could put in a sen 
tence in this bill repealing that limitation in the prior bill; if what 
you are proposing here is a sound thing to do, we could cer ‘ainly lift 
the limitation by repeal language, making it applicable to the prior 
vuthorization. 

Admiral Jetiey. That is very desirable, Mr. Chairman; but, on 
the other hand, I am wondering whether if we change the rules we 
are going to have people in the field deciding to, “Well, let us go 
ahead and redesign,” and so forth. 

Senator Case. I do not know that that is a question that you would 
have to answer, but I do pass the question along to you. 

Admiral Jetixy. I would like to think about that a little further. 

Senator Case. And we would like to receive further advice later 
on before we complete action on the bill. 

Admiral Jetury We had not contemplated any change; and | 
would like to think a little bit more of the various things involved. 

Senator Case. I am not constitutionally inclined as a person who 
wants to lift restrictions on the executive branch once they are estab 
lished, particularly when they relate to costs, but when you have a 
situation which actually means an inflexibility, it makes it difficult 
to meet the mission or in some cases encourages you to spend more 
money or to put in frills which are not required because you can 
put them in within the ceiling at a favorable place, I am not opposed to 
getting a uniform principle or guide to follow. 

Mr. Secretary, you may proceed. 

Mr. Fiorre. 8. 3260 proposes new authorization totaling $896,976, 
600 consisting of $256,773,000 for the Army, $207,239,000 for the Navy, 
$462,600 for the Alaska Communications System and $482,502,000 for 
the Air Force, plus $73,500,000 for Arnold Engineering Development 
Center which was submitted to this committee later than the balance 
of the Air Force program. H. R. 9242 authorizes a total of $877,090, 
600; for the Army, $269,873,000; for the Navy, $203,319,000; for the 
Air Force, $403,436,000; and for the Alaska Communications System, 
$462,000. 

In addition to the $403,436,000 of new authorization provided for 
the Air Force, H. R. 9242 will reprogram $435,887,000 of prior un- 
funded authorization. Furthermore, the Air Force will soon present 
to your committee for clearance under section 407 of Pubhe Law 
534 an overseas construction program of approximately $233,714,000 
which has been previously authorized, thus making the total Air 
Force construction program approximately $1,073,037,000, 

The bill includes an Army program made up approximately as 
follows: 40 percent for an initial increment of permanent barracks 
and bachelor officers’ quarters to replace certain existing substand- 
ard housing; 34 percent for tactical facilities for the defense of the 
continental United States; 10 percent for waterfront outloading facil- 
ities and 16 percent for minimum operational, community, training, 
and miscellaneous facilities. 


The Navy program consists of approximately the following: 38 
percent for aviation facilities except Marine Corps aviation; 25 per- 
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cent for depot-type supply including bulk petroleum storage; 18 
percent for fleet operation and support other than air; 9 percent for 
Marine Corps facilities including aviation; 7 percent for training 
school facilities; 5 percent for research and development facilities. 

The Air Force program consists approximately of the following: 
32 percent for airfield pavements; 21 percent for various operational 
facilities; 14 percent for utilities; 12 percent for sironail mainte- 
nance facilities; 12 percent for troop housing and personnel facilities ; 
5 percent for storage facilities; 4 percent for research and develop- 
inent facilities, which does not include ‘Tullahoma. 

The services still have unfunded authorization amounting to $1,947 
million, divided between the services as follows: 


Million 
Army._- wide ited isis seinen sci lelabsnens i ail $223 
Navy ssitniiitenelpsanaitaiiailtalati lias aatilenaaae 184 
Air Force__- shine ies ibaa del. cieeaaaiaia hada aia as 1, 540 


[f the authorization bill is passed in substantially its present form and 
appropriations are made as now appears probable, the Army and Navy 
would have a carryover of about $200 million in unfunded authoriza- 
tion apiece, and the Air Force would have between $900 million and 
$1 billion. These are roughly equivalent to 1-year construction pro- 
grams for the services and arbitrary rescission of the unfunded balance 
is not recommended at this time. During this present year, we will 
scrutinize unfunded authorization as required by Public Law 564 of 
the 81st Congress and be prepared to recommend the rescission of un- 
necessary authorization to the next Congress. 

Senator Case. Mr. Floete, where you refer to these unfunded 
amounts, in all instances you are referring to the authorizations for 
construction, are you not? 

Mr. Frorrr. That is right, sir; public works. 

Senator Case. The Air Force has some unfunded authorizations in 
procurement of aircraft or, perhaps—— 

Mr. Fiorre. They are not included in this. 

Senator Case. You are not referring to any of that? 

Mr. Fioere. This is only public works. 

Senator Case. All right, sir. 

Mr. Fiorre. In view of the urgency and firmness of the program, I 
recommended to the Assistant Secretary of Defense (Comptroller) 
that it be funded in its entirety in the fiscal year 1955 supplemental ap- 
propriation bill for military public works. This supplemental appro- 
priation bill will soon be transmitted to the President, recommending 
its submittal to the Congress. 

‘The Bureau of the Budget and the Secretary of Defense concur with 
me in recommending the present bill and in respectfully requesting 
that it be authorized in full. 

As is customary, each of the services will defend their individual 
programs and they are prepared to go into each project in detail, com- 
plete detail. Our office will be here for whatever questioning you wish 
of us, and if there is something that you want to go into at the present 
time you can go into it before Mr. Roderick presents the matter for the 
Army. 

Senator Case. Any questions ? 
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If not, we thank you very much, and in view of the fact that you are 
going to be available for further questioning, until we get into some 
det ailed matters that will arise from time to time, Mr. Roderick, we 
will be pleased to hear from you at this time. 


STATEMENT OF HON. GEORGE H. RODERICK, ASSISTANT SECRETARY 
OF THE ARMY 


Mr. Ropertcx. Mr. Chairman and Senator Duff, I am pleased to 
appear before your committee today to introduce the Army’s pre- 
sentation of its military public works authorization request for 
$270,335,.600. We are seeking this authorization through S. 3260, 
which is now before you, through 8. 3430 concerning the Boston Army 
Base, and a supplemental request for $3,697,000 for added construc- 
tion approved by the House of Representatives in H. R. 9242, the 
companion measure to 8, 3260. The cnidahodininde - request is com- 
posed of $3,697,000 for seven projects for abatement of sewage pollu- 
tion of streams and waters adjacent to Army installations. 

On the other hand, we can now reduce the amount shown in 8, 3260 
by $497,000. This reduction represents the cost estimate of re habili- 
tating two cadet barracks buildings at the United States Military 
Academy, now included in this bill, but already authorized by the 
Senate on May 17, 1954, under S. 3446, a separate bill introduced by 
Senator Stennis. I am given to understand that the House of Repre- 
sentatives will probably pass 8. 3446 in a few days so the duplication 
may be removed from the bill before you. 

Thus the revised total for the Army in S. 3260 becomes $256,738,600, 
the amount proposed for Boston Army Base under 8. 8430 is 
$9,900,000, and the House-added sewage disposal projects are esti- 
mated at $3,697,000; these three add up to the total of $270,335,600 I 
cited at the outset. 

[ shall confine my initial remarks to those projects contained in 
S. 3260. These projects proposed for your approval are justified by 
two basic requirements : 

First: Facilities are included to meet projected operational re- 
quirements under current guidance approved by the Joint Chiefs of 
Staff, and which are of such urgency that construction should be ini- 
tiated in February 1955. Approximately 60 percent of the total 
requested in the bill falls into this category. 

Second: The remainder (40 percent) of S. 3260 is for the replace- 
ment of existing temporary buildings at permanent installations in 
the continental United States. Most of this is troop housing and 
bachelor officers’ quarters. This construction is recommended as an 
important means of improving the morale of military personnel in 
consonance with the views of the President as stated in his message 
on the state of the Union and again in his budget message to this ses- 
sion of the Congress. 

I believe it 1s important to emphasize that all of the permanent 
construction proposed for permanent Army installations is taken 
from the current long-range total construction programs of these 1n- 
stallations. Approximately $131 million or 51 percent of the total 
under title I of S. 3260 falls in this category. This construction will 
be a segment of the Army’s master plan for these installations and the 
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projects involved are the result of orderly planning rather than ran- 
dom selection. 

The remainder of the construction items under title I are needed 
for immediate or mobilization requirements. The principal portion 
of this construction (44 percent of title 1) is estimated at $112 mil- 
lion and comprises two major projects: an additional increment of 
the on-site facilities program for the NIKE guided missile battalions 
($85 milion) and another ammunition port ($27 million) to be located 
in the Point-Aux-Pins, Alabama-Mississippi vicinity. 

When the Department of the Army was assembling the project list 
now contained in title I of this bill, another major criterion was 
applied; the impact, if any, on expenditures during the fiscal year 
1955. The Secretary of Defense, in December 1953, estab lished an 
overall objective or target for Army expenditures in the coming fiscal 
year. 

This Army target is $10.2 billion and the Army will keep its expendi- 
tures within this tigure unless circumstances beyond its control make 
this impossible. The construction portion of this objective was set 
at that time at $250 million for the active Army construction pro 
gram and $1.4 million for construction for the Alaska communica- 
tions system. Since all expenditures for military construction, 
regardless of the fiscal year source of the funds, must remain within 
this overall objective, proposed new projects had to be considered 
most carefully in conjunction with construction projects previously 
authorized and funded but against which expenditures will be made 
n February 1955. This expenditure control reacted to reduce the 
(rmy’s proposal for new authorization this year for approximately 
$407 million to approximately $158 million. This was _ program 
submitted to the Secretary of Defense by the Army in February 1954. 

Subsequently, the Secrets ry of Defense directed the Army to sug- 
gest the proposed program by the addition of approxim: ately $98 mil- 
lion. This addition ine ballet $85 million for 41,000 permanent bar 
racks spaces—that is what Mr. Floete referred to—and 1,350 perma- 
nent BOQ spaces in the continental United States, $10 million for 
construction at the United States Military Academy, and $2.7 mil- 
lion for a classified project. 

Starting this work in February 1955 will require an upward revi 
sion of the $250 million construction expenditure target. Thus, the 
total introduced under title I of S. 3260 is the Army’s original sub- 
mission ($158 million) plus additions directed by the Secretary of 
Defense ($98 million). 

Senator Casr. Mr. Roderick, what is the basis of the Secretary’s 
directive ? 

Mr. Ropericx. The troop housing and bachelor officers’ quarters. 

Senator Case. It was for the purpose of providing those facilities? 

Mr. Ropertck. Yes, for improving the morale of the troops in the 
field, and that was to be permanent construction at permanent bases. 

Senator Case. I was just trying to reconcile the picture there. You 
first tell us you had an Army target of spending and then you say 
the Secretary of Defense directed the Army to augment the proposed 
program by the addition of approximately $98 million. He wasn’t 
issuing a directive for the purpose of increasing the target but for 
the purpose of providing facilities; is that correct ? 
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Mr. Roprertck. That is correct. 

Mr. Frorre. On this particular type. 

Senator Casr. That is, in effect, you found that when you worked 
inside of the target limitation, you hadn’t been able y provide some 
facilities which he regarded as essential under the needs of the Army ! 

Mr. Roperick. That is correct. 

The rehabilitation work at the Boston Army Base, proposed under 

3430, amounts to a total of $11 million of which 10 percent or $1.1 
million would be paid by the Commonwealth of Massachusetts under 
the provisions of S$. 3430. Therefore, Federal expenditure against this 
proposed authorization would be $9.9 million. The seven projects to 
prevent further pollution of waters adjacent to military installations 
would cost $3,697,000. These projects (Boston Army Base and the 
others) will be discussed in detail, of course, by Army witnesses. I 
have referred to them here however, since they have been approved 
by the House of Representatives as a portion of the public-works bill 
and we recommend that the Senate consider similar action to incor 
porate them in 8. 3260. 

Senator Caszr. The Chair might state that it has already been 
arranged at the commencement of our hearings tomorrow morning, 
Senator Saltonstall and Governor Herter and possibly others will be 
here to testify on that particular project. 

Mr. Ropertcx. The program proposed for authorization would 
provide two new Army installations. One is the Point-aux-Pins am- 
munition terminal to be located on the Gulf Coast south of Mobile, 
Ala. and east of Pascagoula, Miss. Its total cost is estimated to be 
$27 million and authorization for the full amount is requested. This 
port is another in the series planned by the Army for initiation during 
the next few years. Two have been previously authorized; one at 
Wilmington, N. C. which is now under construction and scheduled for 
completion next spring and the other is at Kings Bay, Ga. to be started 
thissummer. I understand that the requirements for these ports were 
discussed in detail before this committee during the last session in 
hearings on the bill which became Public Law 209. 

The other new installation is the Atchinson Caves storage facility 
2 miles southeast of Atchinson, Kans. The amount of $1.2 million pro- 
posed under title I would allow the Army to acquire two existing 
limestone caves and develop one of them for dehumidified storage of 
Government-owned machine tools and other production equipment. 
One of the caves is already developed and is being used by the Army 
for this purpose under permit from the Commodity Credit Corpora 
tion, the present lease holder. The total project would provide the 
Army with 1,500,000 square feet of dehumidified storage space at a 
cost of less than $1 per square foot. 

Title LV of S. 3260 proposes the authorization of $462,600 for con- 
struction of troop and family housing and operational facilities at 
four isolated stations of the Alaska communications system; Adak, 
Bethel, Cordova, and Kotzebue. The Alaska communications system 
s, I believe, well known to this committee and although its construc- 
tion requirements are modest, in comparison to those of the rest of 
the Army, they are nonetheless of significant importance. This small 
program will be explained in detail by subsequent witnesses but I 
would like to inform the committee at this point that I consider this 
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small segment of the bill of equal importance to any similar facilities 
proposed for the Army under title I. 

This statement has been intended to give the committee a brief 
résumé of the proposed authorization and outline the principal ob- 
jectives and policies governing its formulation. I will be happy to 
answer any general questions concerning the program which the com- 
mittee may have. Following this, Gen. William A. Carter, Chief 
of the Service Division, Office of the Assistant Chief of Staff, G4, 
will present the details of the program, supported by other witnesses 
as necessary. Col. Haskell Cleaves, comptroller for the chief 
signal officer, will provide detailed justification for the proposed 
Alaska communications system construction listed in title IV. 

Thank you very much. 

Senator Casr. Admiral Jelley, what will be the relationship of 
the Chief of Engineers and the Engineer Corps in this construction 
program, as far as your setup is concerned? Would you explain for 
the record and for the committee just how the Department of Defense 
is now organized to prosecute a construction program ? 

Admiral Jettey. Under the Reorganization Plan No. 6, the As 
sistant Secretary of Defense for Properties and Installations has 2 
major responsibilities, 1 of which is a delegated authority from the 
Secretary of Defense to review and make up these construction pro- 
grams. There the Assistant Secretary can take positive action in 
deleting the projects on the authority of the Secretary of Defense. 

His other major responsibility is a staff responsibility, and not a 
line responsibility. 

Now, the actual construction is that staff responsibility. We can 
issue instructions about construction standards, design standards, 
and things like that, to the services. However, the construction is 
done entirely as it has been done previously. 

The Chief of Engineers and the Bureau of Yards and Docks will 
let contracts. We do not supervise the preparation of specifications. 
We don’t check the bids or anything like that. 

We will issue. instructions from time to time about the various 
standards. Operating in a staff capacity that way means that we 
have to get concurrence of the services to the standards we promulgate. 

If we have nonconcurrence, it means that we have to go to the 
Secretary of Defense to have him issue a standard that didn’t meet 
with the approv al of the three services. 

Senator Casr. How do you divide this up‘ Does the Corps of 
Engineers automatically handle all Army construction contracts? 

Admiral Jetiry. Yes, sir; the Corps of Engineers automatically 
handles all the Army construction, the Bureau of Yards and Docks 
handles all Navy construction, with a few minor exceptions. 

Now, the Navy may agree in a particular location to have the Corps 
of Engineers do the ir ¥ rk. and that is being done in the Azores, for 
example, where the Army engineers were alr ady established with a 
rather large program, and the Navy had a small one. 

Senator Case. That shifting would be primarily offshore? 

Admiral Ji LLEY. It ould be, but that IS more or less by agreement 
between the Army engineers and the Bureau of Yards and Docks. The 
Bureau of Yards and Docks has also done work for the Army where 
it is convenient for them and inconvenient for the Army. 
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The Air Force work, however, since the Air Force doesn’t have an 
organized construction agency like the Corps of Engineers or Bureau 
of Yards and Docks, is done in a number of different ways. The ma- 
jority of it is done by the Corps of Engineers. 

Some of it is done by the Bureau of Yards and Docks. Some of it 
is done by the Joint Construction Agency in Europe. Some of it is 
done by the Far East Command in the Far East. 

Senator Case. The Joint Construction Agency; is that strictly a 
United States organization ? 

Admiral Jetitxy. That is strictly a United States organization. It 
is jointly manned by Army, Navy, and Air Force officers, and up to 
date it has been doing construction in France, mostly with United 
States funds. It is not with NATO funds. It has recently been ex 
panded to do work in— 

General Carrer. Greece and Turkey. 

Admiral Jettey. Greece and Turkey. I wasn’t quite sure of Italy. 

Senator Case. How was the Joint Construction Agency created ¢ 

Admiral Jetuxy. That was before my time. I would rather ask 
General Carter. It was created back in the fall of 1952, just before 
Mr. Lovett left, as I recall. 

General Carrer. That is right, sir. It actually became operational 
in January 1953, and was established by order from the Secretary of 
Defense, at that time Mr. Lovett, by a directive to the Deputy United 
States Commander in Europe, and it operates under the United States 
Supreme Commander, so that all construction within the purview of 
the United States Supreme Commander, which is United States con- 
struction, is done by this Joint Construction Agency. 

Senator Case. Who determines whether the Joint Construction 
Agency handles a project, or the Engineers, or Bureau of Yards and 
Docks ¢ 

General Carrer. Well, the Joint Construction Agency handles all 
construction projects within the area for which it is responsible. 

Senator Case. Who determines the area for which it is responsible? 

Admiral Jettey. The Secretary of Defense. 

General Carrer. The Secretary of Defense. 

Actually, the Secretary of the Army is the executive agent for the 
Secretary of Defense for construction under the United States Su 
preme Command in Europe, so the Secretary of the Army, acting for 
the Secretary of Defense, determines the extension of the Joint Con 
struction Agency. 

Senator Case. Where does Joint Construction draw its personnel ? 

General Carrer. From the Army, the Navy, and the Air Force. 

Admiral Jeter. That is military personnel. 

General Carrer. Military personnel. Civilian personnel—they 
have both types, what we call Department of the Army civilians, 
which are United States personnel hired under regular civil-service 
procedure, and sent overseas: the other are local wage rate employee: 
who are handled as natives in the different countries in which this 
operates, 

All of the personnel are paid out of the construction funds. 

Senator Case. So in the Joint Construction Agency you might have 
some Navy men, some Air men ? 

General Carrer. We do have. 
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Admiral Jettey. We do have. 

Senator Casr. And some Army / 

Admiral Jetiey. I believe the commander is an Army general, 
the deputy an Air Force colonel, the head of the engineering section 
a Navy officer, the head of the contracts section an Army officer, and 
so on. 

Senator Case. What was the reason for that ? 

General Carrer. The reason is very simple, sir. It started in 
France and st retched to other countries. 

We had two very large construction programs, both United States- 
financed, in the same country, and rather than to have one competing 
with the other for the limited construction capabilities of that coun- 
try, the Secretary of Defense decided to set this up under one agency 
so th: ut - agency could be the construction agent for everyone to try 
to take best advantage of the materials, the personnel, labor, and 
everything else in that country, in order to keep the services from 
competing. 

Admiral Jetuey. And one set of negotiators with the French Gov- 
ernment. 

General Carrer. That is another very important point. 

Admiral Jetuey. The work in France is done under French con- 
tract, so that there were daily contacts and negotiations with the 
French Government officials by two different outfits. During those 
negotiations, I suspect the French were playing one against the other 
in that deal, and it was to our advantage to limit negotiations to one 
set of contacts. 

Senator Case. Is the Far Eastern Command a counterpart of the 
Joint Construction Agency ? 

Admiral Jetuey. No, sir. As I understand it, that is an organ- 
ization under the—is it the Air Force ? 

General Carrer. The Far East Command construction is done, all 
of it, by the Commanding General of the Far East Command, Supreme 
Commander. 

The Army does most of the construction. That has been the largest 
program, although i in certain areas the Air Force has done some of its 
own. ‘The Navy has done some of its own, but it is all controlled by 
the Commanding General of the Far East Command. 

The Corps of Engineers, Army, does not do any construction as a 
construc ‘tion agent, either in Europe or in the Far East. They accom- 
a the Army construction within the Zone of Interior, and Alaska, 

aribbean, Hawaii. and certain of the other overseas bases. 

They have performed some construction in Turkey until very 
recently, when it was decided by the Secretary of the Army that that 
should be transferred to the Joint Construction Agency. 

The Corps of Engineers is still performing construction for the Air 
Force in Morocco, but otherwise the overseas commanders are respon- 
sible for at own construction. 

Now, their construction people come from the Corps of Engineers. 
They are oak ers of the Corps of Engineers, just as the Navy runs that 
same system in its overseas commands, 

Senator Case. The merits of having one agency to deal with the 
foreign governments doesn’t need much argument, but it does occur to 
me that in our own bookkeeping and in our assignment of personnel, 
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the uncertainty of knowing whether the projects in a given area are to 
be undertaken by one of these setups or another might be somewhat 
wasteful. 

General Carrer. I don’t understand your question, sir. 

Admiral Jecuey. I think that has been well resolved over the years. 

General Carrer. Oh, yes. 

Senator Case. The thing that bothered me repeatedly last fall, 
every place we went, we sti arted out with a briefing, and they would 
bring out some charts and set up ¢ ‘commands and we had more different 
commands scattered through Europe, and every one of them required 
a larger amount of stafling than seemed to be necess: ary. 

Admiral Jetitey. I think that was above the construction level. 

General Carrer. And in Europe, to go further into details on it, all 
of the construction in France is done by the Joint Construction 
Agency. Nobody else does any. 

In Germany, the Deutschmark construction has been under the 
Chief Engineer of the Headquarters, United States Army of Europe, 
which is at Heidelberg, and that is strictly a German-paid-for-and- 
run program. 

In Austria their program is quite small, and it started, in fact it 
was pri actically completed before the Joint Construction Agene y was 
established. That was done under the direction of the Comm: nding 
General of United States Forces Austria, by his engineer, and inci 
dentally, has been a small-type program, probably one of the best run 
and ¢ heapest priced programs we have ever had anywhere. 

Senator Case. That isin Austria ? 

General Carrer. Austria. 

Senator Case. We have General Arnold over there in charge of 
finance for the Army. He appreciates the value of a dollar. 

General Carrer. General Arnold? Yes. 

Well, most. of the construction was well under way before he had 
arrived, incidentally, but they have done a very fine job, 

Senator Case. It has been my observation that the officers, in what- 
ever branch of the Military Establishment you refer to, who have had 
to serve a tour of duty in connection with the finance section, are much 
more dollar conscious and cost conscious than your field officers are. 

Admiral Jertey. I hope you include the officers that have to go up 
before the Appropriations Committee to justify expenses. 

General Carrer. And the Armed Services Committees. 

Senator Cas. They are sensitive on the point of the dollar sign, and 
your field officer isn’t, and it isn’t to be wondered at particularly, but 
he has been taught and educated in terms of missions and not in terms 
of translating dollars into missions. 

Admiral Jetiey. I have noticed the Army has done a great deal 
recently. They have started putting on price tags. I have seen 
exhibits down at Fort Be lvoir and some of the Army posts; they will 
have a rifle, “This is $39;” a jeep, “This is $1,600,” and so forth. 

General Carrer. That is part of a “cost consciousness” program. 

Senator Case. I think it is natural, and I don’t mean that it 1s neces- 
sarily evil, that the field officer thinks in terms of mission rather than 
the other, but in times such as we now have, where you may have a 
prolonged period of high military expenditures and you have to take a 
long look at these things, it is Important to see the relationship 


























































12 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


between the two, but it does occur to me that fixing a responsibility is 
worthwhile generally, and in each of these theaters if there is some 
one agency or individual or however it may be set up, who is designated 
as the person who is responsible, it is better from our standpoint ana 
it is better from the st: indpoint of the count ry. 

[ don’t mean it necessarily has to be the same agency in each one. 
It may be that in some places the predominance of naval work is such 
that it should be the Bureau of Yards and Docks, or may be somebody 
else, but there ought not to be 2 or 3 agencies working in the same field. 

Admiral Jetiey. I think the construction people have pretty well 
worked that out for themselves over the past few years. 

General Carrer. Yes. 

Admiral Jetiey. Regarding the naval work in Iceland and the 
Azores, we saw right away there was no use in setting up a competing 
agency with the Army. Therefore we turned the work over to the 
Army. 

The Navy is doing the Air Force work at Guam just because of the 
fact that it is set up and operating. It would mean competition by 
moving in a new contractor, and so on. 

The same way in the Aleutians, the Navy was already in there and 
operating, so that it took over the additional work of the other services. 

Senator Case. There are two other aspects of the overall problem 
that come to my attention, and they may seem to be somewhat con- 
flicting. 

One is that the branch of the service which is going to operate the 
facility has a somewhat different point of view than a pure construc- 
tion agency, and sometimes if the construction is under their super- 
vision, they seem to place their emphasis a little different than a pure 
construction agency. 

A construction agency from its point of view is inclined to think of a 
level load of work, according to its supply of engineers and draftsmen 
and supervisors and inspectors. If it can ignore the time element in 
the priority of accomplishing certain construction jobs, it can level out 
its work, and from its standpoint make a good showing in good utiliza- 
tion of personnel. 

But you do have, particularly overseas, a time element which is 
upsetting to that level flow of engineering assignments. 

Admiral Jetixy. That it probably the most difficult thing for a 
more or less independent construction agency to handle. It really 
requires that the user set up a completion date and also provide 
enough liaison so that they can make sure that the construction agen- 
cies are provided the proper operating features, and so on. 

If you tell the construction agency the job has to be finished in a 
certain time, they will get it done. 

Senator Case. General Carter, we will insert your statement in the 
record. And will you select for us at this time the points in it which 
you would like to emphasize. 

(The prepared statement submitted by General Carter is as 
follows :) 
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Mr. Chairman and members of the committee: The Assistant Secretary of the 
Army has furnished the committee a general description of the objectives for 
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the Army’s proposed military construction authorization request contained in 
title I of S. 3260, in 8. 3430 concerning the Boston Army Base and the $3,697,000 
added to H. R. 9242, the companion bill to 8. 3260, for seven sewage disposal 
facilities. 

Before presenting the details of this program I would like to outline the sig- 
nificant actions in its development, beginning with the issuance of instructions 
by the Office, Secretary of Defense. 

In September 1953, the Assistant Secretary of Defense for Properties and 
Installations published to the three military departments criteria, for prepara- 
tion of public works authorization requests. These criteria limited the proposal 
to construction projects in the following specified categories : 

(a.) Those needed to meet urgent and firm projected operational requirements 
approved by the Joint Chiefs of Staff. 

(b.) Projects at installations where a significant increase in strength is 
projected from the end of fiscal year 1954. 

(c.) Projects essential to meet a new or revised mission at an installation, and 
projects to replace facilities destroyed by disaster or deteriorated so as to be 
made unsafe for continued use. 

On December 17, 1953, the Army submitted a program, totaling $408 million, 
to the Assistant Secretary of Defense (Properties and Installations) for con- 
struction projects qualifying under the above limitation. 

By memorandum to the Secretary of the Army dated December 19, 1953, 
the Secretary of Defense established an expenditure objective of $10.2 billion 
during fiscal year 1955 for the Department of the Army. The objective assigned 
to military construction was $250 million. 

On January 6, 1954, the Assistant Secretary of Defense (Properties and In- 
stallations) returned the Army’s public works program, submitted earlier, and 
requested a restudy in light of the restricted expenditure goal, established 
by the Secretary of Defense. The Army undertook a careful reexamination of 
the projects previously selected to determine which could be deferred without 
critical results. 

At the same time, projects previously authorized but not yet started were 
reexamined for the same purpose since the target for fiscal year 1955 expendi- 
tures applies to both old and new projects together. The expenditure impact 
thus became an overriding consideration. 

On February 5, 1954, the Department of the Army resubmitted a program 
reduced to $158 million. In mid-February 1954 the Office, Secretary of Defense 
requested the Department of the Army to prepare a supplement to the fiscal 
year 1955 public works program to provide approximately 40,000 units of 
additional permanent barracks and BOQ housing spaces to replace existing sub- 
standard structures. This program was limited to the continental United States 
only and, as stated by the Assistant Secretary of the Army, stemmed from 
the President’s expressed objective to improve morale and living conditions 
of the Military Services. This policy was reiterated by the Secretary of De- 
fense in a statement before the Senate Appropriations Committee on March 
15, 1954. 

A supplemental barracks and BOQ program was prepared and furnished 
Office, Secretary of Defense totaling 41,028 barracks, 1,350 BOQ spaces and 

the modification of two structures at West Point to provide improved academic 
und cadet barracks space. This program totaled approximately $96 million addi- 
tional and was approxed by Office, Secretary of Defense in late February 1954. 
A classified project for $2.7 million was added to the Army program by the 
Office, Secretary of Defense prior to the submission of the public works bill 
to the Congress. 

The Assistant Secretary of the Army bas already informed you of the re- 
habilitation of Boston Army Base and the sewage disposal projects which 
were approved by the House of Representatives in the public works bill. 

The program now before you for authorization is outlined in detail in the 
justification books. The request totals $269,873,000 broken down as follows: 


Inside continental United States... i... $245, 609, 000 
Outside continental United States__.........-..-.-_-_____ 24, 264, 000 
SO cect tdi ehh cite nc a aie tn lee -«---- 200, 818, 000 
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INSIDE CONTINENTAL UNITED STATES 


The continental United States requirements may be grouped in the following 
broad categories : 


Troop housing, $93.8 million 


The $93.8 million item for troop housing is for the construction of 41,750 
permanent barracks spaces in the amount of $78.4 million, 3,040 modified emer- 
gency barracks spaces in the amount of $2.3 million and the prevision of 
*,910 BOQ spaces in the amount of $10.5 million. Also included is the recon- 
version of the present academic building at West Point to cadet space in the 
amount of $1.5 million and miscellaneous support facilities at various instal- 
lations in the amount of $1.1 million. 


Operational and maintenance facilities, $97.3 million 

The $97.3 million for operational and maintenance facilities includes $76.6 
million for tactical facilties (less land), $3.7 million and 7 projects for sewage 
disposal facilities, $2.2 million for 23 motor repair shops and related facilities 
at Fort Hood, $2.7 million for a classified facility, $1.8 million for an operations 
building at the Department of the Army Transmitting Station, and $10.3 million 
for miscellaneous facilities at various installations. 
Waterfront facilities, $36.3 million 

This $36.3 million is for two propects, the Point Aux Pins Ammunition Termi- 
nal, less the land requirement, in the amount of $26.4 million, and the rehabilita- 
tion of the pier at Boston Army Base in the amount of $9.9 million. 


Training facilities, $8.6 million 


This $8.6 million is for the conversion of the riding hall at West Point to an 
academic building. 


Real estate, $4.6 million 

This 4.6 million is for the acquisition of 18,446 acres of land broken down as 
follows: 15,350 acres for the Point Aux Pins Ammunition Terminal, 106 acres 
for the Atchison Storage facility, 150 acres for a new water supply source for 
Letterkenny Ordnance Depot, 2.3 acres for a sewage treatment plant at Richmond 
Quatermaster Depot, and 2,840 acres for sites to be acquired in support of tactical 
facilities construction. 
Research and deve lopme nt facilities, $1.6 million 

This $1.6 million is for three projects: a Fire Control Test Lab at Aberdeen 
Proving Ground, a Physical Test Lab at Redstone Arsena! and a Bio-Physics Lab 
at the Army Chemical Center. 
Community facilities, $2 million 

This $2 million is for troop recreational facilities at Fort Hood and exchange 
facilities, gymnasiums and swimming pools at various AFSWP installations. 
Storage facilities, $1.4 million 

The major item included in this category is the Atchison storage facility which 


will provide one and a half million square feet of underground storage for 
approximately $1 million. 


OUTSIDE CONTINENTAL UNITED STATES 

The requirements outside continental United States in the amount of $243 
million comprise the following broad categories : 
Operational, maintenance and tactical facilities, $14 million 

This $14 million is for these facilities in Alaska, Iceland, and Okinawa. 
Housing, $8.9 million 

This item includes 205 family quarters (40 in Iceland, 58 at Kenai in Alaska, 
and 107 in Okinawa): 1,275 permanent barracks spaces (825 in Okinawa, 400 at 


Ladd Air Force Base, Alaska and 50 at an isolated station in Hawaii). In 


addition there are included 584 modified emergency barrack spaces and 40 BOQ 
spaces in Iceland 
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Storage, medical, and community facilities, $1.4 million 

In presentation’ of the individual projects and to answer detailed questions 
dditional Army witnesses are present. I will introduce them to you if and 
when their testimony is required. 

In the case of title 1V projects, for the Alaska Communications System, Colone! 
Cleaves will make the presentation. 

[am prepared to answer any general questions the committee may wish to ask 

General Carrer. I would like to call attention to the fact that the 
original program which the Army submitted under quite eee 
and, I think, very sound directives from the Secretary of Defense, 
totaled $408 million. 

When the decisions were made on the very highest authority to 
limit expenditures, the Army’s program was reviewed at the direc 
tion of the Secretary of Defense in light of those expe wiaeans limita 
tions, and everything which could be postponed another year was 
deleted. We only left in the things in the program which would defi 
nitely be started during the next fiscal year. And that brought the 
program down from $408 million to $158 million. 
~ After that review had been made and the program resubmitted, 

view of the President’s interest in barracks and BOQs, the Secre 
tary of Defense directed the Army to submit a program for barracks 
and bachelor officers’ quarters in the amount of about 40,000 spaces. 

We did submit that program, and I wish to state that all of the 
barracks in the program will be the standard barracks which have, 
been developed by the Army, which I believe you have seen—certainl) 
several members of the committee have seen. 

It is the concrete block building, very austere type. They are re 
placement items. We have enough barracks now to house our men. 

However, as you know, they are mainly in wooden temporary build- 
ings, and maintenance costs are mcreasing, and they are also not 
nearly as well suited for living as these new barracks will be. 

Senator Case. To what extent will those 40,000 units provide you 
with modern housing, what we might call modern housing, for the 
men in continental United States ? 

General Carrer. That is about 25 percent of the deficiency for 
permanent barracks. 

Senator Case. How much are you providing in this current fiscal 
vear¢ How much is under construction ¢ 

General Carrer. Only nine barracks buildings at Fort Bliss were 
in last year’s program, and the advertisement is out and the bids are 
lue to be opened this month on the barracks at Bliss. 

There has been some discussion about providing these barracks at 
stations where we have moved troops from closed stations. In fact, 
several Members of the House have commented, and I believe one 
Member of the Senate has commented, on the fact that a station was 
closed and the Army had said they could house the troops at another 
station with no construction. Then we have come in for new con 
struction at the other station. 

The facts are that we have those troops housed at the new station 
and we can house them without building new barracks, but in the 
replacement program our policy in the Army is to move our troops 
into the large permanent stations to increase the utilization and lower 
operating costs, so that at those permanent stations, which is where 
all these barracks are scheduled, we naturally wish to continue the 
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master plan for the station, and gradually, over the years, complete 
a barracks program. 

Senator Chee Are you making a complete change of the housing 
at a given installation or do you scatter these out ? 

General Carrer. It is scattered out all over the country. 

Senator Case. So that all of the permanent stations get some new 
housing ? 

General Carrer. That is correct, sir. 

Mr. Ropericx. The purpose of that again being, as long as it is 
a morale builder, in essence, you want to spread it around rather than 
concentrate it at any one place. 

Senator Casz. How do you use it as a morale builder? Do you 
tell the men who reenlist, “You can move in here,” or do they simply 
see that this construction is under way and the men are assigned by 
units ¢ 

General Carrer. Well, we do both, sir. Of course, as this program 
gets approval through the various bodies here in Congress, by the 
House and the Senate, and finally gets under construction, the Army 
Times and various publications will publicize the fact that the Army 
is getting better quarters. 

Then, as the men see these buildings go up, they finally are con- 
vinced that we are doing something for them, so the morale does 
increase. 

There is one other item which is not mentioned in either one of 
the statements, which was an amendment to the House bill, which 
pertains to the Gleason works which this committee approved, I 
believe, as a real estate action. 

However, the House committee objected to approving that as a 
real estate action under title VI of Public Law 155, and it is included. 

There are no funds involved. It is purely an authorization for the 
\rmy to accept a building to be built by the company in return for 
giving the company a building which the Army now has. It was 
submitted to this committee on May 8, and has been added to the House 
bill. 

Those are the only things, sir, that I feel there is any necessity 
for particularly stressing in this statement, unless you have some 
questions on it. 

Senator Case. Is there anything for military family housing in 
the Army section of the bill ? 

General Carrer. There is, sir. 

Senator Casz. In continental United States, or outside? 

General Carrer. None within the continental United States. It 
is all in Iceland, Alaska or Okinawa, and there is one—well, that is 
a barracks at an isolated station in Hawaii. The only family housing 
included in the bill is in Iceland, Alaska and Okinawa. 

Senator Case. Is that a permanent type of building for these family 
quarters? : 

General Carrer. It is permanent in Alaska and Okinawa, and due 
to the climate in Iceland, although the oraperey there may or may 
not be permanent, the housing will virtually be permanent on account 
of the rigors of the climate. ; 

Senator Case. Was any part of this troop housing deleted in the 
House consideration of the bill? 
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General Carrer. No, sir. The House did not delete any item that 
the Army submitted the request for. ; 

The only item which—well, as a matter of fact, that is still included, 
cadet barracks at West Point was included. 

Senator Case. Is there anything further that any of those who 
have been before the committee this morning wish to add in the general 
statement on the bill? 

( No response. ) 

Senator Casg. If not, the committee will stand in recess until 2 
o'clock this afternoon. We will meet at the District committee room 
this afternoon in order that Members of the Senate may be available 
for rollealls with a minimum of interruption. 

We plan to follow that through the hearings, having the morning 
sessions here, the afternoon sessions at the District committee room. 
The Senate has been having a great many quorum calls, and if we 
had to stop here with quorum calls to run over, it would interrupt 
us for a long time, but [ think we can operate that way and proceed 
much more expeditiously through the remainder of the hearings. 

(Whereupon, at 11:50 a. m., the subcommittee recessed to reconvene 
at 2 p. m. of the same day.) 


JUNE 1, 1954, AFTERNOON SESSION 


The subcommittee met in room P-88, United States Capitol 
Building. 

Present : Senator Case (presiding). 

Also present. General Carter; R. B. Foster, Jr., special assistant to 
chief, service division office, assistant chief of staff, G-4; Col G. A. 
Finley, assistant for planning, Assistant Chief of Engineers for Mili- 
tary Construction; C. B. Schmeltzer, realty officer, Office, Chief of 
Engineers; H. D. Van Kuren, Chief, Ordnance Installations and Con- 
struction Branch, Office of Program Coordination; and Col. L. A. 
Yost, Chief, Facilities Division, Transportation Corps; Wilham H. 
Darden, of the committee staff. 

Senator Case. The committee will proceed to the consideration of 
the specific proposals as carried in the committee print of S. 3260. 

General Carter, will you proceed. The Chair suggests that he will 
read for the record the paragraph on each item of the line items, with 
such detail or comment as may be suggested in the different cases and 
then, following that, the witness who is presenting the item will state 
the general justification or any special testimony that he wants to make 
in regard to it. 

General Carrer. Yes, sir. 

Senator Case. And then if any member of the committee has any 
questions we will interrogate at the time the item is discussed, and go 
through item by item. 

General Carter. I think that is fine. 
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Tirte I—Army 


CONTINENTAL UNITED STATES TECHNICAL SERVICES FACLLITIES 
(ORDNANCE CORPS) 


Senator Case. The first item under continental United States tech 
nical services facilities, is “Aberdeen Proving Ground, Md. Troop 
housing, research and development, training, and operational and 
maintenance facilities, $2,071,000.” 

General Carter, ap parently the total investment here is $57 million 
plus; the authorization since the 80th Congress is over $21 million 
plus; the authorization of fiscal years 1952, 1953 and 1954 come to 
$14,442,000, against which there have been contract awards through 
January 31, 1954, of $4,219,000. 

Senator Casp. The $2,071,000, the amount proposed in the bill, is 
that entirely new authorization or is some of that reappropriation ! 

General Carrer. It is an entirely new authorization, Mr, Chairman; 
and it is for three items: Fire.control testing lab, $906,000, and ammu- 
nition renovation training shop, $187,000, and two enlisted men’s bar- 
racks at $984,000, a total of $2,071,000. 

The details of the fire control testing laboratory is shown on page 6 
of the justificaiton book. It is a building with a gross area of 27,000 
square feet, a total cost of $900,000. It is described in item 5 of the 
form there on page 6. It is required to permit tests on complete fire 
control systems, and to consolidate the testing of components of the 
systems. 

I may say that we have Mr. Van Kuren here from the Office of the 
Chief of Ordnance who can give you any technical information about 
these items which you require, and I will be glad to answer any ques- 
tions which you have. 

Senator Case. First, I note that this justification apparently has 
been proposed to serve for presentation to the Appropriations Commit- 
tee as well as to the Legislative Committee in that you have indicated 
here a proposed appropriation ; is that correct / 

General Carrer. At the time these books were prepared, Mr. Chair 
man, that was correct. However, since that date, the Secretary of 
Defense directed that the Army fund all of the authorization requested 
so that new justification books to be presented to the Appropriations 
Committees are now being prepared. 

The Secretary of Defense submitted the Army’s request to the 
bureau of the Budget. We do not have the official action on that 
request, to my knowledge, at this moment. 

Senator Casr. Well, I note something here that perhaps, is reflec- 
tive of the situation described in testimony this morning, but out of the 
$2,071,000, $984,000 is for the two enlisted men’s barracks. 

Going across to the next column I netice that there was no proposed 
appropriation. 

General Carrer. That is correct, sir. 

Senator Case. Now, that reflects the first priority that Was set up 
when you were working under the target ceiling for total appropria- 
tions ? 

General Carrer. That is correct, sir. In other words, the items 
which show proposed appropriation are in the reduced program which 
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s resubmitted, as you may recall, in my discussion of the $158 mil 

Those we were requesting full appropriation for all except two 

tems, | believe, the Point Aux Pins ammunition terminal, which is a 

ong-term job, and certain of the authorization in the anti-aircraft-on 
te facilities program. 

Senator Casr. You say the Budget Bureau hi is not yet passed upon 
the supplemental estimate for the enlisted men’s quarters ¢ 

General Carrer. That is correct, sir. We have not gotten the official 
ction from that vet. 

Senator Casr. Nevertheless, you do seek the authorization ¢ 

Greneral Carter. Yes, sir. 

The next item 

Senator Case. Pardon me just a minute. On this fire control testing 
laboratory, how does it happen with an Ordnance Department Depot 
which is well-established and as long established as Aberdeen, that 
you either do not have or have inadequate fire control testing labora 
tory facilities now ¢ 

General Carrer. Mr. Van Kuren, can you answer that / 

Mr. Van Kuren. These fire-control systems are relatively new in 
the material picture, Mr. Chairman. They consist of the electronic 
fire-control equipment which is used for tracking aircraft, for 
nstance; the computer system and the remote control system which 
connects that to a specific antiaireraft gun. We have never until 
recently had the requirement to test this combination of equipment in 
me system, and we have never before had the laboratory for that pur 
pose, 

nator Casr. Is it necessary to test each piece of equipment when 
you are speaking of fire control or is this a testing of a prototype? 

Mr. Van Kuren. This is testing primarily of development items 
which are in the research stages, in various stages of development; 
they are taken into the laboratory, tested and modified, and so forth. 

In acceptance testing, there will be occasionally spot-check tests of 
items, but not all production items will be yer - the laboratory. 

Senator Casr. What does it mean in the justification where it says, 
“Buildings presently utilized will revert to soa ae design use” ? 

od Van Kuren. Well, these buildings were originally designed 
for artillery processing; three of them will go back to the pre cessing 
of artille ‘ry at Aberdeen; the fourth one will be utilized partially for 
ire contro] and partially for small arms repair and development work. 

Senator Casr. I am going to ask a few more questions on some of 
these early projects. We may not go into more de ‘tail where we have 
a long-established pattern. 

General Carrer. Yes, sir. 

Senator Case. How do you determine the estimate of the cost of 
something in a testing control laboratory and then come out with a 
round figure of $900,000 ? 

General Carrer. It is done this way, sir: The Corps of Engineers 
does all of the construction for the Department of the Army, and they 
make these estimates. Now, they break down the estimate into an 
estimate for the building, which is done, depending on the status of 
design, either on a detailed plan or on a schematic drawing of the 
facitity, and that is all added up into—from the little pieces into—the 
total whole and then, of course, since it is an estimate, is rounded off 
to the nearest thousand. 
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The crane, as you will note there, is estimated to cost $40,000. That 
is based on experience in purchasing the same type cranes. 

The roads, walks, and parking areas and utilities are a general 
average of about 15 percent, I believe. In certain cases we are able 
to have the details on that. 

Now, Colonel Finley of the Office of the Chief of Engineers, is pres- 
ent in the room to discuss any individual project estimates that you 
desire. 

Senator Casr. The enlisted men’s barracks are a standard type 
Army barracks ?¢ 

General Carrer. That is right, sir; they are 263-man barracks. 
They are concrete block, reinforced concrete frame, concrete block 
walls, the same type barracks we are now building at the various sta- 
tions in the Army. 

We have made some minor changes in improvements due to the 
experience we have had in the barracks program under the 1952 pro- 
gram, but they have been all in the nature of functional improve 
ments. 

Senator Case. This morning we were told that you would like to 
have us leave out of the bill the $1,700 per man limitation which has 
been applied heretofore on units of this sort. I notice, however, that 
in determining the estimate here you have used two barracks, 526 
men, at $1,700 per man, to get the major part of this amount. 

General Carrer. In all of the barracks that you see in this book 
they were designed—it was a standard design, standard plan, and the 
estimates, as shown, are at $1,700 per man. 

Their actual cost will vary slightly between different parts of the 
country; but we must—of course, at the time this book was made up 
the limitation existed, and we feel, as a matter of fact, we can build 
for not to exceed $1,700 per man. 

Senator Casr. Of course, your authorization is going to put a ceil- 
ing there. 

General Carrer. That is right, sir. 

Senator Casr. Inthe authorization. 

General Carrer. That is right, sir. 

Senator Casr. One of the arguments advanced for leaving it out 
was that in some cases you might not need that much. 

General Carrer. I think if you will recall, sir, that Admiral Jelley 
made the statement that this particular program was specifically set 
up within that $1,700 per man limitation for all three services. 

Senator Casr. Colonel, is it Colonel Finley ? 

Colonel Frnuey. Yes, sir. 

General Carter. Colonel Finley. 

Senator Case. Coloney Finley, would you regard Aberdeen, Md., 
sa high-cost construction area or as an average ? 

Colonel Frntey. T would say it was average; if anything, it would 
be slightly above average. We found that the Northeast and East 
represent high areas: the Southeast low areas. 

Senator Case. But you have the expectation of bein 
plish this within the $1,700 limitation ? 

Colonel Frxiey. So far as we know now; yes, sir. 

Senator Casr. The next project is Atchison Storage Facility, Kan- 
sas: Land acquisition and covered storage, $1,155,000. 
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Is this a new installation ? 

General Carter. This is a new installation. In fact, it is one of 
the two new installations in the entire Army program, and it is for 
the acquisition of two caves which are existing, and the improvement 
of one of them. 

One of these caves has already been improved under the appropria 
tion of the Commodity Credit Corporation. 

The Department of the Army has had it on a permit basis since 
October 1951. 

You will note that the square footage involved in the overall totals 
will give us this very high-class storage space at about $1 per square 
foot. This is for storage of machine tools which require dehumidified 
storage. 

Senator Casr. Why did you select the phrase “this very high-class 
storage” ? 

General Carrer. Because it is protected, it is dehumidified ; it is, as 
a matter of fact—to build this type storage, dehumidified storage, in a 
building will run anywhere from $9 to $12 a square foot. 

Senator Case. Senator Duff’s comment to me in an aside to me this 
morning, when some reference was made to Limestone Cave, Senator 
Duff said that certainly it is odd, places that were practically aban- 
doned quarries or more or less junk or written off on asset sheets 
suddenly become quite valuable when you can describe them as suit- 
able for underground storage. 

I was amused when you said “this high-grade storage,” or whatever 
phrase it was. 

General Carter. I was referring to the fact that it is dehumidified 
storage. These caves are quite dry. Mr. Van Kuren has been in them, 
have you not ¢ 

Mr. Van Kuren. I have been in them. 

General Carrer. We can give you details on them. 

Senator Casr. Do you have opt ions on this area ¢ 

General Carrer. I think that is correct. 

Mr. Schmeltzer from the office of the Chief of Engineers, Real 
Estate, is here. 

We do not have options on them. As a matter of fact, sir, I should 
have known that in asking him myself—we have no authority to take 
any options until we have ‘the authorization to buy it. 

Senator Casz. How did you determine the approximate—how did 
you determine the estimate of cost ? 

Mr. Scumerrzer. Mr. Chairman. 

General Carrer. Mr. Schmeltzer; can you answer that ¢ 

Mr. Scumerrzer. Mr. Chairman, the estimate of cost included in 
the proposed legislation was determined by an appraiser from my 
office. 

Senator Casr. The total investment in land and construction here as 
given is $1,..00,000. What does that represent ¢ 

Mr. Scumenrzer. $221,000 of that is for the land; the balance is for 
the construction for the larger of the two caves. 

Senator Casr. There has been no money expended here at all yet ? 

Mr. Foster. Mr. Chairman, excuse me, there have been no Defense 
Department funds spent at these caves. The $1,990,000 shown in the 
total investment, if I am not mistaken, represents that of the Com 
modity Credit Corporation. 
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General Carrer. That is correct, sir. 

Mr. Scumeurzer. That is correct. 

General Carrer. One of the caves has already been finished inside. 

Senator Case. Is the Commodity Credit going to turn that over to 
you‘ 


Mr. Scumerrzer. They have it under lease, sir; they have trans 
ferred that lease to us by a permit, and we have been occupying it now 
almost 3 years. 

Senator Casr. What did Commodity Credit pay for it? 

Mr. Scumeurzer. The Commodity Credit leased the ground; they 
improved the cave by putting in floors, by blocking off some of the un- 
usable corners, by installing dehumidification machinery, put doors on 
it so they controlled the temperature, and also they built a loading 
ramp on the outside, two access tracks. 

Senator Casr. What kind of a leasenold does Commodity Credit 
have ? 

Mr. Scumerrzer. The lease is renewable until July 9, 1955. 

Senator Casr. Approximately a year / 

Mr. Scumeurzer. Yes, sir. 

Senator Casr. What are they paying for it? 

Mr. ScumMeutzer. $20,000 a year. 

Senator Case. To get the approximate cost what did you do, capi- 
talize it at 90 cents? 

Mr. Scumetrzer. No, sir. This figure includes full fee title. 

General Carrer. There was an appraised cost; is that not right? 

Mr. Scumerrzer. That is correct; and also this figure of $221,000 
includes the second cave which is really a quarry, underground quarry. 

Senator Case. Isthat what you call the West Cave ? 

Mr, ScuMerrzer. That is the West Cave; yes, sir. It has a million 
net in there, whereas the East Cave has 500,000 net. 

Senator Casr. Does Commodity Credit has a lease or an option on 
this West Cave? 

Mr. Scumetrzer. I know of no option on their part. 

General Carrer. You might note, sir, on the description of page 
8-C that we expect to store $156 million worth of machine tools and 
equipment i: those two caves. 

Senator (asp. Are these caves on railroad tracks ? 

Mr. Scu-rerrzer. Yes, sir. A part of the construction is to extend 
the railroad track into the West Cave. 

Senator Casr. What did you say was the total investment by 
Commodity Credit ? 

Mr. Fosrrr. This is shown here, Mr. Chairman, as $1,990,000 in the 
committee print. 

Senator Casr. Has that been appraised ? 

Mr. Foster. I do not know, sir. 

Mr. Scumerrzer. No, sir. That figure was taken from the report 
of the Commodity Credit Corporation as that proportion of their 
expenses of that location, dating from about 1944, 1945. 

Senator Case. How will you acquire the interest that Commodity 
Credit has there ? 

General Carrer. Their interest is tied with the land, and when we 
buy the land we buy the interest, isn’t that correct ? 

Mr. Scumertzer. That is correct, sir. 
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Senator Casr. When do you expect to try to get possession ¢ 

. General Carrer. Almost immediately. 
nside. Senator Casg. I notice in one = it says the Atchison Cave will 
over ti | be filled to capacity by August 195 If they have a leasehold until 
| July 1955, you have got to have some understanding with the Com 
modity C redit to take over the rights in advance of that. 

General CARTER. y e have a permit now which is continuous for the 
duration of that leas 

Mr. SCHMELTZER. That is right. 
l; they General Carrer. So we have the cave that we are occupying. 
the un- , 


» trans 
rit now 


oO in Sy 


: Now, this acquisition will give us another one nearby, and the funds 
ors on ‘ <juired to develop it, $934,000, to put in the floor and seal off portions 
oading S that are unusable, and run a railvoad track in and put in the dehumidi 

8 . fication equipment. 
Credit Senator Casr. What did Commodity Credit use it for / 
Mr. Scumeurzer. The storage of food. 
Senator Case. Who picks up the check for the cost that the Com 
modity Credit had in developing the first cave ? 
General C ArTER. Well, the Department of the Army will get the 

} advantage of it. There will be no payments at all, right? 

Mr. Scumettzer. There is no payment. Most of their improvements 
y Capi- we those that are not separable. 


Senator Case. That may be, but I was just wondering what does 
Commodity Credit do to make their books balance ¢ 
ht? Mr. Scumenrzer. Write it off. 
21,000 Senator Case. You say that is part of the cost of the support 
uarry. program ¢ 


Mee t General Carter. I presume so. It would be a bookkeeping transfer 
ullion in either oe 
Senator Ca Well, it might be, but there has been a little argument 


on on the papers ot my way as to the cost which the Commodity Credit 
ial program was; there has been some running debate between 
Mr. Benson and some of the farm leaders in my State was to whether 
page or not these figures were accurate as to the cost of the support program. 

s and General Carrer. Of course, that is a bit out of my field. 

Senator Case. It may be, but it looks as though you will get the 
benefit out of it. 

xtend General Carrer. I think we will; at least, the Federal Government 
is getting the benefit of it. 

it by : Senator Case. The next project is Frankford Arsenal, Pa.: Opera 

tional and maintenance facilities, $1,626,000. 

n the : General Carrer. Before we proceed with that, sir, excuse me, here is 
one of the added items, Benicia Arsenal, Calif., utilities, $352,000 ; that 
was added in the House for the construction of a sewage treatment 
plant at Benicia Arsenal. 

port I may say these sewage treatment plants—and there are seven in 

their all—have been added due to the fact that the State law requires the 

Federal Government, in fact it requires all users of the streams, to 
dity provide sewage disposal facilities, and we were directed by the House 
committee to provide them with a list of all of the places where they 

n we were violating the State law, and this is the first one of those. This 


sewage plant will provide treatment for the arsenal, and which now 
discharges untreated sewage directly into Carquinex Straits, and 
Suisun Bay, at five different locations. 
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Senator Case. Is this a standard type of plant ? 

General Carrer. Yes, sir. 

Senator Casr. And the $352,000 is the amount estimated to provide 
the capacity for 10,000 persons ? 

General Carrer. That is correct, sir. 

Senator Case. All right. 

The next one then is Frankford Arsenal, Pa., operational and main- 
tenance facilities, $1,626,000. Here you have an investment of $24 
million cost at the present time, with authorizations of $3,233,000 
since the 80th Congress, and the contract awards through January 31, 
1954, $3,028,000. In other words, it comes to about $200,000 of 
unliquidated authorization for contracts, and so you are asking all of 
this in a new authorization. 

General Carrer. That is correct, sir. These two projects, one is for 
the expansion and improvement of the electrical distribution system, 
and the other is for the rehabilitation and expansion of the steam gen 
erating plant and the distribution system. 

Frankford, of course, is one of our oldest arsenals. It was estab- 
lished in 1816 in the city of Philadelphia, and the electrical distribu- 
tion system has long been needed—its repair has long been needed. 
This is the first phase of the two-phase program. 

The second phase, which we will come up for later, for additional 
authorization after we get this first one completed, will be for 
$1,131,000 additional. This is a very vital item to the operation of 
that arsenal. 

Senator Case. I notice that in the justifications this sentence 
appears: 

At present the load on the system is approximately 150 percent of the design 
capacity, and upon completion of projects now under construction the load will 
exceed 200 percent. 

How does it happen that that much overloading has been permitted 
to develop without this having come up in prior authorizations? 

General Carrer. Can you answer that question ? 

Mr. Van Koren. That is connected load, sir. We are not overload- 
ing the system in actual use to that percentage. 

The actual figures are these: The present demand requirement of 
Frankford Arsenal is less—or pardon me, the present demand c: 
pacity of equipment in use at any one time is less than 10,000 kilowatts. 
The required demand capacity is approximately 30,000. Our con- 
nected load, however, including everything that is connected to the 
system, is over 100,000 kilowatts at the present time. So the percent- 
age figures do not indicate that we are actually overloading the dis- 
tribution system to that extent. 

However, the distribution system is very old; it consists of equip- 
ment which was purchased in World War I. I have been told, in my 
investigation of this project, that this equipment was purchased for a 
factory down in Georgia, and that the equipment was never installed, 
and was later transferred to Frankford Arsenal and installed about 
1920. 

In going over it myself I found that the equipment is very old, that 
there have been numerous losses due to the breakdown of the system, 
which has been expensive, and that certain parts of the system are 
now in hazardous condition. 
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Senator Case. The other major item in this request is for the reha- 
bilitation and expansion of the steam-generating plant and distribu- 
tion system, $734,000. Why do you need this? 

General Carrer. This is required to increase the capacity of the 
steam plants and distribution systems by improvements, in addition to 
replacements. 

The plant now consists of three 60,000- pene per hour oil-fired 
steam generators. During the winter months it is necessary to keep 
these continuously in operation without any standby equipment, and 
then in the event of failure in any part of the plant, the installation 
would be in bad trouble. 

We are also adding 

Senator Case. You have no standby at all in midwinter ¢ 

Mr. Van Kuren. That is correct, sir. 

General Carrer. That is correct, sir. 

Senator Casr. The next project is the “Jet Propulsion Laboratory, 
Calif.: Operational and maintenance facilities, $90,000.” 

Here we have an investment of $6 million plus. You have had 
authorizations of $3,435,000 since the 80th Congress, with authoriza- 
tions in fiscal years 1952, 1953 and 1954 of $ $9.339,000 ; contract awards 
against that through January 31, $1,449,000, 

What is the $90,000 additional wanted for ? 

General Carrer. The $90,000 additional is shown on page 12 of the 
justification books and is for the expansion of the electrical distribu- 
tion system. 

There is an added item which was added by the House, a sewage 
disposal system in the amount of $157,000, bringing this total up to 
$247,000, and requiring the addition of the word “utilities,” in the 
language. 

The electrical distribution system expansion is require:| to serve the 
new construction and to prevent overloading the system. 

The sewage disposal plant is required due to the fact that the Cali- 
fornia law requires us to provide sewage disposal. 

The system will connect with the city of Pasadena’s sewage system 
approximately 1 mile away. 

Senator Case. Isthis on University grounds? 

Mr. Van Koren. No, sir; this installation is outside the—it is on 
the very outskirts of the city of Pasadena, completely separated from 
the University. It is in an area which is not developing as a residential 
area 

Senator Case. How would you explain the fact that the contract 
awards through January 31 are only about two-thirds of the author- 
izations in the last three fiscal years 

Mr. Fosrer. I think there have been some contract awards recently, 
but I do not have them here. 

General Carter. This column of contract awards as of January 31 
is a difficult column to explain without a great deal of detailed backup. 
Some of it will result from contracts being less than the amount 
authorized, and the Government costs are not shown in it, so that they 
may have taken up some of the funds. 

Then there have been certain items which we have not been able to 
program due to various factors, design criteria being delayed, in cer- 
tain cases the stretch-out in our construction program due to the 
expenditure targets. 
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Senator Case. General Carter, I wonder if the committee ought not 
to have a table which would take this column 4, set it up, and against 
that set up the total amount of the line item as it was given in the 
justifications, so we could see at a glance where the actual contracts 
had been let below the estimates or if they overrun, show that. 

General Carrer. We can provide you with certain information. 
We have great difficulty in identifying individual line items in some 
cases whereby we have let a contract for a large number of items in a 
single contract so that the contractor bids on the job as a lump-sum 
job, and the authorization, of course, is—— 

Senator Case. I do not mean the individual items, if there is more 
than one item. But if we knew, for example, that this $1,449,000 
worth of contract awards, liquidated $1,649,000 worth of items, we 
would know that you were able to save $200,000 in the letting of the 
award. 

(yeneral Carrer. That is correct, sir. 

Senator Case. You should not need to break it down as to the in- 
dividual items, but you could certainly tell us what portion of the 
$2.339,000 

General Carrer. Authorization had not been used. 

Senator Case (continuing). Had been washed out. 

General Carrer. Yes. 

Mr. Fosrer. In the case of the Jet Propulsion Laboratory, Mr. 
Chairman, this column of contract awards is dated January 31. 

In March, nine additional line items were placed under contract 
varying in cost from $20,000 up to $240,000. That is one reason for the 
difference between column 3 and column 4. 

Senator Case. I am not worried about the fact that you have not as 
of January 31— 

General Carrer. I understand that. 

Senator Case (continuing). Have not got everything under con- 
tract, but I am just wondering as to the amount of your authorizations 
that have been taken care of by that amount of dollars. 

Now, I think it would be even more desirable if you have the in- 
formation on contracts that have been let since that date, if you could 
bring that down to March 31, it would be even better; but we wou!d 
have, if you could give us that, we would have a table w ith two columns 
which would show the estimate, as it were, for that portion of the 
authorizations and the contracts of record. 

General Carrer. It would take quite a while to make up such a table. 
It would give the information as to particularly where we have al- 
ready awarded things against authorization, how much authorization 
will never be used. bec: ause, of course, the way the Army works this, 
our authorization is two ways: We have the authorization in the lan- 
guage of the law for the total amount of money, and then we have these 
backup books which we have presented to you, and these are the only 
things that we have 

Senator Casr. There is no use in being very devious about this—— 

General Carrer. No, sir. 

Senator Casr (continuing). On this particular thing here 

General Carrer. Yes. 
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Senator Case. Supposing, with your $1,449,000 worth of contracts 
you had liquidated authorizations that would be worth $100,000 more 
than that in your estimates. 

General Carrer. Yes, sir. 

Senator Casr. Then we would say, “Well, here are $90,000 yeu want 
of new authorization.” We could make that available against that 
$100,000. 

General Carrer. Well, that was the proposal which Mr. Floete had 
this morning and that he has started working on exactly that same 
thing, to present to you in accordance with Public Law 554. 

Mr. Fosrrer. Public Law 155, sir. 

General Carrer. Public Law 155—a complete list of such things 
next year to cancel out all that authorization. 

We, of course, in the Army, working against the project list, we 
would still have to come back to your committee to get this authoriza 

on for the expansion of the electrical distribution system. 

Senator Case. Yes; you would because that has not been proposed. 

General Carrer. It has not been proposed. 

Senator Case. But we could program it against the dollar authoriza 
tion up at the present time. 

Supposing you take a look at that in the morning or whenever you 
vet through, if you can assign that to somebody, and take four or five 
samples and see what it looks like 

General Carrer. All right. 

Senator Case (continuing). Both in work and in results in what it 
reveals. 

General Carrer. We can do that. 

Mr. Fosrrer. Can I make one observation before we leave that, sir? 
It should be borne in mind, Mr. Chairman, that the contract award 
amount shown in this column includes the Government costs and con 
tingencies which accrue month to month as the job goes on. If we slice 
right back down to the last penny, and a contingency develops on the 
job we might not have authority to cover it. 

General Carrer, Well, any report we make will have to show the 
Government costs to the completion of the job. You see, we cannot 
obligate Government costs except on weekly | every 2 weeks; 

in a job that runs 2 years, a big job, say, $20 million, $30 million, we 
will spend quite a lot of money in supervising this. 

Senator Case. You mean the overhead ? 

General Carrer. Not the overhead; engineering inspection, to see 
that the contractor builds what he is supposed to. That is really the 
thing that costs money. 

However, we can make some current estimates on that because you 
do carry it. The current estimates are really what we want. We want 
the current estimates rather than the exact amount of the constract 
award, because the current working estimate includes not only the 
cost of the enntract but the cost of supervising the contract to its 
comp yletion. 

Senator Case. I understand that. 

General Carrer. Yes. 

Senator Cass. I understand what you have in mind 
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General Carrer. Yes, sir. We can take several samples through 
here and work them out fairly quickly. 

Senator Casr. Suppose you do that. We will not take time to ques 
tion it any further this afternoon, but you give us some samples on 
that, and let us see what it looks like. 

(Information subsequently furnished as follows :) 


DEPARTMENT OF THE ARMY, 
OFFICE OF THE ASSISTANT CHteFr or Starr, G—4, Logistics, 
Washington 25, D. C., June 8, 1954. 
Memorandum for Committee on Armed Services, United States Senate 
Subject: Information requested by Senator Case 
1. During hearings on title I, S. 3260, before the Subcommittee on Real Estate 
and Military Construction held on June 1-2, 1954, Senator Case asked the De- 
partment of the Army to provide certain information for the subcommittee. 
This information is furnished herewith, together with a brief explanation of 
each: 


(a) Liquidation of authorization granted in fiscal years 1949-51 


Qe 


In the explanatory committee print of S. 3260, there are certain tabular data 
for each station. Column 2 of these data includes the net public works authori- 
zation for the installation provided since the SOth Congress. - This covers the 
period fiséal year 1949 through fiscal year 1954, with appropriate reduction to 
cover rescissions made in Public Law 209, 83d Congress. Column 3 in the com- 
mittee print includes authorization granted for fiscal years 1952 through 1954, 
also a net figure. 

The difference between these two columns, representing authorization granted 
in fiseal years 1949 through 1951, has all been liquidated with certain minor 
exceptions. At Senator Case’s request, attached as inclosure No. 1 is a reeapitu- 
lation of these differences which indicates the seven cases where this authoriza- 
tion has not yet been placed entirely under contract. 


(6) Savings or overruns in contract awards against fiscal years 1952-54 
authorization 


Column 4 of the committee print lists the current working estimate of con- 
struction projects authorized during the last 3 years which were under contract 
as of January 31, 1954. Senator Case asked for a few illustrations to show 
whether these contract awards represented a saving or a shortage in the amount 
authorized by the Congress as represented in column 3 of the committee print. 
Attached as inclosure No. 2 is a comparison of the amount in column 4 with 
the appropriate portion of column 8 for four representative installations. Re- 
ferring to inclosure No. 2, it will be noted that at Aberdeen Proving Ground, 
Md., and the Jet Propulsion Laboratory, California, the current working esti- 
mate based on contract awards is less than the amount authorized by Congress 
for these items. Conversely, at Fort Lee, Va., and Fort Monmouth, N. J., there 
were slight overruns. 


(c) Breakdown of recent authorization at Redstone Arsenal, Ala. 


The committee print shows, for Redstone Arsenal, Ala., an amount of 
$19,558,100 authorized between fiscal year 1952 and fiscal year 1953 while only 
$3,683,000 was under contract as of January 31, 1954. Senator Case asked for a 
breakdown of the authorization granted since fiscal year 1952, showing the types 
of projects and the schedule for placing them under contract. This information 


is given in inclosure No. 3. 
(d) Recent bids in Okinawa 


Following my testimony regarding increasingly good bid in Okinawa, Senator 
Case asked for examples represented by bids received during the last year. At- 
tached as inclosure No. 4 is a list of 10 line items in Okinawa placed under con- 
tract since June 1, 1953, comparing the current working estimate based on the 
low bid with the amount authorized for the item by Congress. 

2. Questions of Senator Case concerning the cost of water for the Wherry 
project at Navajo Ordnance Depot, Ariz., and facilities for prisoners at the 
Camp Carson stockade have been answered by appropriate inserts in the tran- 
script of the hearings now being edited for return to the subcommittee. 
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8. It is understood that the subcommittee will receive from representatives of 
he Secretary of Defense an explanation of the statutory references in section 501 

S. 8260, although at one point in the hearings the Army agreed to furnish this 
If a statement of explanation is still desired from the Army, it 
ll be furnished promptly upon request. 
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W. A. CARTER, 


Brigadier General, GS, Chief, Service Division 
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Sist Cong $2, 930, 000 
, 8ilst Cong 3, 902, 000 
6, 832, 000 

Sist Cong 3, 490, 000 
8ist Cong 4, 194, 635 
80th Cong 2, 902, 870 
Sist Cong 7, 000, 000 
80th Cong 337, 334 
Rist Cong 118, 000 
8lst Cong 4,827, 700 
5, 283, 034 

Sist Cong 113, 500 
Sist Cong 10, 856, 700 
80th Cong 849, 888 
8ist Cong 99, 500 
949, 388 

8ist Cong 3, 600, 000 
80th Cong 707, 560 
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3, 973, 285 
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80th Cong 3, 234, 688 
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1955 Executive pro 
gram). 

$44,726 surplus from cost 
adjustment since Publi 


Law 209, 83d Cong. 








60 


MI 


LITARY 


AND NAVAL CONSTRUCTION AUTHORIZATION 


Explanation of status of authorization and contract awards in committee prir 
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Authorizations since 80th Cor prior to fiseal 
ar 1952 1 rescissions, Public Law 209, 
Station 83d Cong. (difference between cols. 3 and 4 

| 
Authorization Amount 
AFB, Alaska l Law 420, 8ist Cong $2, 000, 009 
Law 464, SIst Cong 13, 540, 460 
Public Law 910, 81ist Cong 1, 285, 400 
19, 825, 860 
AFB, Alaska > Law 626, 80th Cong 310, 000 
Law 564, 8ist Cong 12, 590, 200 
Law 910, Sist Cong 4, 253, 400 
17, 153, 600 
wrt Richardson, Alaska Law 626, 80th ¢ 10, 190, 375 
> Law 470, 8ist ( 34, 253, 645 
Law 564, 8ist Cor 86, 572, 403 
Law 910, 81st Con 3, 661, 100 
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Ground, Md 


alifornia 


Redstone Arsenal 


fiscal year 1952, fiscal year 1953, and 


through Jan. 31, 1954 (1952, 1953, 

1 through June 30, 

Addition to research laboratory 
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tlee prir i Redstone Arsenal—Continued 
é—Con ¢ 
eduled awards fiscal year 1955 and future 
, 4373-62 Clearing and grubbing S368. 000 
\373-63 Drainage area B 310, 000 
A\373-—64 Range roads, area C 165, 000 
aan \373-77 Installed Eq powder line (partial 20, 000 
wet A373— 7. 1 Research and development engineer 
building measure center 220, 000 
7.3 Research and development engineer 
building test measure headquarters 300, OOO 
. 4373— 7.3 Research and development engineer 
ne building research and develop 
‘Geen ment design 700, 000 
\373 7 1 Re earch and development engineer 
building, Engineer 700, 000 
fron A373— 7.5 Research and development building 1, 302, 000 
ince Pu A373-15 2 static test stands 197, 000 
Vong A373-20 Ballistic track 245, 000 
(373-30 Warehouse (hangar 520, 000 
A373—41. 2 sachelor officers quarters 85, 000 
ai A373-41. 3 Administration building 240, 000 
nce Publ A373—41. 6 Clearing and grading 9, 800 
Cons A373-41. 7 Fence—chain link 11, 400 
A373-41. 8 Hardstand 36, 000 
for fami A373-41. 9 Bn storehouse, ST~1 16, OOO 
e awar 4373-41.10 Bn headquarters, A-3 14. 000 
1 Publ A373—41. 11 Service club 10, OOO 
Cong A373-41.12 Dispensary DI-7 56, 760 
A373-41.13 Mess hall, 1,000 man 167, 000 
(373-41. 14 Company administration and class 
room facilities 82 OOO 
NTRAC) (373-43. 1 Outside utilities and improve- 
ments 223, 750 
\373—-47 Shop building, guided-missile school 798, 000 
A373-17 Rocket weapons development building 140, 000 
4373-41. 1 Jarracks (10-S0 man) (partial 797, 000 
Projects under study for possible submission to 84th Congress for 
rescission 
\373-29 tesearch lab $1, 215, 000 
\373—41.15 Oijl house (2) 9, 000 
ra: C2, OO \373-41.16 Grease racks (2 7, 000 
193 ; \373—41.17 Wash platform (4 2, 000 
21, 878, 501 \373—41.18 Gasoline station 1, N00 
\373-41.19 Gas dispensing units, storage 6, 000 
\373-41.20 Dispatcher house 2, 000 
\373—41.21 (Guard house 19, 000 
4373-73 Control building 15, 000 
58. 100 \373 74 Press building 60, 000 
?, (373-75 Oven building, powder line 5, 000 
a \ 373-76 Powder handling building 39, 000 
_ oo \373-77 Installed equipment powerline (par- 
a, WOU tial) 99, 000 
\ 373-60 Launching and handling engineer 
building 288, 000 
\373-65 Storage and operating building 37, 000 
1373-66 Observation tower &, 000 
4373-67 8 observation towers 24 000 
\373-68 2 portable observation posts 6, 000 
\373—69 Fixed equipment for free flight range 10, 000 
(373-71 Addition to propulsion and fuels 
building 115, 000 
j A 373-27 Ignition preparation building 125, 000 
\ 1373-85 Post engineer highway equipment 
j repair shop (partial 280, 000 
\373-25 Addition to administration and engi- 
\ neer building 180, 000 
48138—54 5 
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Redstone Arsenal—Continued q Mr 
Projects under study for possible submission to 84th Congress for } ate 
recission—Continued a M I 
A373-—13 Pilot line facilities addition — _ —___- $284, 000 3 se! 
A373-32 Hangar for special missiles__ - és 300, 000 ; Mi 
A373-41.0 Guided missile training facilities ¥ Se 
(partial) __ Se} 126, 040 5 ~ 
A373— Savings on awards through Jan. 31, 3 Ge 
1954 ‘ he 37, 350 M 
a 2 a ie 4 Se 
Date author- Current é kenr 
| : ; Amount | Date £ 
Item Seams authorized | awarded ee 3 fund 
Marine repair shop, port of Naha_........| July 14, 1952 | $288,000 | March 1954.__..- $236, 00 3 we 
Port operation building, port of Naha_-.--|.....do____..-. 691,000 | October 1953. _ __ 502, 000 pres 
Fire station, port of Naha___- ‘ ae eee 122,000 | September 1953 - 78, 000 / 
Administration building, Camp Sukiran._|..... do ; 211,000 | June 1953____...- 137, 000 M 
Troop training center, Camp Sukiran. -.._|.....do 2, 070,000 | April 1954_.._._- 1, 933, 000 It u 
Ammunition area roads. _. swe ewnas BB rac0e 680, 000 |....- _ ee 580, 000 j 
Fire station, Machinato service area do 185,000 | September 1953 108, 000 : mat 
Highway division motor pool facility, |-....do....... 466, 000 |..... a ae 374, 000 . x 
Camp Sukiran | | G 
Service troops motor pool facility, Camp |--.-.--. Ge..<.cstl 579, 000 |...-. ee 443, 000 it v 
Sukiran. | j q 1 
Infantry administration building, Camp |----- do ieee 211,000 | June 1953_....... 134, 000 ; aut] 
Sukiran. | 2 
2a 400 Dn Bie cal AM e @§=s_ thos 
d 
General Carrer. All right. con 
Senator Case. The next project is Letterkenny Ordnance Depot. é G 
Pa.: Land acquisition and operational and maintenance facilities, ; 5 
$2,190,000. C 
Letterkenny, of course, is one of our older ordnance depots. You 4 : 
have an investment there of $39,142,056; you have had $13,718,000 é 
authorization since the 80th Congress; authorizations in the last 3 tha 
fiscal years, $10,228,000. You are asking for $2,190,000 new. gay 
Before we go into the detail on that, what is the difference between » = tha 
columns 2 and 3 since the 80th Congress would be fiscal years—— las 
Mr. Foster. 1949, 1950, and 1951. ; in 
Senator Case. So the difference there 
General Carrer. No, column 2 includes column 3. : 
Mr. Foster. Yes; that is correct. at 
General Carter. Column 2 includes column 3. bil 
Senator Casr. Yes, but the difference between those 2 would be the to 
amount of authorizations of the first 3 fiscal years of the 6? an 
General Carrer. That is right. | 4 ta 
Mr. Fosrrer. That is right. at 
Senator Casr. The third column gives us the authorizations of the | se 
last 3 fiscal years. ; lo 
General Carrer. That is correct, sir. ; : 
Senator Case. The contract award column, column 4, applies only ; mn 
against column 3; is that correct ? i 
Mr. Fosrer. That is correct. to 
Senator Case. So that there is no way of telling offhand whether | y‘ 
or not there is any unliquidated authorization for the first 3 years? 14 th 
Mr. Fosrer. Not from this tabulation, Mr. Chairman. Froma prac- j st 
tical standpoint, there is virtually none, following the rescision of ; a 
Public Law 209 of last year. 
Senator Casr. With those rescisions, is this second column an i 
accurate figure? Ci 
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Mr. Fosrer. Yes, sir. 

Senator Case. Or a reflective figure ? 

Mr. Fosrer. That is right; it is net. 

Senator Casr. That is net ? 

Mr. Foster. That is right, sir. 4 

Senator Casx. The original authorizations, minus rescisions? 

General Carrer. That is correct, sir. 

Mr. Fosrer. That is correct, sir. 

Senator Casr. So it can be assumed, for instance, looking at Letter- 
kenny, that the difference between $13,718,000 and $10,228,000 was 
funded and awarded sometime prior to this? 

General Carrer. That is right, sir. 

Senator Casr. Why then do we have this second column in this 
presentation ¢ 

Mr. Fosrer. Mr. Chairman, I have wondered about that myself. 
It was prescribed, and I have wondered what usefullness it had, as a 
matter of fact. 

General Carrer. It is not very useful. It would appear to me that 
it would be better to have a column showing the total outstanding 
authorization. It does give the totals that were authorized during 
those 3 years, of course. 

Senator Case. It does, but if it has been entirely liquidated by 
contract award 

General Carrer. It does not mean very much. 

Senator Case (continuing). It does not mean very much. 

General Carrer. No, sir. 

Senator Casr. Unless there is some gap there or something. 

The clerk suggests that last year we called for it because of the fact 
that it was not all liquidated and, of course, it was that column which 
gave us the basis for asking for the rescisions, and I think so far as 
that was concerned, the services proposed some rescisions themselves 
last time—I think we expanded it a little bit, and wrapped the two 
in one bill rather than having separate bills. 

General Carrer. That is right. 

Senator Case. It simplified our legislative procedure to have them 
at one time as well as creating a better ievelcehiary, The rescission 
bill alone appeals to some Members of Congress, but if it happens 
to rescind something in some Congressman’s district, why, he requires 
an explanation, and he may be satisfied with the explanation, but it 
takes time to explain. If they are carried together, it may be that 
at the time he has a rescission he also has a new program which is 
self-answering as to the rescission or which, at least, makes the picture 
look a little brighter for him in his public relations. 

General Carrer. That is right, sir; that would particularly apply 
in certain years. 

Senator Case. I am wondering if we need to pay too much attention 
to the second column. I would like, however, just to be sure—I wish 
you would take at random, oh, about three items out of each page in 
the committee print that deals with the Army, and just check to be 
sure, just to be sure, for a spot check, that the difference between 
column 2 and column 3 is completely liquidated. 

General Carrer. All right, sir. 

Senator Case. And if you tell me that in the morning, why, we 
can dismiss that. 
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General Carrer. All right. 

Senator Case. And we will not even bring into the record here this 
column second or the second column; we will concern ourselves pri- 
marily with columns 3, 4 and 5 because they are the new business, so 
to speak. 

General Carrer. Yes, sir; that is right. 

This construction at Letterkenny is an additional water supply 
system, $2,171,000, and the land acquisition for that additional 1 
acres of land is described on page 16 of the justification books. 

It provides a dam and reservoir for impounding water on the Cono- 
doquinset. 

The existing source of supply consists of a natural spring which 
dries up, and has been necessary—it has been necessary to ration 
water or to haul water. 

The land acquisitions go along with this $19,000, and are described 
on page 16; the appraised value of the land is $127 an acre. 

Senator Casr. There probably is nothing which creates more of a 
problem on an installation than a failure in the water supply. That 
is something that is being experienced in many communities as well 
as military installations. 

What do you propose here to remedy the situation ? 

General Carrer. We propose to dam up this creek and impound a 
sufficient amount of water to supply the million gallons a day, in 
addition to the 200,000 gallons per day which we now have perma- 
nently. 

Senator Case. Does this creek have a dependable flow? 

General Carrer. Yes, sir. 

Senator Case. Do you know what its rate of flow is? 

General Carrrr. We may have that information; we have a very 
detailed report on this whole system. 

Senator Case. Colonel Finley, are you familiar with the estimates 
on this water main line here? 

Colonel Finiey. Yes, sir; we have reviewed the estimates prepared 
by our field offices. 

Senator Case. Last year—you may or may not know—we had an 
item which the committee placed in the bill for Ellsworth Air Force 
Base to build a waterline bf about 9 miles, I think it was, or 48,000 
linear feet—it would be er 9 miles, would it not? 

Colonel Fixuiey. Yes, 

Senator Casr. And the estimate, original estimate, I think, was 
$900,000 and some odd. 

The figure submitted to the committee, by the time the bill was pre- 
pared was about $1.2 million. We took bids on it the other day, and 
the low bid was $480,000, about $480,000. 

Colonel Finuey. I am not familiar with that particular project, 
Mr Chairman. I might say this, that in recent months we have been 

enjoying the very good bidding from contractors on almost all of our 
work, however not to the extent as indicated by your comparative 
figures. 
“Senator Case. Suppose you check on that and get the exact figures. 

Colonel Frniey. Yes, sir. 

Senator Casr. My memory may be faulty on this, but I think the 
original picture was around $900,600. When we came down to putting 
in the bill, you asked about $1.2 million, and then they took bids here 
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about 10 days or 2 weeks ago, and I think it was $483,000, something 
like that. 

Colonel Fintey. I will look into it. 

Senator Casr. Look into it. 

Colonel Finuey. Yes, sir. 

Senator Case. It makes me wonder here when you have $990,000 
here whether or not that may not also be high. 

(The following letter from Col. G. A. Finley, Corps of Engineers, 
in response to the Chair’s request is inserted at this point.) 






DEPARTMENT OF THE ARMY, 
OFFICE OF THE CHIEF OF ENGINEERS, 
Washington, June 3, 1954. 
Hon. FrRANcIS CASE, 
Chairman, Subcommittee on Real Estate and Military Construction, 
Committee on Armed Services, United States Senate. 

DEAR SENATOR CASE: At the hearing on June 1 for the authorization of con- 
struction for the armed services, you requested information with respect to 
reasons for the variations to Government estimates for the pipeline from Rapid 
City to Ellsworth Air Force Base, and to the discrepancy between these figures 
and the contract award of $488,427. 

A cost estimate was prepared by the Omaha district engineer on August 31, 
1951, for the Department of the Air Force for 54,000 linear feet of 16-inch tran- 
site pipe, in the amount of $861,916. This estimate was, in effect, a pricing of 
quantities furnished by the Air Force, and was made without benefit of surveys 
or engineering studies. 

At a later date, we were advised that Headquarters, United States Air Force, 
in a teletype to the Strategic Air Command, increased this to $1,250,000 pre 
sumably to include an item for a pumping station, 

Under date of March 18, 1953, an estimate in the amount of $761,087, based 
upon detailed engineering study was prepared by Damon Runyan, consulting 
engineer, Denver, Colo., under contract to the district engineer, Omaha district. 
It should be noted that this estimate provided for 41,150 linear feet of 16-inch 
pipe At this time the same estimate provided for a cooling tower and storage 
tank, but this figure did not include a pumping station. It should be noted that 
all the above estimates included allowance for both Government costs and for 
contingencies. 

Prior to receipt of bids on this project, a final Government estimate was pre 
pared, dated May 20, 1954, in the amount of $657,160, which, however, provided 
for 46,450 linear feet of pipe but with no storage tank, reservoir, pumping station, 
or cooling tower. 

It is believed, however, that the favorable comparison of the bids as received 
with the Government estimate are due mainly to the competition received on this 
project. There were 12 bidders, ranging from the low of $488,427 to a high of 
$655,453. It should be noted also that these contract figures do not provide for 
either Government costs or contingencies which must, of course, be provided from 
funds appropriated. 

If there is any further information we can furnish in connection with this 
project, please do not hesitate to call upon me. 

Sincerely yours, 
G. A. FINLey, 
Colonel, Corps of Engineers, Assistant for Planning, 
Engineer and Contracts, Military Construction. 


General Carrer. This record of low flows at the low point in this 
creek varied from a low on October 14 of 19438, of 3.65 cubic feet per 
second to a low in 1950 of 15.60 cubic feet per second, That is the 
low flow. 

Senator Case. What was the last figure ? 

General Carrer. 15.60 cubic feet per second. 

The drainage area is about 33 square miles, and this engineering 
report indicates there will be plenty of water to keep this dam pro- 
vided with a million gallons per day. 
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Senator Casr. Is this to be constructed entirely for the use of Letter- 
kenny? Nomunicipal supply involved ? 

Mr. Van Koren. That is correct. 

Senator Case. $33,000, Lima Ordnance Depot, Ohio, operational 
and maintenance facilities, $6,623,000 total investment. What is the 
purpose of the $33,000 included in the authorization ? 

General Carrer. This is to provide elevator in the building to be 
capable of lifting 10,000 pounds and actually going down into the 
basement. The elevator is required to permit the use of materials 
handling equipment and moving materials from the basement storage 
area to other levels. 

The present improvised elevators that we replaced do not go into 
the basement, so that we cannot get our materials handling equipment, 
can’t fully utilize 60,000 square feet of storage area. 

Senator Case. Next project is “Navajo Ordnance Depot, Ariz. : 
Operational and maintenance facilities, $185,000.” 

General Carrer. That is for improvements for additional water 
supply. Details are shown on page 20 and 21 of the justification 
book. 

The first project provides 15,000 feet of 8-inch sewer line from 
the Indian village, which is the location where the Government em- 
ployees, who are Indians, are housed, to the existing sewage plant, 
and conversion of the boilerhouse. 

The situation there now is that raw sewage is flowing into open 
ditches, and it is very unsatisfactory. The additional water supply 
is to provide 1,500-foot-deep well with pumphouse and the develop- 
ment of the water supply there. The existing water supply is 144,000 
gallons per day, and we require 309,000. This will provide 165,000. 

It may be necessary after more detailed study, to provide a larger 
number of shallow wells rather than an additional deep well. 

Senator Case. Could this increase in the water supply be regarded 
as a contribution to the Wherry project ? 

General Carter. No, sir; I don’t think so. We are authorized in 
all of our Wherry projects to try, through the existing facilities, and 
using existing sewage and water plant, only charging—we charge the 
project sponsor the cost of the production of the water, or the local 
prevailing rate for water and sewage, so I don’t believe it is considered 
as a contribution. 

And the charges to the Wherry-built projects include capital 
charges. 

Senator Casr. Will the Government be reimbursed in any part for 
this? 

General Carrer. Only to this extent, sir: In calculating the charges 
for water to the Wherry-built projects through the years, those 
charges will reflect the amortized costs as well as the operation of the 
water system, their proportionate share, so that eventually parts of 
it will come back, but there will be no direct. reimbursement. 

Senator Casr. Do you have the figures to show what the Wherry 
project here is paying for water? 

General Carter. It is not in operation yet. I can supply the figures. 

(The information requested is as follows :) 

Cente 


Water Charge per 1,000 gallons___-_- se aageaiceay atl iodine Linvogmee-dberetecdiaaed 36.9 
Sewer Charge per 1,000 gallons______________- dita es aaaae 33.7 
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Mr. Van Koren. I don’t have the cost figure. 

I might point out that the Wherry project represents only about 
29.000 gallons requirement out of this 300,000-gallon daily con- 
sumption. 

Senator Casg. I note that ammunition renovation shop apparently 
‘alls for something, but I would be a little bit surprised if the 
Wherry housing project is apt to contain anything for water. 

General Carrer. It has to, sir. 

Senator Case. The need for it would exist whether it goes to 
Wherry housing or something else? 

General Carrer. Yes, sir. 

But under the law we must charge for water to these Wherry-built 
projects. We can’t give them their water. In fact, we do it at Fort 
Bragg, Fort Benning; everyplace they pay for their water. 

Senator Case. You bring it up to the edge of the project frequently ? 

General Carrer. They pay for the water that comes out of the tap. 

Senator Casr. Does the water charge include a factor for the instal- 
lation of the connecting lines ? 

General Carrer. The water charge includes the capital charges set 
igainst the water production and distribution system. 

In fact, we have had great difficulty in setting those charges up at 
some Wherry projects, particularly on ordnance depots, because 
usually the sewage disposal plant being a waste, industrial waste plant, 
is well, carries a high overload factor so that the capital charges set 
igainst the sewage may inure in one particular case in the cost of the 
sewage disposal to the Wherry project—maybe more than the cost of 
the water, which is most unusual, We can develop and furnish for 
the record what they are charging. 

I don’t believe this Wherry project is yet in operation. It is a con- 
tract that will have to be let. 

Senator Case. Next project is “Redstone Arsenal, Ala. : Troop hous- 
ing, research and development facilities, and operational and main- 
tenance facilities, $580,000.” This is one of the well-established 
ordnance installations with a $64 million investment. 

I note here that whereas there have been authorizations of almost 
$20 million in the last 3 fiscal years, the contract awards, as of the last 
of January, amounted to only $3,683,000. Can you tell us any reason 
for that ? 

General Carrer. There is one reason for that, sir. This isa research 
ind development arsenal. It is the ordnance guided missile center, 
and there has been some delay in connection with design criteria for 
certain of the laboratories which were to be built, so that there has 
been a delay in the contract award. That is the general explanation. 

We may have some later figures as to those contract awards, but 
that is the general explanation there. 

Do you have any further information on that? 

Mr. Van Koren. No, 

Senator Casr. That would seem to be a pretty substantial lag. 

General Carrer. That’s right, sir. 

Senator Case. For a very large authorization. 

General Carrer. That is right, sir, and it is because of the fact that 
we are going into something there that is completely new. It is not 
just like going out and building a barracks building, or something 
like that. 
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Senator Case. In terms also of what items that provides ? 
General Carrer. Yes, sir. 
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QUARTERMASTER CORPS 


Senator Case. We come now then to the Quartermaster Corps. The 
first item is Fort Lee, Va.: Troop housing and operational and main. 
tenance facilities, $1,967,000, an entirely new authorization request. 

What is this for? 

General Cartrr. That is for 
barracks, and is a part of the 

It includes the exten 
construction. 

Senator Case. This again is computed on the $1,700 per man basis? 

General Carrer. It is: yes, sir. 


The next station, New Cumberland ( reneral Depot, is the same thing. 
That is for one barracks at $1.71 1) per man. 
Senator Casr. I note that this Nev Cumberland barracks is a dis- 
ciplinary barracks. ( 


an you build that within the same cost limit 
General Carrer. The barracks is not for prisoners. 
Senator Casz. On page 28 I notice in parenthesis: “United States 
Disciplinary Barracks.” 

General Carrer. That is correct. sir. 

The barracks is proposed for the enlisted men who are at the United 
States Disciplinary Barracks at New Cumberland Genera] Depot, and 
will be occupied by the enlisted personnel assigned to guard the pris 
oners. It is not a barracks for the prisoners, 

Senator Casr. The entire $492,000 there is for th 

General Carter. That is correct, si 
of utilities. 

Senator Casr. And then you have another project which was added 
to the program since the Senate committee print was prepared, Rich- 
mond Quartermaster Depot, Va. 

General Carrer. That is correct. sir. 
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Senator Case. Land acquisition and utilities, $97,000. 
General Carter. The land acquisition is for a very small amount 


of land for the plant, sewage plant, for $97,000 total. 


The projects are required to provide for construction of a plant 
n the James River, where raw sewage is now being discharged into 
he James. 

Senator Case. Has Virginia taken some steps to require this action? 

General Carter. Do you have the statement on that one ¢ 

Mr. Fosrrer. Not as to when they have done it, but it is contrary 


tothe State Water Control Board Regulation. 


Senator Casr. This Richmond Quartermaster Depot has been there 
i long time, hasn’t it 2 

General Carrer. It was established in 1941. 

Senator Case. I was just wondering how we have gotten by this 


long without having a sewage disposal system. 


General Carrer. You will note later, sir, that we have some around 
New York Harbor, Fort Hamilton and Fort Jay, which have been 


there much longer, discharging raw sewage into New York Harbor. 


Senator Casr. Does that complete the Quartermaster Corps? 
General Carrer. That completes the Quartermaster Corps. 


CHEMICAL CORPS 


Senator Casz. Next is Chemical Corps, Army Chemical Center, Md. : 
Research and development and operational and maintenance facili- 
ties, $632,000 in new authorization. 

What is this for ? 

General Carrer. This is a building for a biophysical assessment 
laboratory which will be a one-story masonry building, containing an 
armored firing range, room for powder, coldroom, vault, photofinish- 
ing, and other areas. The building is required to conduct new and 
expanded mission assignments regarding investigations into wound 
ballistics, body armor, anti-personnel weapons, and reduction of casu- 
alties. Itisa joint project between the Medical Corps, the Ordnance 
Corps, and the Chemical Corps. 

This project is operated under the supervision of the Chief Chemi- 
cal Officer. Both ordnance and chemical weapons are tested. It is 
being placed at the Army Chemical Center because we have the space 
there for it, and we can operate it there as well as we could at other 
places, and being under the direction of the Chief Chemical Officer, 
administratively it will work better. 

Senator Case. Who is requesting this?) The Chemical Corps or the 
Medical Service ¢ 

General Carrer. It is being requested by the Chemical Corps, and 
will be operated under the supervision of the Chief Chemical Officer. 
[t will be operated jointly with the Medical and Ordnance, as well as 
Chemical. Since it is at the Army Chemical Center, which is an ac- 
tivity of the Chief, Chemical Corps, it appears in this building under 
Chemical Corps. ; 

Senator Casr. This is the first time I can remember seeing a de 
scription of an Army-requested facility, “powder room.” Does that 
mean what it says ¢ 

General Carter. For storage of explosive powder. It is not what 
is commonly known as the powder room in private dwellings. 
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The reason it is put in there separately is because those are features. 


a powder room requires special treatment, and it runs the cost of 


building up. We tried to show on this form as much information as we 


possibly could «bout these projects, for your information. 


Senator Casr. Why is it that something like this could not be han- 


dled ir. an existing facility ? 

General Carrer. Well, in the first place, we do not have any such 
facility existing, and it is something that we have been working to- 
ward for some time. 

They have limited facilities which they have been using. 

Senator Casr. Well, the purpose of having something like this is 
nothing to be questioned, but I note that the first sentence is: 

Conduct a new and expanded mission assignment regarding investigations 
into wound ballistics, body armor, anti-personnel weapons, and reduction of 
casualties. 

One would think that long before the Korean episode was concluded 
we would have been doing something of that sort. How did we do it 
before ? 

General Carrer. We are doing it, I believe, at the Army Chemical 
Center now. 

Do you have any further information on this, Bob ? 

Mr. Foster. The existing facilities that are being used comprise 
9,375 square feet of a permanent building and 6,000 square feet of 
temporary building space. 

The work that you mention, Mr. Chairman, has never been done 
prior to Korea in the detailed and comprehensive fashion that it is 
now being done. 

An attempt is being made to correlate the separate fields of ordnance, 
medicine, and chemical warfare in a much broader way than has ever 
been done before. 

Senator Case. I note also this sentence: “NATO depends completely 
on the wound ballistics project for testing wounding power of rifles.” 
Does the United States provide the experimental and research work 
for all of NATO? 

Mr. Foster. No, Mr. Chairman, but in this particular field of wound 
ballistics and in the effort by NATO to standardize on a rifle, this 
agency did all the testing. 

Senator Casr. Does that complete Chemical Corps? 

General Carter. Yes, sir. 


SIGNAL CORPS 


Senator Casr. The next project, Signal Corps, Department of Army 
transmitting station, vicinity Woodbridge, Va.: Troop housing, oper- 
ational and maintenance and closed storage facilities, $2,360,000, an 
entirely new authorization at a place where our present investment is 
$1,482,397. 

Looking at that figure and looking at column 2, does that mean that 
column 1 does not embrace column 2? 

Mr. Foster. Column 1, Mr. Chairman, represents the value of the 


work for which the second column represents the authorization. Those 
two are directly comparable. 


General Carrer. At Woodbridge. 
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Mr. Fosrer. At Woodbridge; which was estelished as a new instal- 
lation in fiscal year 1951. 

Senator Case. So that actually the project there was accomplished 
for approximately $40,000 below the authorization ¢ 

General Carrer. That’s right, sir. 

The projects at Woodbridge are shown on page 34; operations build- 
ing, warehouse, enlisted barracks, and roads, walks, and parking areas. 

The largest is the operations building, Department of the Army 
Relay Center, and it is discussed in detail on page 35. That project is 
one that the Signal Corps considers most urgert. 

It is to replace, or to ailow the Department of the Army to move 
the Department of the Army Communications Center Relay portion 
away from the Pentagon. It is now on top of the Pentagon, and is tied 
in, ties in the entire Army Communications net by relays to various 
parts of the world. 

It is being moved to Woodbridge because that is the place where we 
already have something, so that we can administer it, and it is felt 
that it will be safer there. 

The other projects; one is for warehouse. No warehousing exists at 
this station. And the other project is for enlisted barracks, 198 men. 
That is the full requirement for barracks for that station. 

Senator Case. In this case the barracks was a part of the original 
program ¢ 

General Carrer. Yes, sir. 

Senator Case. I noticed the appropriation column carries the 
amount. 

General Carrer. That is correct, sir; it was a part of the original 
program. We had this barracks, and the barracks at the United 
States Disciplinary Barracks at California was a part of the original 
program. 

Senator Case. How far is this from Washington ? 

General Carrer. It is about 25 miles. It is 2 miles southeast of 
Woodbridge, which is about 20 or 25 miles from Washington. 

Senator Casr. Isn’t it to be anticipated that about the same per- 
sonnel will work here as work in the Pentagon now ? 

General Carrer. Yes, sir; I think so. This doesn’t require a large 
number of personnel. This is largely automatic equipment. The cur- 
rent strength of the station, 4 officers and 66 enlisted men, that was on 
January 31. 

Wait a minute; I am incorrect. This will increase that to 35 officers 
and 324 enlisted men. 

Mr. Foster. That’s right. 

General Carrer. The difference is due to this Relay Center. The 
figures are shown, the exact figures, on page 38. Activation of the 
Relay Center will require the stationing of an additional 267 men 
at the installation. 

Senator Case. Next project is “Fort Monmouth, N. J.: Troop 
housing and operational and maintenance facilities, $330,000.” 

General Carrer. There is one at Lexington Signal Depot, sir, which 
is another barracks, the same program as the rest. 

Senator Casr. “Lexington Signal Depot, Ky.: Troop housing and 
operational and maintenance facilities, $492,000.” 

What isthis? What isthe urgency of this? 
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General Carrer. This is a part of the barracks program, with one 
exception. There are no barracks at Lexington now, and we have no 
place for enlisted men. There are no barracks of any kind. 

The Chief Signal Officer, who wants very much to get a signal depot 
company to operate there at Lexington for training purposes—and we 
are scheduling this barracks for that reason. 

Senator Casr. How much of a facility do we have there? 

Investment of $10,281,000. 

General Carrer. Yes, sir. 

Senator Casr. How has that been operating up to this time, without 
any barracks? 

General Carrer. It is operated by civilian employees. On January 
31, we had 22 officers, and 2,571 civilians at the depot. 

The Chief Signal Officer would like to have a signal depot unit 
stationed there, because the only way you can train depot personnel 
to identify equipment is in depots, and he wants to put one at 
Lexington. 

Senator Case. How long has this been in operation ? 

General Carrer. Since 1941. 

Senator Casr. The next project is “Fort Monmouth, 
housing and operational and maintenance facilities, $3: 
is to provide what ? 

General Carrer. Bachelor officers’ quaters, 60-man bachelor officers’ 
quarters, at $5,000 per man. That is the standard bachelor officers’ 
quarters, which the Army is using. 

Senator Case. Is this in the second priority group ? 

General Carrer. It is a part of the added program; yes, sir. 

Senator Case. The next project, “Sacramento Signal Depot, Calif. : 
Troop housing and operational and maintenance facilities, $492,000.” 

What is the purpose of this? 

General Carter. That Sacramento Signal Depot, which is 7 miles 
southeast of Sacramento, Calif., is to provide an enlisted men’s bar- 
racks for 263 men. Itisa part of the barracks construction program, 

Senator Case. Again, this is one of the added items? 

General Carrer. That is correct, sir. 

Senator Casr. Does that complete the Signal Corps? 

General Carrer. That completes the Signal Corps. 


N. J.: Troop 
30.000." That 


CORPS OF ENGINEERS 


Senator Case. The next is “Corps of Engineers, Fort Belvoir, Va. : 
Troop housing, operational and maintenance, and underground stor- 
age facilities, $3,780,000.” This is a completely new authorization 
that is sought for what purpose ? 

General Carrer. The purpose is for the construction of two bachelor 
officers’ quarters, $600,000. Those are in the first priority group, 
which were included in the program prior to the directive of the Secre- 
tary of Defense, and several items, a fire station, central heating plant, 
radio repair, radio and aircraft supply building, operations building, 
aircraft fuel system, and outside utilities at Davidson Field, as well as 
six enlisted men’s barracks, 263 men each, $2,980,000. 

The bachelor officers’ quarters there are described in detail on page 
48. They are required because we now have student officers actually 
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living in halls at times. We have them in barracks without any rooms 
at all for their studying, and it isa very bad situation. 

Senator Case. W hy should you need six enlisted men’s barracks / 

General Carrer. Fort Belvoir’s permanent planned strength is for 
approximately 7,000 enlisted men. If you will note, we have 1,200 
permanent barrac ‘ks now. We require ! 600. : 

That, you see, shows the difference between the men who live in 
barracks and the noncommissioned officers who are married and live 
if the post, and we are attempting to provide by this project for 1,578 
of the requirement, which will still leave us short about 2,900 barrack 
spaces, 

TRANSPORTATION CORPS 


Senator Casr. The next group, “Transportation Corps, Brooklyn 
Army Base, N. Y.: Operational and maintenance facilities, $1,264,000,” 
which is a request for new authorization. ‘To accomplish what ? 

General Carrer. It is to provide for re ‘habilitation of the electrical 
distribution system, the first phase. 

The second phase of the system will amount to $733,000 additional, 
which we will request at a later date. It is required to replace a 56 
year -ol | syste mn whic hi Is how overloaded and badly deteriorated, 

The present system, built in various stages from 1915 on, has so 
many parts that are obsolete that we are having great difficulty in 
maintaining it, and it is a distinct safety hazard. 

Senator Casr. The next item is Charleston Transportation Corps 
Depot, S.C. Operational and maintenance and waterfront facilities, 
$370,000 in new authorization. ‘To provide what ? 

General Carrer. This is to provide for marine railway, $220,000, 
and bulkheads, a waterfront facility, for $150,000, The marine rail 
way is described on page 59 of the justification books 

We have a railway there now, 28-foot, with a capacity of 100 tons. 
This will provide for a capacity up to 300 tons, and will be 40 feet. 
There has been a great deal of discussion about this project, and 
Colonel Yost is here from the Office of Chief of Transportation, if you 
require any further detail. 

Von will note on page 59 we show that the average cost per round 
trip for towing a 300-ton barge to Norfolk, Va., on the north, or Jack 
sonville, Fla., on the south, is $3,000, 

We can clean them at the depot for about $900, saving about $1,100 
th r barge. There is one commercial drydock in ( ‘harleston. However, 
the Navy has priority on its use, and we have experienced some diffi 
culty in ‘getting our barges repaired. ‘The local people, of course, feel 
they can do our work. 

As a matter of fact, they have been unable to do it with the number 
of pieces of equipment that we have had up to date, which has been 
285 300-ton barges. By the end of 1955 we will have about 600. This 
project, we feel, will actually pay for itself in a very short time, about 
» years. 

Senator Caspr. The committee has received : L copy ofa night lette r, 
~ telegraph, from the ] prenicens of the Shipbuilders Council of Amer- 

ca under date of May 28, 1954, which says: 

Justification alleges excessive commercial cost docking, cleaning and painting 
300-ton barges and the lack of availability private marine railways in vicinity 
The Shipbuilders Council does not consider justification sound, and would at 
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least like opportunity to present its views and data on costs before final acquisi- 
tion on this item by committee. 

Ship repairing industry much concerned, as proposed installation constitutes 
another attempted invasion of private enterprise by Government and appears 
to be contrary to the general policy of the administration as set forth in the di- 
rectives of the Director of Bureau of the Budget and the Secretary of Defense 
in February 1953, particularly with respect to new or additional Government fa- 
cilities. This case is somewhat similar to another similar proposal by the Army 
Transportation Corps at Fort Eustis, Va., last year. 


(Subsequent to receipt of the above telegram the Shipbuilders 
Council of America addressed the following letter to the committee :) 


SHIPBUILDERS COUNCIL OF AMERICA, 
New York 6, N. Y., June 10, 1954. 
Hon. Leverett SALTONSTALL, 
Chairman, Committee on Armed Services, 
Senate Office Building, Washington 25, D. ©. 

My DeAr Senator: This letter will supplement my night letter of May 28, 
1954, to you with reference to a proposed marine railway installation at the 
Army Transportation Corps Depot, Charleston, §. C., included in H. R. 9242, 
now under consideration by your committee, at lines 19 and 20, page 8, and is 
submitted pursuant to a suggestion from your office under date of June 5, 1954. 

This proposed installation is of serious concern to the ship-repairing industry 
as it appears to be another attempted invasion of private enterprise by Gov- 
ernment, and likewise appears to be contrary to the general policy of the admin- 
istration as set forth in directives of the Director, Bureau of the Budget, and 
the Secretary of Defense in February 1953, particularly with respect to new 
or additional Government facilities. 

In the justification submitted for this item, it was stated that there is only 
one commercial drydock in Charleston capable of handling equipment in excess 
of 100 tons, and that the United States Navy has priority on its use. It is 
further stated that, since its capability is less than the combined Army-Navy 
workload, docking, cleaning, and painting of Army craft is done at commercial 
facilities in other Atlantic coast ports. The average round-trip cost of towing 
a 300-ton barge to Norfolk, Va. (on the north), or to Jacksonville, Fla. (on 
the south), is stated to be $3,000 

it does not appear that some of the foregoing are altogether consistent 
with the facts. It is quite true that there is only one commercial drydock 
in the Charleston area. It is operated by the Charleston Marine Corp. 
(Charleston Shipyards, Inc.), and has a capacity at present for lifting four of 
the barges used by the Army at Charleston at one time. With slight alter- 
ations it could be arranged to lift six barges at a time. It is stated unequiv- 
ocally by the management of this operator that the Navy does not have any 
priority at the present time on the use of this drydock. This drjdock is located 
9 miles from the transportation corps depot and the commercial towing cost 
for 1 barge both ways is $70. The Army, however, usually furnishes the towing 
services itself. 

In addition to the above facility there is a marine railway known as Murphy’s 
Marine Railway located at Wando, 8S. C. (approximately 15 miles from the 
depot), which railway has a capacity of 1 barge at a time. 

Of the 37 contracts for drydocking, cleaning, and painting Army barges 
awarded since December 29, 1953, 22 were awarded to Murphy’s Marine Railway 
and 15 to Charleston Marine Corp. It does not appear that any awards have 
been made during that period to commercial facilities in other Atlantic coast 
ports. 

As for the question of relative costs, it is stated in the justification that com- 
mercial charges for docking, cleaning, and painting a 300-ton barge average 
$1,980, while it is estimated that the work can be done at the depot for approxi- 
mately $900, a saving of approximately $1,100 per docking. The justification 
goes on to state that a more conservative estimate of the savings would amortize 
the cost of the proposed marine railway installation in 3 years. 

The specifications for docking, cleaning, and painting these barges by the 
transportation depot are elaborate and include sandblasting of the entire barge, 
bottom, sides, deck, and superstructure with the application of 4 coats of paint, 
underwater, and 5 coats, topside. The cost of the material alone for this oper- 
ation will approximately equal the entire cost of $900 which it is stated in the 


= a EEL 2 


santa at 





justifie: 
depot. 
labor, é 
of nece 
It af 
Govern 
be real 
cost in 
How 
facility 
in com 
extens 
such a 
the m 
privat 
It } 
thoug! 
and u 
ized. 
in ma 
work, 
work 
The 
the s 
diver 
repai 
vital 
sider 
a rea 
It 
be g¢ 
of ne 
Gove 
of 0 
basi: 
for é 
It 
cons 
or C 
pres 
mat 
exal 
I 
the 
fur 
as ] 
rea 


( 
ing 
no 

’ 


is 
sh 





acquisi- 


stitutes 
ippears 
the di- 
Jefense 
ent fa- 
> Army 


ilders 
ttee :) 


Ok 
954. 


iy 28, 
it the 
9242, 
ind is 
1954. 
ustry 
Gov- 
imin- 
, and 
new 


only 
ccess 
It is 
Navy 
rcial 
wing 

(on 


tent 
lock 
orp. 
r of 
ter- 
uiv- 
any 
ted 
ost 
ing 


y’s 
the 


zes 
ay 
ve 
ist 


m- 
ge 
ci- 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 75 


ustification is the estimated cost at which the work can be performed at the 
lepot. Surely the transportation depot should include the cost of drydocking, 
abor, and overhead in its estimated cost, even though it omits any profit, which 
if necessity must constitute an element of commercial cost. 

It appears extremely doubtful that there would be any saving as a result of 
Government operation of this proposed activity, but even if a smail saving should 
be realized it could not possibly be of sufficient amount to amortize the capital 
ost in any such period as has been suggested. 

However, irrespective of whether or not Government operation of the proposed 
facility would cause the work to cost more or less than it would cost if performed 
n commercial facilities, the ship-repairing industry is strongly opposed to any 
extension of governmental-operated ship-repair facilities and it believes that 
such a position is entirely consistent with administration policy of eliminating to 
the maximum extent possible and practical all Government competition with 
private industry. 

It has been observed that, in the past, any suck Government facility, even 
though installed for a specific purpose, is inevitably and eventually expanded 
and utilized in a much broader field than that for which it was originally author- 
ized. The ship-repairing industry is having enough difficulty at the present time 
in maintaining itself on a solvent basis, because of lack of a sufficient volume of 
vork, without being faced with additional governmental competition for that 
vork which is available. 

The Department of the Navy has recognized the difficult situation in which 
the ship-repairing yards find themselves and has taken action accordingly by 
diverting substantial repair work from the naval shipyards to commercial ship- 
repair yards, as that Department realizes that the ship-repairing yards are a 
vital element of mobilization potential, and, as such, irrespective of other con- 
siderations, must be assisted in every practical way to maintain themselves in 
a reasonably sound operating condition. 

It would seem that the Department of the Army would take the same view and 
be governed accordingly, at least to the extent of refraining from the installation 
of new ship-repairing facilities at Government expense and to be operated for 
Government account, thereby depriving nearby commercial ship-repairing yards 
of the opportunity to perform Government repair work on a competitive bid 
basis. The industry of necessity, particularly under present conditions, must rely 
for a substantial part of its workload on Government work. 

It will be appreciated if you and your committee will give the foregoing the 
consideration which the council believes it merits. If you feel that additional 
or confirming information is desirable and will afford an opportunity for its 
presentation, I will undertake to have competent witnesses with firsthand infor- 
mation as to the facts appear before the committee in order that they may be 
examined in respect thereto. 

I assume that you will have no objection to a distribution of this letter to 
the members of the committee and am therefore, taking that action. I am also 
furnishing a copy to Maj. Gen. Paul F. Yount, Chief, Army Transportation Corps, 
as I feel that he is entitled to know what the council is attempting to do and the 
reasons therefor. 

Sincerely yours, 


L. R. Sanrorp, President. 

General Carrer. In the case of Fort Eustis, we had extended hear- 
ings, discussions with the locaLindustry, and it developed that they did 
not have the facilities. 

They could not do the work, and after exhaustive study the facility 
is now under construction. Colonel Yost has some bid prices here, 
showing what they have bid to do this work. 

Will you give him those? 


Colonel Yost. Yes, sir. 
Mr. Chairman, the high cost of having our work done by commer- 


cial concerns is the cost of transporting the craft, the barges, from 
the Charleston Depot to the shipyards on the coast. We have to go 
as far as Norfolk, to the north, and as far as Jacksonville, to the 
south, to get this work accomplished, and the bids have been run- 
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ning for our craft as high as $3,600 one way, to as low as $500 one way, 
depending on how many craft we move and how many at one time, 
multiple-towing running of course at a lowered price. 

And then on the work itself, after the craft are towed to these com 
mercial shipyards, their charges for scraping and cleaning and paint- 
ing the bottoms have averaged $1,980 per craft, whereas we can do 
it at the shipyard, at our own depot rather, with this proposed marine 
railway, for $900 per barge, which represents approximately $1,100 
saving per craft. 

General Carrer. I might say, sir, that this marine railway will 
still not take all of our work. 

Isn't that correct ? 

Colonel Yosr. That is correct. 

General Carrer. There will still be, particularly for the Charles- 
ton area, which is really the one that is involved because the towing 
charges eat us up when we have to go outside of Charleston; there 
will still be work there at the Charleston area that we will have to 
do in commercial facilities. 

Colonel Yosr. The commercial facilities in the Charleston area can 
still go full blast on Government work even with this proposed marine 
railway. 

Senator Casr. Are the bulkheads here important to the project ? 

General Carrer. Yes, sir. They are not to this marine railway. 
They are separate; is that right ? 

Colonel Yosr. No; a part of the bulkhead supports this new marine 
railway. 

General Carrer. Part of it has to be replaced to stabilize the ground 
which we are using for storage of the boats which are brought out on 
dry land for servicing. 

Senator Casr. Fort Eustis, Va.: Troop housing and operational 
and maintenance facilities, $5,479,000. 

General Carrer. That is two items: 4 bachelor officers’ quarters, 60 
men each; and 8 barracks, 263 men each. The bachelor officers’ quar- 
ters was part of the original program. The barracks were added. 

Fort Eustis is one of our stations at which we are gradually be- 
binning to build permanent construction. The have a very, very bad 
situation regarding bachelor officers’ quarters. In fact, this project 
got in late because my record showed they had some temporary bache- 
lor officers’ quarters. 

I found that most of them which they were reporting were actually 
barracks where they had the young officers living in open squad rooms, 
and this project was put in the program about December. 

The barracks is a part of the regular program. 

Senator Case. That sounds like a rolleall vote. I will be back 
shortly. 

(Short recess. ) 

Senator Casr. The next project is Oakland Army Base, Calif. : 
Troop housing and operational and maintenance facilities, $1,835,000. 

General Carrer. Those projects are entirely for new barracks and 
construction and bachelor officers’ quarters, with the demolition of 
certain buildings required to provide space for new ones, in the 
amount of $1,835,000. They are all included in the added construc 
tion program. 
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Senator Casr. What type of buildings are to be demolished ¢ 
General Carrer. They are old modified emergency-type buildings. 
Senator Caspr. Barracks? 

General Carrer. Yes, sir. They are all barracks buildings. Two 
had been converted to family housing, but the buildings are sub 
standard and quite dilapidated, so we are losing nothing when we 
destroy them. 

We are trying to schedule most of these new barracks at places 
where we will not have to either move or destroy any barracks, because 
for mobilization we still need all we have got. 

However, in some places, to provide for ordinary early planning 
and building of the station, they will have to go on land which is now 
occupied by structures. That, of course, will act in some cases to save 
certain utility costs. 

Senator Case. Can it be assumed that where these are added, that 
you will ask appropriations in the supplemental fund then? 

General Carrer. The Army has asked for them; yes, sir. Now, the 
action of the Bureau of the Budget, to my knowledge we have not 
gotten official notification of what they have done with it. It should 
be forthcoming almost immediately, however. 

Senator Casr. The next project, Point-Aux-Pins Ammunition Ter 
minal, Ala.: Ammunition loading terminal, including acquisition of 
land, $26,951,000, 

Thisisa comple tely new project ? 

General Carrer. This is a completely new project, and is one that I 
im sure Senator Stennis is quite interested in. 

Senator Casr. The Chair suggests that we defer testimony on that 
until Senator Stennis is present. 

General Carrer. I would like to make one brief statement, Mr. 
Chairman, about it, which I am sure would be of interest to him. 

The location is between Pascagoula, Miss. and Mobile, Ala. The 
House changed the language to provide so that it would read : “Point- 
\ux-Pins Ammunition Terminal, Alabama-Mississippi vicinity.” 

The need for the project, I think you are fully familiar with. It is 
a part of a planned ammunition outloading requirement for mobiliza 
tion. We are asking only for the land acquisition and the dredging 
in the appropr iation column, total of $6,152,000. 

Senator Case. The committee will go into that project in greater 
detail at a later hearing. The clerk will confer with Senator Stennis 
and make some arrangements. He had some testimony he wanted 
to bring before the committee at the time that this was brought up. 

General Carrer. The local people around Pascagoula, Miss., have 
been in contact with the Corps of Engineers in connection with this 
project, and everybody is agreeable for its location in this vicinity. 

a here is some discussion as to exac ‘tly where it might go. This is 

» place which we have found to be the cheapest so far, and what 
we want is authorization for the project in the vicinity, with the un- 
derstanding that this is the maximum, which, of course, it is, and that 
we will put it either at this place or at a cheaper place. 

There is some complications on the routing of the dredged channel 
into the project. There was an offer of some free land, but it devel- 
oped that it would cost much more money to build these things on the 
swampland we could get free, so that it 1s somewhat complicated, but 
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it is a requirement, and I feel sure when we finish the discussion you 
will agree with us. 

Senator Case. The committee will take further testimony on that 
later. 

(See June 3 testimony on this item.) 


MEDICAL CORPS 


The next project is Medical Corps, Beaumont Army Hospital, 
Texas: Troop housing and operational and maintenance facilities, 
$391,000. 

This again is an enlisted men’s barracks ? 

General Carrer. That is enlisted men’s barracks, and this time 
without mess ; $391,000. 

William Beaumont is 6 miles north of El Paso. Actually, it is at 
Fort Bliss, Tex. The barracks, you will note here, instead of $1,700 
per man, is listed at $1,350 without the mess. This is a portion of 
the permanent barracks program which was added at the direction 
of the Secretary of Defense. 

Senator Case. Next project is Brooke Army Medical Center, Texas: 
Troop housing and operational and maintenance facilities, $1,129,000. 
This apparently is entirely for bachelor officers’ quarters, female. 

General Carrer. That’s right, sir. 

This is one of the Surgeon General’s most urgent requirements. 
He has been having great difficulty in retaining nurses. 

Nurses are very short, as you know, worldwide, and he has had his 
nurses living there at Brooke Medical Center in temporary buildings, 
with no separate latrine facilities, and really in very undesirable 
conditions. 

This project, you will note, is requested for authorization and was 
funded in our original reduced program, and is one of the very urgent 
requirements. 

Senator Casr. I note in the justifications the statement that in 1952 
the Medical Corps gained 551 nurses but lost 1,004. In 1953 the Corps 
gained 470 and lost 992. What makes you think that the loss has been 
due in any substantial degree to the living conditions? 

General Carrer. The Surgeon General reports that almost twice 
as many are leaving the service as are being recruited. Interviews 
with those that leave show that inadequate housing is one of their 
primary reasons for leaving the service. Their pay is about the same 
as itisonthe outside. They like the work. 

But when they are put in barracks without any private toilets, or 
anything like that, they don’t like that very much. That is actually 
as a result of interviews. 

Brooke is a particularly important place to have this project, since 
this is the place where the new Army nurses go to get their first medi- 
cal field service training, their first impressions of the Army are 
reached here. 

Senator Case. This says in the justifications only 2 washing ma- 
chines per 7 buildings. Why should that necessarily be true even if 
the buildings are inadequate ? 

General Carrer. I didn’t understand the last part of your question, 
sir. 
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on you ; Senator Case. It says only 2 washing machines per 7 buildings. 


[ would assume more washing machines could be put in existing build- 
n that ) ing facilities. 

General Carrer. I would think they could be, sir. I don’t know 
why they are not. There is, of course, very little space in these bar- 
racks they are living i in, for washing machines and latrines. 

Senator Casr. The justification does show considerable urgency for 
that, but one wonders why the equipment couldn’t be emproved even 


eon in the existing facilities. 
liities, 
Frecp Forces Factiiries 
time FIRST ARMY AREA 
t is at The next group, field forces facilities, First Army Area, Fort 
51,700 Devens, Mass.: ‘Troop housing and operational and maintenance 
on of facilities, $2,297,000. ‘ . 
ection General Carrer. The first project listed here is for barracks and 
bachelor officers’ quarters at Fort Devens, and is entirely a part of 
‘exas: the added program for improvement of morale of the enlisted men 
9,000. and officers. : cs “ 
@. Senator Casg. Fort Dix, N. J.: Troop housing and operational and 
maintenance facilities, $330,000. 
nents. General Carrer. That is a bachelor officers’ quarters, 60-man, 


$330,000, and is a part of the program which was added to the earlier 
id his construction request. 


lings, Senator Case. Off the record. 
ir able ( Discussion off the record. ) 

Senator Case. The next, as I understand it, there are two items 
1 was added in the House, Fort Hamilton, N. Y.; utilities, $450,000. 
rgent What isthe urgency ofthat? _ , ot 

General Carrer. ‘lhis project is required to assist in abatement of 

1952 pollution in New York Harbor, and in conformity with the Water 
Yorps Pollution Control Act, Public Law 845, 80th Congress, June 30, 1948, 
been and the Executive order of the President of November 3, 1948. 

This requires cooperation with local municipalities, and generally 
twice directs that the Departments will neither precede nor lag behind the 
ieWs work of curing stream pollution that the States are doing. 
their The State of New York has been pushing the cleaning up of the 
same Hudson River and New York Harbor very hard, and it is felt that 

this project is one that is required. It is required by the State law. 
s, Or The same thing is true of the next one, Fort Jay. 
nally : Senator Case. Utilities, $1,480,000. 
General Carrer. That’s right, sir. 
since Senator Case. Who supplied the estimate on this particular project ? 
nedi- General Carter. The Chief of Engineers supplied the estimate. 
are Colonel Frnuzy. The district office participated. 
Senator Casr. Have the specifications been worked out in detail 
ma- or are these just round estimates ? 
an if Colonel Frniey. Not at this stage; no, sir. 
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SECOND ARMY AREA 


Senator Case. Next project is “Second Army “os Fort Knox, Ky. : 
Troop housing and operational and maintenance facilities, $ $2,028,000." 

For what? 

General Corer. The project at Fort Knox is for $2,028,000: fou 
enlisted men’s barracks of the same standard and design as a part 


of the permanent barracks program, which was added by ‘the directive 


of the Secretary of Defense. 


Senator Case. I notice that that fort provides logistic assistance 


and protection to United States gold deposit. 

General Carter. Yes, sir. 

Fort Knox, of course, as everyone knows, is the location of the gold 
reserve. 

It was put at Fort Knox because we had troops there, and it is 
part of the security mission of the station to provide troops, in the 
event of any effort to remove that gold, other than by legitimate means. 


rHIRD ARMY AREA 


Senator Case. Next is the “Third Army Area, Fort Benning, Ga. : 
Troop housing and operational and maintenance facilities, $8,199,000.” 

General Carrer. That is for 16 enlisted men’s barracks, $7,869,000, 
and 1 bachelor officers’ quarters, 60-man, at $330,000. 

Fort Benning, as you know, is one of our major stations. Its long 
range peacetime strength is over 28,000, and this project will give us 
about 17,000 permanent troop spaces, which is a little more than half 
of the total requirement. It isa part of the program which was added 
at the direction of the Secretary of Defense. 

The bachelor officers’ quarters, we are in somewhat better shape. 
We have almost half the requirement now. This will give us about 
two-thirds of the requirement of 309 spaces. 

Senator Case. How did you determine how much to propose when 
you put in these barracks! For instance, 16 at Benning, is that a 
proportion of the total strength there or a percentage of the estimated 
requirement ¢ 

General Carrer. We went through the list showing the total 
quirements at each one of our stations, and developed the program 
based on that total to apply to a percentage of the deficit, plus whether 
or not we could locate the barracks there. 

Then there were priorities we got from the various field commands 
as to where they wanted the new barracks constructed. It wasn’t 
just a straight cut of a certain percentage made in the Pentagon. 

We actually got the requests from the field commands and had 
them put in priority from a program even larger than this, and 
worked them back into this program. 

Senator Case. Where you have your utilities, do you just generally 
take 10 percent of the estimated cost of the barracks ? 

General Carrer. In this particular program that is correct, sir, 
because this program was developed very rapidly. 

Senator Casr. Colonel Finley, how accurate a guess is that ? 

Colonel ier I was going to add to General Carter’s answer to 
the effect that in some locations where the general layout indicates 
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considerable additional amount for utilities, those will be increased 
to 15 percent. 

In the case of Oakland Army Base, there was an added item for pile 
foundations required. In general, experience has shown that the cost 
of utilities will run about 10 percent of the structure. 

Senator Case. Next, “Fort Bragg, N. C.: Troop housing, aviation, 
operational and maintenance and covered storage facilities, $6,259,000.” 

General Carrer. The majority of that program is for 10 enlisted 
men’s barracks, 263 men, $4,918,000, and 2 bachelor officers’ quarters 
for S660 000. 

All of the remainder is for facilities at Smith Lake Field which is an 
\irstrip which has been constructed there away from Pope Field, and 
s required to make the field usable. 

We have an airborne division there, the training of air transporta- 
tion helicopter units, airborne corps and the airborne board. We 

ork with the Air Force. However, Pope Field is entirely utilized 
by the Air Force, and we cannot utilize helicopters and these light 
planes around the jet aircraft that are using that field. 

Senator Case. I note that this includes $44,000 for an all-weather 
road connecting the Smith Lake Air Field with Fort Bragg Canton- 

vent, and it provides vehicle parking at the airfield. 

[s this an illustration of the policy of making the military installa- 
tions carry the cost of roads rather than getting access roads allo- 
ation ? 

General Carter. No, sir. This is within the reservation. 

Senator Case. This is entirely within the reservation ¢ 

General Carrer. This is entirely within the reservation. There is 
nothing scheduled in here for any construction which is off the reserva- 
tion for access roads, 

Senator Case. It says connecting the Smith Lake Air Field with the 
Fort Bragg Cantonment. 

General Carrer. Yes, sir. 

Senator Case. But it is still within the military reservation ¢ 

General Carrer. Yes, sir, that is correct. 

Senator Case. The next project is “Fort Campbell, Ky. : Troop hous- 
ng and operational and maintenance facilities, $7,066,000.” 

General Carter. There are two projects there. The first one was 
, part of our operational program, $181,000 to provide hard stands 
for battalion motor parts. 

The second largest part is for 14 enlisted men’s barracks, $6,885,000, 
which is a part of the general barracks construction program, 

The projects for the hard stand is required to provide hard stand 
around the battalion motor repair shops which were constructed under 
the 1952 program. That program did not authorize such hard stand 
to utilize, fully utilize, those shops. 

The shops have been built. 


FOURTH ARMY AREA 


Senator Case. The next project in the Fourth Army area, Fort 
Bliss, Tex.: Troop housing and operational and maintenance facili- 
ties, $13,453,000. You have 37 enlisted men’s barracks of 80-man and 
20 263-man. 
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General Carrer. You will note there, sir, that the 37 enlisted men’s 
barracks, 80 men each, is $2,297,000, and that is a part of the opera- 
tional requirement. ' 

lhat is to provide housing in modified emergency type barracks in 
an area known as the Logan Heights area, I believe, which has the mess 
halls and latrines already built, but where the men are living in hut 
ments. They originally were framed tents, and they eventuall) 
boarded up these, and they are very unsatisfactory. 

The barracks, the 20 barracks, and the bachelor officers’ quarters are 
a part of the long-range program. Fort Bliss is one of the few sta 
tions where we have more men than we have barracks, because I have 
directed that we not count these hutments as troop housing. They are 
not housing. They are simply makeshift. 

Senator Case. The next project is Fourth Army area, Fort Hood, 
Tex.: Community and troop supporting facilities, operational and 
maintenance and closed storage facilities, $10,182,000. 

General Carrer. The largest item at Fort Hood—the list is shown 
on pages 139 and 140—are the 10 enlisted men’s barracks, 263-man at 
$4,918,000, and the 4 bachelor officers’ quarters of $1,320,000. 

The remainder of the items listed on page 139 are to provide the ad 
ditional repair shops, motor-pool facilities, hard stand, warehouses 
and a few messes, administration buildings, to make the existing area 
useable for a second armored division which is being stationed there. 

You may recall that in 1952 we were authorized a rather large land 
acquisition at Fort Hood. We have purchased that land, and it was 
used this spring in maneuvers. 

Fort Hood is the only training station that we have where we can 
actually fire all of the guns on our tanks, and for that reason the two 
armored divisions are stationed there. 

Senator Casx. Is this related to the additiona] land that is pending 
in some proposals that runs over into New Mexico? 

General Carrer. No, sir, it is not. That land in New Mexico is en- 
tirely in connection with the guided missiles program. 

Senator Casr. It runs in my mind that there is one land program 
which does overlap across State lines where some facilities are to be 
used in connection with the other service. 

General Carrer. Well, Fort Bliss, White Sands and Holmon Air 
Force Base are all together, and that is the guided missile antiaircraft 
firing center. There is no tank firing at Fort Bliss. 

Senator Case. Does this program here in any way commit us on the 
land acquisition that is pending ? 

General Carter. No, sir. This is 2 different station. 

Senator Casr. The next project is Fort Sill, Okla.: Troop housing, 
aviation and operational and maintenance facilities, $3,692,000. 

General Carter. Fort Sill is the home of the Artillery School, and 
the Army Aviation School. The two projects there, the two aircraft 
hangars and hard stands in the amount of $734,000 and $168,000 re- 
spectively are for the Army Aviation School. _ 

The larger amounts are for 5 enlisted men’s barracks, 263-man at 
$2,460,000, and the bachelor officers’ quarters of $330,000. 

The Army Aviation School takes the pilots after they have been 
trained to fly, taught to fly by the Air Force at San Marcos Air Force 
Base, and gives them their tactical training, working with the Army 
units. 
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This project, explained on page 163, gives the detailed justification 
for the project. It is urgently required for maintenance and for 
training. 

We do not xropose to try to ever build hangars to store all our air- 
craft inside all the time, but we do want to provide a sufficient amount 
of hangar space so that during storms we can bring these light planes 
in and stack them up so that we can save them. 

Senator Case. I note under “justification” sentences like this: “Ex 
posure of parts to dust and dirt result in further wear and increased 
frequency of maintenance operations.” 

General Carrer. That refers to the previous sentence regarding 
actual maintenance work in the open. When you take the engine 
apart, you see, if it is out in the open with the blowing dust, the dust 
gets into everything. Whereas if you can take the engine apart inside, 
you can do it much better. 

Senator Case. Do you have many storms at Fort Sill? 

General Carrer. There are quite a lot of high winds, sir. It is not 
storms as much as it is—well, they call them duststorms where they 
are not tornadoes or anything like that. We do have them and we have 
had several hailstorms. As you know, that part of Oklahoma there, 
the wind blows practically all the time. 

Senator Case. Has there been any sizable loss there in any 
particular stormatanyonetime? — . 

General Carrer. The report here, sir, is that during the past 11 
years we have had $2 million aircraft damage and 40,000 training 
hours lost. I don’t have any detailed reports available as to the actual 
damage in any one storm. 

Senator Casr. To what extent will this $734,000 provide protection 
against this storm damage ? 

General Carrer. Well, the total number of square feet which we 
require there is 188,000, and we have 28,000 and will add 40, which 
will give us 68, so we will still be less than 50 percent of the total re- 
quirement. We do have 17,000 in modified emergency construction 
which we are using. 

I may say, sir, that we are now working on those overall require- 
ments, and we published Army regulation 415-107 which provides 
for 20,000 square feet of maintenance space for 50 aircraft. That is 
currently under study in the field to determine the absolute minimum 
that we can get by with. 

Senator Cass. I note that it is 4:30. I thought we could get 
through, but since it is 4:30 and we can hardly complete this after- 
noon, the committee will recess until 10 o’clock tomorrow at the 
Armed Services Committee room. 

(Whereupon, at 4:30 p. m., the committee recessed to reconvene at 
10 a. m., on Wednesday, June 2, 1954.) 
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WEDNESDAY, JUNE 2, 1954 


Unrrep Sratres SENATE, 
SUBCOMMITTEE ON Reau Estate AND Minirary Con 
STRUCTION OF THE COMMITTER ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met at 10:05 a. m., in room 212, Senate Office 
suilding. 

Present : Senators Case (chairman of the subcommittee), presiding, 
Duff, and Stennis. 

Also present: Brig. Gen. William A. Carter, Jr., Chief, Service 
Division, Office, Assistant Chief of Staff G-4 (Logistics) ; R. B. Fos- 
ter, Jr., Special Assistant to Chief, Service Division, Office, Assistant 
Chief of Staff, G4; Col. G. A. Finley, Assistant for Planning, 
Assistant Chief of Engineers for Military Construction; Col. Haskel 
H. Cleaves, Comptroller, Signal Corps; and William H. Darden, of 
the committee staff. 

Tirte I—Army 


FIFTH ARMY AREA 


Senator Casz. When the committee recessed yesterday, we had just 
completed testimony on Fort Sill, Okla., at the bottom of page 9 on 
the committee print. The next item is Camp Carson, Colo. The com 
mittee will proceed this morning taking up the balance of the Army 
projects, 

Before General Carter begins, I might remind the members that 
Chairman Saltonstall, Senator Kennedy, and Governor Herter of 
Massachusetts are scheduled to appear at 11:15 this morning on the 
project to rehabilitate portions of Boston Army Base and to lease the 
rehabilitated facilities to the Commonwealth of Massachusetts. This 
authorization, which was introduced in the Senate as S. 3430, has been 
passed by the House of Representatives as section 103 of H. R. 9242, 
which is the companion bill to S. 3260, so that when they come at 
11:15, we will interrupt the projects as we are taking them in the 
committee print to consider section 103. 

The next project on the list is in the Fifth Army Area, Camp Car- 
son, Colo.: Troop housing and supporting facilities, and operational 
and maintenance facilities, $7,491,000, which is requested entirely as a 
new authorization. 

General Carter, what will this provide ? 

General Carrer. Camp Carson is an Infantry Division Post about 
7 miles south of Colorado Springs, and has a subpost up in the moun 
tains which is Camp Hale. It is about 12,000 feet up. That is a moun- 
tain training station. 
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The projects are 3 at Camp Hale, 2 latrines, 2 enlisted men’s messes 
and two 80-man barracks, forty-six, seventy-two and forty-six thous- 
and dollars, respectively. Those are for the permanent party at Camp 
Hale. 

The remainder of the troops that go up to Hale for maneuvers live 
in tents or in jamesway huts. 

The other projects at Camp Carson are 13 enlisted men’s barracks, 
2 bachelor quarters and a project for relocation of buildings for these 
new barracks. Those projects are part of the general barracks pro- 
gram which has been pithentbell tit bevotibiases With the directions of the 
Secretary of Defense. 

Senator Case. That is all of the items for Camp Carson itself are in 
the unbudgeted part of this program ? 

General Carter. That is right, sir. 

Senator Casr. Have you any word whether or not there is going to 
be budget clearance on those ? 

General Carrer. We haven’t gotten anything official yet, sir. I 
understand it has been submitted to the Congress, but I have seen 
nothing on it. 

Senator Case. Was there any request from Camp Carson for any- 
thing to augment their stockade ? 

General Carrer. No, sir. 

Senator Case. During the past year there was a very regrettable 
incident at Camp Carson where a soldier, who had been guarding 
prisoners, was himself put into the stockade along with prisoners whom 
he had previously been guarding. 

Due to some circumstance which hasn’t been fully explained this 
former guard was shot and killed as he was at the top of the first fence, 
presumably in an effort to escape. 

The testimony in the investigation which followed, developed that 
there were no separate facilities there so that guards who did get 
thrown in for any reason were put in with the prisoners they had form- 
erly been guarding. That was used in justification of the fact that 
they were together, that there was only one stockade there were no 
other facilities. 

General Carter. The stockade at Camp Carlson is similar to the 
stockades at all of our mobilization stations, and it is a mobilization 
building surrounded by at least 2 and sometimes 3 chain-link fences. 

The barracks inside are mobilization-type barracks, and there are 
usually several of them. Ordinarily, within one of these barracks they 
have individual cell blocks, but the situation there is about the same 
as it is at other posts. 

Senator Case. Isn’t the situation different at Colorado Springs or 
at Camp Carson in that there are certain classifications of troops 
assigned to Camp Carson that are not assigned to an ordinary post ? 

General Carrer. No, sir, not that I know of,sir. There is a division 
at Camp Carson and there are various other units there, but it is the 
general type unit which we have assigned everywhere. 

Senator Case. What that true during the war? 

General Carrer. Well, it was the 10th Mountain Division trained 
there during the war. 

Senator Case. Didn’t they also assign the Camp Carson men that 
they didn’t want to send to certain combat zones ? 
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General Carrer. I didn’t know about that, sir. They do not now. 
It is just a regular station. 

Senator Case. It isa regular station now ? 

General Carrer. Yes, sir. 

Senator Casr. I understood that during the war it was used as a 
place to send some troops when there was some question about them 
going to certain theaters. 

General Carrer. I don’t know about that, sir. But now it is just a 
regular training station. 

Senator Casr. Well, will you determine whether or not they do have 
facilities now for separating classes of prisoners at Carson ? 

General Carrer. Yes, sir. 

Senator Casr. Whether they use one stockade irrespective of the of- 
fense and the character of the prisoner ¢ 

General Cartrrer. We will check that, sir. 

(The information requested is as follows :) 

Camp Carson has facilities for separating classes of prisoners in the post 
stockade. 

Senator Casr. Next item is Fort Riley, Kans.: Troop housing and 
operational and maintenance facilities, $7,413,000, again, a completely 
new authorization request, but I note here again, that the contract 
awards as of January 31 were only $260,000 against prior authoriza- 
tions of $7,481,200. Do you have any explanation of why there is so 
little contracting against the prior authorizations ¢ 

General Carrer. I don’t have that information here, sir. I will have 
to supply it. 

Senator Case. Apparently the entire amount, $7,413,000, there is an 
inbudgeted item. 

General Carrer. It was not included in the reduced program which 
the Army first submitted. It was added, and as you know, is entirely 
barracks, bachelor officers’ quarters with the extension of roads and 
the expansion of utility systems which are required for those items. 

Senator Casr. It is going to be a little difficult for the committee to 
form an accurate opinion on the urgency of const ruction here in some 
instances if we can’t have those figures showing whether or not there 
is a big backlog of work. 

General Carrer. I have just recalled, Mr. Foster has recalled, 
rather, what this is. This $7,481,200 authorization is for one item. 

It is for a new permanent hospital at Fort Riley, and the construc- 
tion, we have 7 of those hospitals authorized, only 1 of them at Fort 
Knox has been placed under contract. : 

They have been held up for a coordinated standard design between 
the 3 services, and it is scheduled, this 1 item is scheduled, for award 
either next year or early the following year when all the plans are 
ready and the siting is completed. That is what that item is. It is 
one single item. 

Senator Casr. That means that there is already at this station, 
which is an old station with an investment of $38 million, a backlog of 
construction for—— 

General Carrer. One item. 

Senator Case. For one item which will represent about 20 percent of 
the previous investment in the post. 
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General Carrer. I would like to call attention to what those pre 
vious investment figures are, sir. Fort Riley was initially occupied in 
1853, and that is the cost at the time the buildings were built. 

Senator Case. And does not represent replacement value ¢ 

General Carrer. No, sir. 

Senator Durr. I suppose, as a matter of fact, it would be a very 
small percentage of the replacement value. 

General Carrer. Less than a third. 

Senator Case. In the presentation by the Secretary the other day 
though, I gained the impression that this barracks building program 
and the bachelor officers’ quarters and these unbudgeted increments 
represented, to a certain extent, a sort of military public works 
program. 

And if we find as we go along that you have a backlog of uncon 
tracted authorizations for construction, it would argue from one 
standpoint a little less attractiveness for setting some general author- 
izations for public works where you already have an authorized 
program that hasn't been contracted. 

General Carrer. This barracks and bachelor officer program is de 
signed directly in accordance with Mr. Eisenhower’s statements in 
his state of the Union and his budget message, to assist in the morale 
and welfare of our bachelor officers and our enlisted men, and while, 
of course, any public works is a public works program, these items 
are set up specifically because of the requirement, and as the Secre- 
tary pointed out and as I pointed out later, all of these barracks are 
required, not only now, but for the long-range Army. 

It is actually very good business to build them. We save mone) 
over the next 30 or 40 years. 

Senator Case. How many troops do you have at Riley ? 

General Carrer. In January we had 25,000. The 
garrison there is for 16,000. 

Senator Case. And of the normal complement of 16,000, how many 
of them would be enlisted men living in enlisted men’s barracks 
rather than family quarters of one sort or another ? 

General Carrer. On page 176 it shows those figures. The total re- 
quirement is 13,022 barracks spaces for the enlisted men living in 
barracks. We have 1,800 there now. This program will give us 3,100 
more, or less than a third of the total requirement. 

Senator Case. What do you mean?’ You have the column headed 
“Modern ERG construction” ¢ 

General Carter. That is a World War II type temporary con- 
struction. You can see that we have at Riley 21,000 barrack spaces 
in World War II type construction, so that we have, as I have said 
before, sufficient spaces to put our men up in these temporary 
barracks at all of these stations. 

Senator Case. Specifically, what is this modern—— 

General Carter. Modified emergency construction. 

Senator Case. Modified emergency construction ? 

General Carrer. It is a temporary 5- to 10-year-type life con- 
struction. 

Senator Case. When were these built ? 

General Carter. These were built in about 1941 or 1942. It is like 
any other wooden building. Its economical life is given in varying 
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uumbers of the years, depending on the money you put in it for 
maintenance every year you can make it last another year. 

Senator Casr. Are these wooden buildings ? 

General Carrer. They are wooden buildings. 

Senator Case. Are they one-room barracks ? 

General Carrer. They are two-story barracks with a latrine on the 
first floor and an open squadroom on the first floor. 

On the second floor there is an open squadroom, and usually two 
or three smal] noncommissioned officers’ rooms at one end. That is 
a standard barracks which I am sure you have seen at the Army posts. 

Senator Case. Are you giving testimony as to the general ones or 
specifically as to Fort Riley ¢ 

General Carrer. Specifically as to Fort Riley. However, it is a 
standard plan that was built all over the Army. 

Senator Casr. Do you know whether or not there has been a modi- 
fication of them so as to create separate rooms for 2 or 4 men, or any 
thing of that sort ? 

General Carrer. I am sure there has not been, sir, because we 
haven’t authorized that in any of our temporary barracks for enlisted 
men. 

Senator Case. I have seen it in some installations in the Air Force 
where they have gone in with local funds of one sort or another or 
salvaged ply wood and created divisions so that the men do have some 
privacy. 

General Carrer. That has not been done in the Army. In a few 
cases we have changed these temporary barracks to bachelor officers’ 
quarters, in which case we have either put partitions just between the 
heds with no doors, in a ve ry few cases, we have actually built rooms 
in the barracks, but only for officers. 

We have not done that for enlisted men anywhere. Our main- 
tenance and operations funds are too short to spend them for that 
kind of thing. We have enough trouble maintaining these very old 
temporary wooden buildings. 

Senator Case. What is emergency construction? You have 8,077 
spaces in emergency construction. 

General Carrer. That is what is known as—that doesn’t exist actu- 
ally. That is a requirement that is required for mobilization condi- 
tions for the interim units, but the definition of the term “emergency 
construction” is for a 3- to 5-year-life building. 

They are similar to the old, what we used to call, theater of opera- 
tions type, the tarpaper shack type of construction. Actually, the 
new designs are somewhat better in that we put a heavy roofing ma 
terial on the outside of the building. They are one story. The latrines 
are separate from the barracks themselves, so they may have to go 
outdoors to go to the bathroom. 

Senator Case. You say you have 25,000 men there now. The exist- 
ing modified emergency plus the permanent will give you 23,641 
spaces. How are the other 2,000 men accommodated ? 

General Carrer. I think I gave you the figure of 22,295 enlisted 
men and only 80 percent. of those would be in barracks, so that you 
see the difference there would be the men who live 

Senator Casr.” You say you have a requirement for 80 percent of 
929 O00 ? 
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General Carrer. That’s right, sir. 
Senator Casr. And you had 23,641 spaces ? 
General Carrer. That’s right. 


SIXTH ARMY AREA 


Senator Case. “Sixth Army Area, Fort Lewis, Wash.: Troop hous 
ing and operational and maintenance facilities, $11,644,000.” 

The committee print shows a new committee request of $10,951,000. 
Apparently some utilities were added in the House print. Does that 
explain the additional $780,000, approximately ¢ 

reneral Carter. The additional $793,000 is for a sewage treatment 
plant at Fort Lewis. That is one of the sewage treatment plants which 
is required, and incidentally, this is the plant which brought to the 
House committee’s attention the fact that the Army was not sub- 
mitting projects for sewage plants where they were required by 
State law, and in this particular case the State of Washington has 
been going ahead with their program for cleaning up Puget Sound 
in that area, and are very anxious that the Army go ahead and put in 
this plant. 

But you can see we have at Fort Lewis, we had on the Ist of Janu- 
ary, a population of 27,000 people. 

Senator Casr. The $793,000 for the sewage treatment plant is the 
only portion of the $11,744,000 that is in the budget program at 
present ? 

General Carrer. No, sir. All of these are in the Army’s budget 
program. 

Senator Case. When I refer to budget, I mean the Bureau of the 
Budget. 

General Carrer. The Bureau of the Budget—I am very sorry, I 
am in the embarrassing position of not having the Bureau of the 
Budget’s action. 

It is my understanding that they are submitting language to the 
Congress which would allow the Army to fund all of these items out 
of existing or new funds requested. It is very confusing to me because 
it is all happening right now, actually, and we have not got even any 
official notification of just exactly what they have done. 

The Army’s program, the hard corps operational program of $158 
million did not include these items. 

However, there is no question about the fact that we would like to 
build them and we would like to fund them. 

Senator Srennis. Mr. Chairman, what was said by the General 
about not having the budget figures? You mean just on this particu- 
lar project? You do not have it on any of these projects? 

General Carrer. We have this, Senator Stennis. We have sub- 
mitted through the Secretary of Defense and the Secretary of De- 
fense did approve funding all of the projects, not only the sewage 
treatment plant but also the barracks, bachelor quarters, and the other 
items. 

However, the action which is taken by the Bureau of the Budget 
on that request, I believe, was taken yesterday, and I have not gotten 
the official information as to just what it is. I understand that they 
are requesting language which will allow the Army to use any funds 
that it has to build any of these projects. 
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Senator Cass. That is going to put the committee in a very diffi- 
cult position, because whatever the authorizations previously are that 
may have been made, the justification for them was on the basis of 
their urgency. 

General Carter. That’s right, sir. 

Senator Case. Some of them might be radar equipment, some of 
them might be funds for any key projects, some of them might be 
for things of lesser priority. 

But if it is a blanket approval that says to the Army “You can take 
any money that has been authorized for any of these projects of rela- 
tively high priority, and if you want to apply them to building bar- 

racks, even though you have existing spaces enough to ace ommodate 
the men,” it takes away any opportunity for this committee to exer- 
cise any recommendations or discretion. 

General Carrer. Except for this, Mr. Chairman, of course, this 
committee in authorizing this construction authorizes the appropria- 
tion of funds against it. And I am very sure that the Congress will 
insist On approving exac tly what we apply our appropriations against. 
It puts us in a very difficult position at this particular moment. 

However, we do feel that authorizing these projects at this time, 
even if we have to come up for supplemental appropriation request 
the first day of January next year, will be of great assistance, because 
the barracks program which we hi ave in here is a high priority pro- 
gram, and it is very good business. 

Senator Case. Undoubtedly the barracks program has a high 
priority, but it is a question of relativity as against some other 
projects. 

General Carrer. I agree with you, sir. 

Senator Durr. I think, for example, to take this particular in- 
stance, however, of the sewage disposal facilities at Fort Washington, 
you are going to create a very extraordinarily unfavorable situation 
with the local community trying to have a cleanup and spending its 
money, and then the United States Government with its funds is 
refusing to collaborate. 

Senator Case. But the sew age treatment plant is in the proposed 
appropriation. Itisthe other items that are not. 

General Carrer. I haven’t made myself clear, sir. Our proposed 
appropriation includes money for every one of these items. 

Senator Durr. That is what I understood. 

General Carrer. That’s right. 

Senator ‘Durr. That was one of the components of this general 
sum ¢ 

General Carrer. That’s right, sir. 

Senator Case. See here the sewage treatment plant is in the pro- 
posed appropriation for $793,000, but it is these other items that are 
shown by a zero. 

General Carrer. These books, as I explained at the beginning, were 
orinted prior to the submission of the budget request. If they had 
een srinted a month later, the dollars for proposed appropriation 
would show the same number of dollars in each one of these two 
columns. 

Senator Case. Regardless of whether you had budget clearance for 
them or not ? 
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General Carrer. That’s right, sir, and when these books wer 
printed we didn’t have budget clearance for the first item. 

Senator Case. But you do have budget clearance for the first item 
now ¢ 

General Carrer. I don’t know, sir. 

Mr. Foster. Maybe I can clarify one point here, Mr. Chairman 
This particular sheet, page 181, you will notice was dated the 25th of 
May. It is a change sheet. The sewage plant at Fort Lewis was 
added by the House of Representatives, and has not been cleared by 
the BOB pro or con. 

The people who made this sheet assumed that. it would be funded, 
but rather than change the pattern of the entire book, they did not 
show a dollars figure against the barracks, although we knew at the 
time it was made that we proposed to fund the barracks. 

Senator Case. It is hardly interesting to the committee to sit here 
und merely go through the motions of conducting a hearing on some- 
thing if this thing is being presented to the committee with the idea 
that the committee will exercise any judgment or discretion. 

As far as 1 am personally concerned, I would say the sewage treat- 
ment plant had a high priority. I would say the other items have a 
lesser priority since you say that—we haven’t taken direct testimony 
here on this, but if it developed that the men were housed in buildings 
that had been built within the last 10 or 12 years, they might be housed 
considerably better than they are in some other places. 

But in any event, the sewage treatment plant, on the basis of the 
presentation, suggests both by your testimony ane¢ by the way it 
appears in the print it has a higher priority than the others. 

General Carrer. I am sorry the print even shows the proposed 
appropriation, because after all, we are up here asking for authoriza- 
tion for this construction, and we would like to get the authorization 
so that we can use it to ask for an appropriation. 

Senator Casr. But you are asking for an authorization in which 
vou say, “We would like an authorization which would let us t: ike any 
of previously authorized and appropriated funds and apply it against 
these projects. 

General Carrer. I am sorry, sir, you misunderstood me that I have 
said the Army has requested an appropriation for every one of these 
items. The Secretary of Defense has approved that request for an 
appropriation for every one of these items. 

Now, the action that the Bureau of the Budget has taken, as I have 
said, I have not seen; I understand that they have approved the request 
for appropriations for these items. 

However, they are directing that we utilize funds which are not yet 
obligated to apply against that, which would mean that any item which 
we don’t build, for example, as you said, part of the Nike program 
which we could not get started, say, for example, until June of 1 956, 
we could use that money now and come in for a supplemental appropri- 
ation next year to replace it. 

I don’t like it, personally, but the Army has requested appropria- 
tions for all of these items. 

Senator Caspr. Well, you may have, but we are talking about what 
the Bureau of the Budget is giving clearance for and apparently there 
is some question as to whether or not the Bureau of the Budget is actu- 
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lly giving clearance for new appropriations for all of these, or saying 
you absorb part of this out of some prior money. 
* General Carrer. That is the situation I am in. I haven't got the 
action from the Bureau of the Budget. 
Senator Case. How many men are there at Fort Lewis now ? 
General Carrer. The strength figure which I have here, sir, is for 
January. It is 1,796 officers, 23,872 enlisted men stationed there, and 
» 062 civilians who work there. The figure, I believe, is larger than 
i that today. 
: Senator Case. What would be the percentage of enlisted men who 
would qualify for these enlisted men’s barracks ? 
General Carrer. Approximately 80 percent. 
Senator Case. Eighty percent of ? 
: General Carrer. It would be 80 percent of, we will call it, 24,000. 
Senator STennis. Eighty percent would be in the barracks ? 
i General Carrer. That’s right, sir. 
i Senator Srennis. The others will be out in the family quarters, is 
| that it? 
General Carrer. Or living some place off the post. Of course, t hose 
percentage figures are difficult because of the fact that we do not have 
a sufficient number of family quarters. 
Senator Case. What is your goal in this barracks program so far 
is providing permanent construction is concerned ¢ 
General Carrer. Twenty-five percent of the deficiency, of the over 
all deficiency for permanent construction. 
Senator Stennis. For this year, you mean ¢ 
(Grenetral Carrer. Yes, sir. 
Senator Case. To provide a total of how much ¢ 
General Carrer. 41,000. 
Senator Case. Pardon me. To provide a total of what percentage 
of the requirement? For example, when you build family housing, 
you generally say we seek to provide about 50 percent. What is your 


goal ¢ 

General Carrer. For enlisted men’s barracks 

Senator Casr. Yes. 

General Carrer. One hundred percent. We have to have 100 per 
cent. 

Senator Case. You have got to have spaces for that many ¢ 

General Carrer. That’s right, sir. 

Senator Case. But in this particular program what kind of a level 
are you trying to bring it up to so far as permanent construction is 
concerned ? 

General Carrer. Twenty-five percent. 

Senator Casr. Twenty-five percent ? 

General Carrer. Of the deficiency. That’s right, sir. 

Senator Case. I notice at Fort Lewis that you have 10,997 spaces in 
permanent construction now. That is 11,000. Eighty percent of 
24,000 is about 19,000. 

General Carrer. You will note another figure here, sir, on page 
181. The permanent strength of Fort Lewis is 35,000. It is larger 
than the present strength, larger than the January strength. 

Lewis is one of our stations where we have a great deal of land, and 
as we get the Army into the permanent stations, we expect to have a 
larger force at Lewis than we do now. 


48128—54 ‘ 
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Senator Case. But you are really better off at Lewis than you are 


at many places, aren’t you? 

General Carrer. It’s about even, sir. 

Senator Case. Many of them you don’t show that high a percentage 
of permanent construction at the present time. 

General Carrer. Well, we have about a third of the requirement at 
Lewis now, and we are adding 5,000, giving us about 50 percent of the 
requirement ; Lewis would be a little better off than some of the other 
stations, yes. 

Senator Case. It is about 50 percent, then it would be considerably 
better than the 25 percent you are shooting for at most of the places / 

General Carrer. That’s right, sir. 

Senator Casr. The next proposed project is at Presidio of Monterey, 
Calif.: “Troop housing and operational and maintenance facilities, 
$330,000,” an entirely new item. 

General Carrer. That is for bachelor officers’ quarters for students 
at the Army Language School. 

At the Presidio of Monterey we run a school for teaching officers and 
enlisted men the foreign languages of practically every country in the 
world, due to the fact that we now, with the military advisory groups, 
have to send people practically everywhere. They do not have sufli- 
cient housing there now. It is necessary to double students up, and this 
is the reason for that request. 

General Carrer. That is correct, sir. 

Senator Srennis. That bill has passed the Senate and is on the 
House Calendar now and approved by the committee ; is that correct / 

General Carrer. That’s correct, sir. This is for the conversion of 
the Riding Hall which is an old building at West Point, to an 
academic building, and also conversion of the West Academic Build- 
ing to cadet barracks, 

We have had authorization for some time for the design for conver- 
sion of the Riding Hall into an academic building. We have worked 
on this project in great detail because it is very expensive, and it was 
felt that it might be possible to build a new building cheaper. 

We have developed, due to the designs and plans, the fact that it 
cannot be done. It would cost us over $10 million to build a new build- 
ing, plus the fact that the land up there for new buildings is very, 
very limited. 

This first project for conversion would be completed before we 
could start the conversion of academic building to barracks. We do 
require the authorization for it, however, because, of course, if we 
convert one and are not authorized to do the other, it would hamper 
our plans. 

Senator Srennis. Mr. Chairman, I think this ought to be pushed 
with all possible dispatch. They are way behind there for this needed 
improvement and cramped in for space, nowhere to expand, so this 
old riding academy building there, which is very spacious, they pro- 
pose to convert it into a new modern building. It is merely utilizing 
the space. 

Senator Casr. What has the Riding Hall been used for in recent 
years? 

General Carter. Well, I learned to ride in it. 

Senator Case. Next is Fort Ord, Calif.: “Troop housing and opera- 
tional and maintenance facilities, $774,000,” a new request, altogether. 
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General Carrer. You will notice there, sir, at Fort Ord, which is 6 
miles northeast of Monterey, Calif., it is a replacement training center, 
we have a request for an engineer field maintenance shop and hard 
stand, $362,000 and $82,000, and bachelor officers’ quarters for $330,000. 

The maintenance shop is required to maintain the heavy engineer 
equipment, not only for Fort Ord, but for that entire area, The de- 
tails of that project are shown on page 189. ' 

Senator Case. Next project, which I understand was inserted at 
the House, was Camp Cooke, Calif., “United States disciplinary bar- 
racks, troop housing, $923,000.” 

General Carver. No, sir. That was not inserted in the House. That 
was in our basic—— 

Senator Case. It doesn’t show in the committee print. 

General Carrer. USDB barracks, Sixth Army Area, United States 
disciplinary barracks, it is line 11, page 10. That is a barracks for the 
guards for the prisoners at the United States Disciplinary Barracks, 
Lompac, Calif. wn 

The prisoners are in a permanent building. In fact, a very fine 
prison, and the guards are in old CCC buildings outside of the wall. 

This enlisted man’s barracks was one of those which were in the 
$158 million program at the time we rescreened it in February and 
submitted it to the Secretary of Defense. It is one of the highest 
priority items we have in the program. 


MILITARY ACADEMY 


Senator Casr. The next item, Military Academy, United States 
Military Academy, New York: “Troop housing and training facili- 
ties, $9,950,000.” 

Senator Srennis. I assume that reduction is due to the bill which 
we handled separately for time’s sake. 

Senator Srennis. Automobiles are stored there now. I was in 
there. 

General Carrer. Now it is a parking lot. The floor has been paved 
and people park in there during the winter, and they do have, I believe, 
some vehicles stored in there. It is a tremendous building. It is 
completely open inside. 

Of course, this means putting in floors and partitions and all that 
sort of thing in the old building. 

Senator Casr. Does it have a vaulted roof ? 

General Carrer. Yes, sir. 

Senator Cas. Without any posts? 

General Carrer. That’s right, sir. It has an arch roof, clear span. 
It is a 140-foot span. I don’t know what it cost to build originally, 
but you couldn’t build it for $15 million today. 

Senator Casr. What does West Point now have for indoor 
gymnasium ? 

General Carter. They have a new gymnasium building. In fact, 
they have two gymnasiums which are back up near the cadet barracks. 

Senator Casr. The building space may be a problem, but my ob 
servation has been that remodeling of buildings like that is always 
expensive, and frequently costs more than you anticipate. And a 
building with a roof like that, where conversion of a high ceiling is 
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one of the requirements—I know of one case where the post was cor 
verted into Veterans’ Administration Hospital. A riding hall was 
converted or just used for indoor athletics. 

They put in 4 softball fields, a couple of tennis courts and several] 
things hke that all under cover, which was ideal for the veterans 
hospital for patients. 

I am not suggesting you have that need for it, but if you have a 
high ceiling buile ling up there, it would almost be cheaper if the class 
rooms could be provided by a $10 million building, and it raises the 
question as to whether or not it is exactly practical to spend $8,500,000 
to convert this, if there is any use for a high ceiling building up there 

General Carrer. There is none, sir. They have sufficient gym 
nasium space, and we can’t afford to let this building and the space 
that it occupies to be used simply for a playing field. 

Senator Case. It is a million and a half dollars if you stay within 
your estimates of remodeling, is that it ? 

General Carrer. It is more than that, sir. We will be using this 
particular building at the cost of about a million and a half less than 
it would cost us to build a new one. We would still, of course, have 
the old one, and it would still be used for parking automobiles. It is 
avery e xpensive g garage, 

Senator Srennis. Mr. Chairman, you get the definite i impression 
have you looked at it yourself i in any of your visits there ? 

Senator Casr. No; I haven’t been to West Point for quite some time. 

Senator Srennis. Well, you see it there, and see the space that it 
is occupying and the cramped quarters throughout the entire campus, 
and then see the need for classrooms, and when you understand that, 
you would immediately like to get that old building out of the w ay 
and put up a modern buil ling. 

But it being there, and the space is what you need, why, you would 
have to do the best you could to convert the old one. It should have 
been pushed before now, I think. 

General Carrer. It has been delayed because of the complete de- 
tailed study which was re es to first draw the plans for * to utilize 
it, and to investigate whether or not we could do it cheaper another 
way. 

Senator Case. This is related to the next item at West Point, the 
conversion of the West Academic Building at a cost of a million and a 
half. What would it cost to build outright a cadet barracks with 306 


spaces ¢ 


General Carrer. In the type construction which we would have to 
build at West Point, because we would have to go into granite-faced 
buildings, and the space available up there, we couldn't build a build- 
ing there—have you got that? 

Mr. Fosrrr. I would say it would be about a million. One million, 
three, if we had the space, not counting utilities. 

General Carrer. You are off on that. 

Senator Casr. If it only cost a million three, you had better build a 
new one. 

General Carrer. We will have to tear this one down to build a new 
one, because there isn’t any space. The biggest cost at West Point, 
when you go into building, is that you have to blast a hill out of granite 
to provide space. 
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As you know, the corps of cadets, the plain is the omip flat. space 
there, and that is entirely taken up by training areas, bw ildings that 

ive already been built and the various military exercises which they 
have to have, 

Senator Casr. But let’s get the record straight here. Your assistant 
said it would cost $1,300,000, 

General Carrer. I don’t agree with his estimate, I think it would 
cost nearer $5 million to build a barracks there. We have several 
engineers back here. Colonel Finley, have you got any figures on that ? 

Colonel Fin.ey. I would concur with Gener: al Carter’s estimate. It 
would be much closer to $5 million to build a building consistent with 
the exterior treatment that is typical of the area. 

This space of the proposed project in cost per square foot, is only 
listed as $12.05, which is certainly a bargain to get that complete 
conversion. 

General Carrer. Now that we have the figures we pulled out of the 
air, we find the report here from the Milit: uy Academy, that they 
have a previous estimate for new construction of equal capacity for the 
( adel sae racks of $3,040,000. 

Senator Casr. We have 3 estimates now, $1,300,000, 1 estimate of 
$3,040,000, 1 estimate of $5 million by you, which is concurred in by 
Colonel Finley. 

General Carrer. We have 2 guesses and 1 estimate. The estimate— 
and I will read this from the justification submitted by the Academy : 

The minimum estimated cost of $1,500,000 compared with the previously esti- 
mated cost of $3,040,000 for new construction of equal capacity resulting in an 
estimated saving of $1,540,000. 

Senator Case. That makes a better record than to say that we could 
build a building for $1,300,000 but we could remodel one for $1,500,000. 

Mr. Fosrrr. Mine was just a blind guess. 

Senator Stennis. There is no question about the need for that bar 
racks space that this building will provide, 

I don’t believe in any softness, myself, but in comparison there as 
to what those cadets have to live in and what many of the airmen 
and many soldiers in other places at military installations have, it is 
very unfavorable. 

Those cadets don’t have rudimentary facilities that ordinarily go 
with modern living. 

In addition to that, their studies are bound to be affected by there 
being so many of them in one room. I was walking around on that 
campus, I remember, when war was threatened throughout the world, 
especially in Indochina. We have three members of the Joint Chiefs 
of Staff Minis the President of the United States, several top men, all 
educated at our Military Academy, and my impression is we have 
neglected West Point. 

Senator Durr. It would look very much that way. 


ARMED FORCES SPECIAL WEAPONS PROJECT 


Senator Casr. The next project is the special weapons project at 
various installations. Will that special weapons project stay in there? 

General Carrer. Yes, sir, that will stay in there. 

Senator Case. And the item inserted by the House in modification, 
does that stay, various installations, community facilities, mainte- 
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nance facilities, hquid storage facilities and utilities, $2,080,000, that 
covers it ? 

General Carter. That covers it; yes, sir. 

Senator Case. That is the project you discussed with me the other 
day? 

General Carter. No, sir, this is not. 

(Discussion off the record. ) 


OvutsipeE CONTINENTAL UNITED STATES 
ALASKAN AREA 


Senator Case. Outside continental United States, Alaska area, 
Kielson Air Force Base, Alaska, tactical facilities, $800,000. That is 
for what ? 

Senator Srennis. Where is that located ? 

Mr. Foster. That is on page 234. 

General Carrer. Pages 234 and 235 in the justification book show 
the item for Eielson tactical facilities. 

The project consists of construction of facilities for housing anti- 
aircraft units and gun positions for antiaircraft artillery. Included 
in this project is the modification of existing sites to accommodate 
larger guns than the sites were originally designed for. It is required 
to provide adequate antiaircraft defense of the Eielson Base. 

Senator Case. Kenai, Alaska: operational and maintenance facili- 
ties and family housing, $1,674,000. 

General Carter. Kenai, Alaska, is an isolated station in Alaska, 
and the 2 items there, 58 family quarters, $1,652,000, and motor pool 
facilities for $22,000. 

The detail of the family quarters is shown on page 237. They pro- 
vide eight 1-bedroom quarters, thirty-two 2-bedroom, eight 3-bed- 
room, and eight 4-bedroom, with 2 duplex units, 4 bedrooms e¢ ach, at 
1,250 square feet. 

You will notice the costs there appear to be rather high. These are 
designs which are more or less standard designs for the climate. The 
cost, the high cost, is due to the isolation of the station. 

Senator Srennis. What is the unit cost as compared to ours here? 
How many times as much ? 

General Carter. Well, about 1.6 or 1.7 times the cost in the States. 

Senator Casg. The 3-bedroom units are $27,000. That is consistent 
with the limitation which was put on the Alaska construction a few 
years ago, isn’t it, $27,000, wasn’t it ? 

' Mr. Fosrrr. That was the average, Mr. Chairman. The maximum 
was $35.000. 

Senator Stennis. That is up in the country where a haircut costs $3. 

General Carrer. That is right, sir. 

Senator Case. The next, Ladd Air Force Base, Alaska: troop hous- 
ing and tactical facilities, $2,821,000. 

General Carter. That is for tactical facilities, the details of which 
are shown on page 240, to provide for the same thing that we had at 
Eilson, to change the anti-aircraft defenses ther re so that we can use 
more modern weapons and two enlisted men’s barracks, with mess. 
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000, that Phese are required for the men that are there now, as well as for the 
long-range program. The men are living in an old contractor’s camp 
nd are in very unsatisfactory condition. 
the other Senator Stennis. Senator Case, this was where we saw the dog 
eanms, 

Senator Casr. No, that was above there. 

Senator Stennis. But this is Fairbanks, and this is the air base at 
I’airbanks. 

Senator Case. Yes, we went out from there. The dogs were at that 
special training station out from Fairbanks. The Senator from Mis- 
sissippi insisted that his picture should be taken with some huskies up 
there. 

Senator Srennts. I thought the Senator from South Dakota would 
drive them around some, but he didn’t do it. 

Senator Case. They knew their master’s voice and didn’t respond 
to someone else’s. 

Senator Stennis. This is Ladd. I remember this. This is an Army 
rea Air Force base; is that right ¢ 

General Carter. That is right, sir. 

Well, the Army has certain facilities there and has the responsibility 
for protection, and the Army and the Air Force fund their own items. 

Senator Case. The proposal for barracks here, will that result in 
giving them some fireproof barracks ? 

General Carter. Yes, sir. These will be permanent barracks. 


aQ area, 
That is 


k show 


g anti- 
cluded 
nodate 
quired 





facili- Senator Case. In areas of that type, a fireproof structure has even 
ae nore urgency than other places, I think, because of the greater chance 
: peal of fire from one source or another, and the difficulty of combating fire 
na climate where the water hoses freeze. 
; When we were up there last August, there was some difference of 
eo opinion between the engineers as to whether or not reinforced con- 
ne rete or concrete block would be most economical and most advisable. 
am, Ot Have you developed any special experience figures on that 
General Carrer. Do you have any information on that, Colonel 
~ are Finley ¢ 
lhe Colonel Frnury. The concrete block structures which have been 
uilt in Alaska have not demonstrated any deficiencies. 
ere f The district, all the field officers of the Corps, have the authority, 
and undertake in each case the decision as to whether or not they can 
ates. get the better structure for a small amount of money. To do that, they 
tent ordinarily take alternate type. An alternate would be block and mono- 
few lithic concrete structure. 
Senator Casr. The big building down at Whittier, Alaska—— 
tum Colonel Fin.tey. That is concrete panel. 
pe Senator Case. I think it might be interesting asa part of the record 
Po. if you would give us a little memorandum on the experience with 
concrete blocks there in that climate. There was some suggestion 
us- that they were watching these concrete block to determine whether 
or not cracks would follow the masonry lines. 
ich Colonel Fintey. Yes, sir. There have been occasions where there 
at has been difficulty with the cracking of blocks. There have been a 
ase number of studies which we have undertaken with the Bureau of 


Standards to—— 
General Carrer. The Chairman wants something pertaining to 
Alaska specifically. 
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We will furnish a memorandum, sir, for the record. ae 
(The information requested was subsequently furnished and is “(eh 
placed in the record at this point :) el] wil 
DEPARTMENT OF THE ARMY, Sen 
OFFICE OF THE CHIEF ENGINEERS, 
Washington, June 3, 1954 The 
Hon. FRANCIS CASE, jon tat 
Chairman, Subcommittee on Real Estate and Vilitary Construction, nk. 
Committee on Armed Services, United States Senate. equir 
Dear SENATOR CASE: In connection with the hearing of June 2, you questioned Wi 
me as to whether concrete masonry units were utilized for construction of Ge 
exterior walls at Whittier, Alaska, and whether concrete masonry walls had : 
been found satisfactory under climatic conditions existing in Alaska. ind t 
This is to confirm my statement that concrete masonry unit wall construction tank 
was used on exterior walls between exposed concrete spandrel beams and exposed Se 
concrete columns on the composite building. There has as yet been no indication : 
that this construction for exterior walls in Alaska is not adequate and sati nre | 
factory for the climatic conditions existing at Whittier, Alaska. ow 
In general, the concrete masonry unit construction for exterior walls in Alaska (it 
has proven quite satisfactory with no evidence of its being unable to successfull) eXIsI 
resist the climatic conditions existing there. The most serious condition is ’ 
believed to exist at Whittier with its extremely high rainfall and attendant ae 
high wind velocity which would tend to force moisture and rain through masonry tat 


units and joints. As stated above, there has yet been no evidence that the 
construction as provided at Whittier will not successfully withstand this condi 


tion. Concrete block construction has been completed and has withstood vic 
Alaskan weather at a number of large warehouses at Fort Richardson for 1 , 
Sa he 
approximately 3 years with very satisfactory results tie 
A minor amount of cracking has occurred in 1 or 2 buildings which is believed tan 
to be the result of foundation settlements _ 
With these exceptions, it is our considered opinion that concrete masonry tall 
unit exterior wall construction is satisfactory and adequate for conditions as re 
they exist in stations and bases of the Army and Air Force in Alaska , 
Sincerely yours, ( 
G. A, FINLEY, 
Colonel, Corps ef Engineer 
issistant for Planning, Enginecrina and Contracts. Military Conatructior 
Senator Casre. The next item. “Whittier. Alaska: Operational and t W 
maintenance facilities, $541,000.” That building was supposed to be 
the last word. 
Senator Stennis. What page is that justification ? 
General Carrer. It is 245, sir. This is an item for fire protection, 
the first item is an item for fire protection, and the second item, 246, is +} 
for petroleum oil and lubricant line. Details are shown on those two 
pages. 
Senator Case. Is this exclusively for the POL area? 
General Carrer. Yes, sir. * 


Senator Case. What kind of a dock is going in there to replace the 
one that went out by fire? 

General Carter. We have already put ina De Long pier, two 
docks which are made out of steel. They are actually barges, wit! 
quayside. That isasan operat ion a temporary measure. 

We have desiged and have actually advertised for bids for a per- 
mament dock which will be a quayside type dock to go into an area 
immediately east of the place that the dock burned. We put the tem- 
porary dock in the same place that the dock burned. We will not have 
the number of berths. We will have two berths only on this permanent 


dock. 
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Senator Casr. Is this permanent dock going to be fireresistant, at 
“do and jx east ? 

General Carrer. It will be made out of masonry. It is actually a 

I] with, as I say, a quayside dock. It will not be on creosoted piles. 


ERS Senator Case. I note that in the justification these sentences appear: 
ty £I94 The only existing fire protection consists of a fire truck mounting a 1,400-gal 
tes tank and located at the central fire station approximately 2 miles from this 
, K This fire protection system is not sufficient to provide complete rotection 
I ] | | 
quired by dual safety regulations 
estions . : . 
‘uction ; Would you know what the deficiency is ¢ 
Walls had General Carrer. Yes, sir. The deficiency is the distance involved 


| the fact you see, in order to run a waterline for protection for a 
Istructio : . . . ° 
! : , k farm, you have to use chemical hire protection, 


ndi@aric., Senator Casz. Well, do you understand that that sentence “This 
ind sati re protection system” refers to the one that is 2 miles away, or the 
ew one / 
paar ey General Carrer. It refers to the one that is 2 miles away. The only 
lition xisting fire protection, that is, what is there now, consists of a fire 
ttendant ruck mounting a 1.400-gallon tank and located at the central fire 
masonry tation 2 miles from this tank farm. 
Say lg This fire protection system, meaning the tank, the truck, is not 
ithstoo. ficient to provide complete protection. The new system will pro 
Ison fo vide a line with a house where you can keep the foam warm, so that if 
ili vere is a fire, there Is ani automatic system which discharges over the 
we tank and covers it with foam. 
oni< Senator Case. It costs enough to get gasoline up there. We cer- 
ions a nly ought to not let 1t burn up after we vet it there. 
i Senator Durr. Are these above or under ground, these tanks? 
General Carrer. They are above ground. 
senator Dr FF, They are ¢ 
General Carrer. Yes. 
| ar d Senator STENNIS. Senator Duff, this 1s way up there down in be 
to be hhin oe mountains, They don’t see the sun there for how many 
onths ¢ 
General Carter. I would judge about 6. 
pais Senator Case. We were there the day it came out last year. 
1G. Senator Srennis. You see it well about 2 months of the year, I 
- two think. 


General Carrer. That is might. 

Senator Case. 270 inches of snow ina vear there. 

Senator Durr. Wouldn't a detonation in and around those tanks 
the : vive them all the business ¢ 

General Carrer. Yes, sir, it would be very disastrous. 
two Senator Stennis. How many inches of snow did you say? 
vit Senator Casr. Wasn't it 270 inches of snow? 

General Carter. And that doesn’t include the rain. When it is 


not snowing, it’s raining. 


C1 . . . 

rea Senator Durr. We could use some of that down here for about 2 
mM- weeks, 

1Ve FAR EASTERN COMMAND 

ent 


Senator Case. The next is “Far East Command Area, Okinawa 
community: Troop supporting and medical facilities, troop and fam 
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ily housing, including set of one-family housing, operational 
maintenance and administrative area and utilities, $5,917,000.” 

What is the page number for that justification ? 

General Carrer. Pages 248 and 249. You will note this is one of 
the few places where the Army has had advance authorization, and this 
page was prepared showing the first column giving prior unused 
authorization which had never been funded, the proposed new autho 
ization which is before this committee, and the total, $5,917,000, is 
in the second column. 

The third column is the proposed appropriation as we will use this 
same page before the Appropriations Committee. 

So the items before the committee are: extension of utilities, $430, 
000; family quarters for 1 set of quarters for the deputy commande: 
or the commander in Okinaw: a, $382,000; 106 officer, noncommissioned 
officer and civilian family quarters, $1,359,000; a telephone building 
at Sukaran, $88,000 ; and access roads, $300,000; a dispensary, $81,000 ; 

enlisted men’s barracks, $1,268,000; and extension of utilities, 
£902,000. 


On page 249 there is a maintenance shop, $10,000; NCO open mess, 


$272,000. 

Wait a minute. The maintenance shop is $272,000, the NCO open 
mess is $203,000. The base communications system, $926,000; ex 
tension of utilities to go with those preceding items, $123,000; com- 
missary, $57,000 additional to the $118,000 previous authorization: 
a security office building, $15,000; the Army communications fire 
reporting system, $200,000, and swimming pool and _ bathhouse, 
$351,000. 

The details of those projects are shown on the succeeding pages. 
We will be glad to discuss any of them with you. 

Senator Case. Look for a moment at the access road item. Are 
roads there let by contract or is any construction accomplished by the 
Army engineers of that type? 

General Carrer. All of the work on Okinawa is done by the engi- 
neering or the Okinawan command. 

Originally when we first started construction on Okinawa, the Chief 
of Engineers set up a district engineer office in Okinawa, got the con- 
struction under way, and after it was a going concern, transferred 
that office to the engineer of the Ryukyu Command, and all of this 
construction is done by that command. The contractors are Japanese 
contractors almost entirely. 

Senator Casr. I recall in 1945, when I was there, that we were told 
that the Seabees had built more roads in 6 months than the Japanese 
had built in 50 years of occupation, and they were building some 
pretty good roads, which makes me wonder if work of this type, like 
building the roads, might not be done with engineer battalions. 

Senator Stennis. What did they give as to the mileage? Did the 
general give the mileage on that $300,000 ? 

General Carrer. It is 3 miles of road, 22 feet wide. It is on page 
256. 

Senator Stennis. You mean 3 miles, $300,000 ? 

General Carrer. That is right, sir. 

Construction of the road will require considerable earth fill in the 
southern section and special riprap for protection on the bank. The 
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road is required to provide more direct access to various facilities in 
the service area and serve as a bypass for traffic from Route 1 directly 
to the storage area and the shops, eliminating heavy traffic through 
the administrative area depot. 

Existing temporary road was constructed by the Japanese during 
the invasion. Hiv rains and typhoons have caused considerable 
damage to this road. The maintenance has been about $2,000 per 
mile per year. 

Senator Casr. What kind of a leasehold do we have on Okinawa 
at this time? 

General Carrer. We have a mandate, I believe, in the United Na- 
tions for continued occupation of Okinawa, and as far as all of our 
plans are concerned for defense of the Far East, I think we will be 
there for some time. 

All our construction on Okinawa is permanent, and it is set up as 
a permanent base for the long-range peacetime Army. It is a part 
of the defense chain, Japan, Okinawa, the Philippines, Formosa. 

Senator Case. The reason for the question is that the figures indi- 
cate we have got a pretty substantial investment in dollars there 
already, and this proposes another large addition to it. 

I was wondering about the security of the position of the perma- 
nence of the items we put in. 

General Carrer. It 1s the plan, as we have been given to understand 
from all of the negotiations pertaining to Okinawa, the United States 
is in Okinawa to stay. The actual total cost for Okinawa for the 
Army— 

Senator Case. 236 million. 

General Carrer. The total requirement for all the construction 
which will be required there to finish the job and to have everything 
that we need for the Army is around $300 million, 

Senator Case. That includes the 236 already invested ¢ 

General Carrer. Yes, sir. 

Senator Casr. And the 48 million of contract awards ¢ 

General Carrer. Yes, sir. 

Senator Srennis. You already have 226? 

Senator Case. 256. 

General Carrer. And actually you will notice this $48 million, 
that has already been awarded. We have everything under contract. 
We have practically everything under contract in Okinawa that we 
have funds for at the present time. 

Senator Case. Are there further questions on Okinawa ? 

Senator Srennis. Is that naval? Is there any naval installation 
there, and does it perform any duties in connection with the Navy? 

General Carrer. We support what Navy is there. I don’t know 
just how much they have. 

We also provide the administrative support for the Air Force, al 
though the Air Force does have a construction program on Okinawa. 

Senator Stennis. Are you giving figures just for the Army? 

General Carrer. Just for the Army, yes, sir. 

Senator Casge. Do you get competitive bidding from Japanese con- 
tractors on work in Okinawa? 

General Carrer. Yes, sir, and it is pretty good bidding. As a 
matter of fact, that is one of our problems, is to keep the pipeline of 











104 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


construction fairly well full in Okinawa, so that those contractors 
won't have to demobolize and go back to Japan. 

They can’t afford to stay there unless they have got work to do. 

We also have a sizable investment in Government quarries that we 
operate, to furnish them rock, and that sort of thing, and we get very 
good bids. In fact, the cost on Okinawa has gone down steadily over 
the past few years. 

Senator Case. Do you have some illustrative figures with you? 
Supposing you supply the clerk for the record a statement showing 
all contracts let in the last year, giving first your own estimates and 
then the bid that was awarded. 

General Carter. We will have to get that information from Oki 
nawa, sir. I do not have it in Washington. 

Senator Case. I think it would be of considerable interest to the 
committee and to the Senate. If the figures will support what you 
have said, that you get compet itive bids, that bids are going down, 
that should be reflected in the figures, and I am sure it would be of 
interest to the Senate if we have that as part of the record. 

General Carter. It may take about 2 weeks to get it, because it will 
be voluminous, you see. We can’t get it by electrical means. I will 
get all the information that I can. 

Senator Case. Let’s get something that would be representative, so 
that we can have that in the printed record. 

(See information on Okinawa contained in memorandum from 
General Carter under date June 8 at p. 58.) 

General Carter. Yes, sir. 

Senator Case. And I think the other information, if it takes 2 or 3 
weeks, why, I hope we are through with the bill before then, but the 
committee still would be interested in receiving that. 

General Carter. Yes, sir. 

Senator Case. You can get a few representative figures showing 
estimates, bids, and the awards. 

General Carrer. Yes, sir. 

Senator Stennis. General, is this classified, what you have given 
us here, about Okinawa, how much you have spent there ? 

General Carrer. No, sir: it is not classified. 

(At this point the subcommittee proceeded to take up another 
matter. } 

Senator Case. Were there any further questions on the Okinawa 
item ? 

PACIFIC COMMAND AREA 


If not, the next project, Pacific Command Area, Waiawa radio 
transmission station, Territory of Hawaii: Troop housing and opera- 
tional and maintenance facilities, $221,000. 

General Carrer. That is for one 50-man barracks and a utility 
system which will have to be extended to the barracks to provide the 
barracks for the men who operate this radio station, which is located 
on the slopes of Koolau Mountain Range, and is quite far away from 
the nearest military reservation. It is about 12 miles. 

These men have to stay there all the time. They are living now 
in old temporary huts, and we require them, because ‘this is, of course. 
around-the-clock operation of this radio station. 
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ICELAND COMMAND AREA 


Senator Case. The next item, Iceland Command area, Keflavik, 
Iceland, and vicinity : Troop housing and supporting facilities, family 
housing, operation: al and maintenance facilities, and ammunition and 
closed storage facilities, $5,490,000, a complete ‘ly new authorization 
request, where we have an investment of $576,000, 

General Carrer. That is the total investment prior to the 6 million. 

Now, the 6 million, you will note, has not yet been oblig ated. That 
has been due to the discussions between the Iceland Government and 
ourselves. The Air Force is actually handling ihe construction in 
Iceland. They monitor the whole thing, although i is done by the 
Corps of Engineers, This is the Army's portion of certain of the 
construction. It is mainly involved in the antiaircraft facilities to 
defend the Keflavik Air Force Base. 

If you will note, on page 285, in the book, all of these items are 
for the antiaircraft defense, except the item for family quarters. 
It is at the bottom of page 285, 40 officer family quarters, at 1,080 
square feet, and extension of utilities 7 the family quarters. These 
estimates were made | Vv the Chief « EK ngineers, ‘bas ed on the best 
information that he has available. 

Senator Cast. How do you accomplish the work in Keflavik ¢ 

General Carrer. It is done under agreement with the Icelandic 
Government. There is an American prime contractor. The agree- 
ment is actually under discussion now. It has just about been 
concluded. 

He uses some Icelandic Jabor and uses other labor which is im 
ported. Iceland is one place where they are not trying to get con 
struction in by workers from America. They are very proud of their 
own culture. They want to keep this construction at a slow rate so 
that they won’t upset their economy, and the problems there, of course, 
are very difficult. 

gut the construction is done under contract, advertised and nego 
tiated both. with usually an American prime contractor, and in some 
cases, | believe, a joint venture, American and Icelandic contractors 
together. 

Senator Case. What type of construction do you use for barracks, 
for example, there ? 

General Carrer. These particular ones are different. Some of these 
you will notice on page 287 are for isolated places; 24 20 feet by 60 
feet Armco—— 

Senator Case. What is an Armco hut / 

General Carrer. It is of steel, amounts to a quonset type hut, steel 
building, at 24 different battery sites. We have to have these men, 
of course, housed right at the guns. Now, the general type of con- 
struction, however, in Iceland is more or less permanent, due to the 
climate. 

Senator Case. How long do these Armco steel structures stand in 
this climate ? 

General Carrer. They will last at least 5 to 7 years. Here is a pic 
ture of one. It is a steel prefabricated building. I was mistaken. 
lt is not like a quonset. That is the tvpe. It is a better building than 

quonset, 
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Senator Case. Do you run a concrete slab floor? 

General Carter. I do not know. Colonel Finley? 

Colonel Fryuey. I believe the answer to that question is “Yes,” 
sir. 

Senator Case. Can you get local aggregate there? 

General Carrer. Yes, sir. 

Colonel Finuey. Yes, sir. 

General Carrer. I am sure we must, because we can’t possibly im- 
port it. And some of the family housing, I know, will have concrete 
floor slabs, and there is no question about it, you get local aggregate. 

Senator Case. I notice at another point the access roads are to be 
gravel surfaced. 

General Carrer. That is for saving in cost. Those roads you see, 
will not be used very frequently. 

Senator Case. That means local gravel? 

General Carrer. Local gravel, yes, sir. 

Senator Casr. That is one of the places the committee has not 
visited. The Chair is willing to accept any time a suggestion by any 
member of the committee that he will volunteer as a special subcom- 
mittee to make an inspection there. 

General Carrer. It is a very interesting place, and the climate is 
not so bad as you might think it is, at certain times of the year. 

Of course, the Army program in Iceland is minor compared to the 
Air Force program. It is a very large program. 

Senator Casr. Colonel Finley, do the Army engineers supervise the 
construction for both the Air Force and the Army there? 

Colonel Fintry. Yes, sir. 

General Carrer. Yes, sir; they do. 

Senator Case. You have one district engineer ? 

Colonel Fintey. Yes, sir. 

Senator Case. Are there further questions on Keflavik? 

If not, the next is section 102: 

The Secretary of the Army is hereby authorized to establish or develop classi- 
fied military installations and facilities by the acquisition of land and the con- 
struction, conversion, installation, or equipment of temporary or permanent 
public works, including buildings, facilities, appurtenances, and utilities, in a 
total amount of $85 million. 

The committee members, if they want testimony on that, I suppose 
it should be off the record. 

You might make a general statement on that. 

General Carrer. The print shows $85 million. That should be 
$87,700,000. That takes in that $2,700,000 I discussed with you 
yesterday. 

This, on the record, is largely for provision of the guided-missile 
defense of the United States, which the committee is very familiar 
with, and carries that program on. 

Senator Case. That, of course, will come before the committee when 
you come to individual projects on clearance. 

General Carrer. Only when the real estate is involved where it is 
over $25,000. Generally speaking, each defense area will come before 
the subcommittee prior to real-estate acquisition. 

Of course, when the construction is on Government-owned land or 
it is under $25,000—and unfortunately most of this is not, because it 
s very expensive land—it does come back before the subcommittee. 
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Senator Case. Do you want to ask any questions in executive ses- 
sion on those classified projects? 

Senator Durr. No. 1 think that item has been pretty well covered. 

Senator Stennis. Just a few general questions like this. 

Is this the estimate to run you for a year, or what do you put this 
lown on ¢ 

General Carter. This will complete the scheduled stationing. 

Senator Stennis. That was my next question. This does complete 
the schedule, this total cost now of construction for all that is 
scheduled ¢ 

General Carrer. That is right, sir, for the number of battalions 
which we consider at the present moment will be available. I never 
like to go on record and say that we are not going to ask you for more. 

Senator Stennis. I understand that. 

General Carrer. Because if we increase the number of battalions, 
there is some change in the system of defense, we may have to. 

Senator Stennis. Of course. 

General Carrer. Now, we have one item, sir, in connection with the 
imendment which was added in the House in connection with the 
Gleason works transfer, and it was submitted as Senate 3260, and the 
Secretary of Defense reported its favorable consideration, requested 
its favorable consideration, in letter of May 8. 

The House added it as section 104 to the bill. Actually this item 
has been approved by the subcommittee previously as a real-estate 
action. 

However, the House committee, in considering it for approval, felt 
that it should be authorized by law, rather than by committee action. 

It authorizes the Secretary of the Army under such terms and 
conditions as he may determine to be in the public interest, to convey 
to the Gleason Works, a New York corporation, lands and buildings 
comprising the Rochester Ground Forces Equipment Depot No. 1, 
located at 1044 University Avenue, Rochester, N. Y., in exchange for 
land in the Rochester, N. Y., area, together with a suitable building 
and other improvements thereon to be constructed by the Gleason 
works in accordance with plans approved by the Army, for the Army 
to use as a new depot facility, with the exchange of money to the 
Army in the amount by which the fair market value of the p pate 
so conveyed exceeds the market value of the land with the aon he ling 
accepted in exchange. 

As I say, this was presented by Mr. Knott previously to this com- 
mittee, and was approved. 

We request that it be added as an amendment to the bill now under 
consideration. 

Senator Cass. Are there any questions on the item? 

Senator Stennis. Mr. Chairman, before we break up here, this 
finishes the Army; is that right? 


Tirte [V—Anaska CoMMUNICATIONS SYSTEM 


General Carrer. We have one further thing, the Alaska Communi- 
cations System. 

Senator Case. On page 71, title 4, section 401: 

“The Secretary of the Army is authorized to establish or develop 
installations and facilities of the Alaska Communications System by 
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the construction, conversion, rehabilitation, or installation of perma 
nent or temporary public works in respect of the following projects, 
which include site preparation, appurtenances, and related utiliti: 
and equipment : 

“Adak station, Alaska: Operational facilities (including troo) 
housing), $70,000.” 

General Carter? 

General Carrer. Colonel Cleaves is here from the Office of Chief 
Signal Officer, who will discuss these items. 

Senator Case. There are four items here altogether. 

Colonel CLeaves. Yes, sir; four items altogether. 

The Adak station, for $70,000. That is combined quarters and 
operational building. 

The Bethel station. There is an operations building, powerhouse. 
| NCO quarters, 1 bachelor quarters for 4 enlisted men, and asso 
ciated utilities, for a total of $185,000. 

At Cordova: Operations building, that is a receiver building, for 
$2,000, a combined power and transmitter building for $18,600, utili 
ties, for a total of $5,000; total for the station, $25,600. 

At Kotzebue: Operations building, for $72,000, a powerhouse, for 
$13,000, 1 NCO quarters, that is family, at $37,000, bachelor quarters 
for 4 bachelor enlisted men, $34,000, associated utilities, $26,600; total 
for that station, $182,000. 

A total overall for the four, $462,600, sir. 

Senator Casr. Colonel, are all of these four stations essential units 
in the communications system ¢ 

Colonel Cieaves. They are indispensable; yes, sir. They serve the 
surrounding communities. 

At Adak, that is an ionospheric station where ionospheric readings 
are taken 24 hours a day to get the state of the upper atmosphere to 
predict transmitting conditions and whether or not we will get our 
communications through. 

The other stations are associated with Alaskan villages where we 
perform not only the military but the commercial function with which 
we are charged. 

Senator Case. That is true, but they would be essential, in case of a 
warning system, these would be in the operation of a warning system / 

Colonel Curaves. As a long lines feature, they serve their part: 
ves, Sir. 

* Senator Case. Are there further questions ¢ 

If not, thank you very much, Colonel Cleaves. 

Colonel CLeaves. Thank you very much, sir. 

Senator Case. Title 5, section 501, General Carter says: 

The Secretaries of the Army, Navy, and Air Force are respectively authorized 
to proceed with the establishment or development of military and naval installa 
tions and facilities as authorized by titles 1, IL, III, and IV of this act, without 
regard to the provisions of sections 1136, 3648, and 3734, as respectively 
amended, of the Revised Statutes and prior to approval of title to underlying 
land, as provided by section 355, as amended, of the Revised Statutes. 

Will you state what those waivers do / 

General Carrer. I will have to provide that for the record, sir. 

Senator Case. The committee would be pleased to receive a state- 
ment for the record from the Army on that. 

General Carrer. All right, sir. 
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Senator Casr. The clerk suggests that in view of the fact that there 
ire some other general provisions, we will ask the Defense Department 
ysend are present: itive from the De ‘partment to answer any questions, 
nd also to make direct statements as to the meaning of those provi 


sions as proposed. 


Is there anything further of the Army at this time / 
Pee ern Carrer. The only thing remaining, of course, is the dis- 
ssion which I understand you wanted to have Friday on the Point 

\ux-Pins, Mississippi- Als ibama fac ility. 

Senator Srennis. Yes: I wanted to mention that. 

(general Carrer. That was not discussed, Mr. Stennis. 

Senator Srennis. You omitted it altogether yesterday ; did you? 
General Carrer. Not quite, sir. I stated the Army’s position is 
iat we wanted it in that vicinity. 

The exact. location, | mean the pinpointed location, may or may not 
e subject to change, depending on the cost. 

We would like it authorized, of course, not to exceed this fund, 


this amount, which I believe is twenty-six-million-some odd, and the 
detailed studies and surveys of relative costs will have to be made over 


period of several weeks or even months, to come up with the final 
inswer. There is some question, I understand, about the channel 
location and other things. 

Senator STENNIS. Yes. 

Mr. Chairman, this is a matter that I had mentioned to you a week 
ivo. I am interested in the project being before this committee, 
issuming that you need the facility: I am interested in the channel 
being done in such a way as to tie it in with the economy of that area. 

It can be located in Mississippi or Alabama. It doesn’t particu 
larly make any difference to me about that. 

General Carrer. It is right on the border. 

Senator Srennis. That is not the controversy. What I want the 
committee to consider is, since you are going to spend four or five mil- 
lion dollars for a channel, why, let’s try to build it where it will tie 
n with the economy of that area there and serve tn economy incl 
dental to its primary mission. 

Senator Casr. Where is that page in the justifications ¢ 

General Carrer. It is page 65, sir. 

Senator Stennis. There may be some conflict in the testimony or 
the estimates and so forth, and some data and charts to be presented. 
That is why I asked for a hearing. 

I hope that doesn’t become necessary, but I understood the chair- 
man could not be here Friday. Now, these men are up here, and we 
can have that tomorrow, Mr. Chairman, if you will suggest a time. 

Are you going to be in session tomorrow 4 ? 

Mr. Darven. The full committee meeting was scheduled for to- 
morrow, but I undersand since this meeting started, that there is a 
Republican conference and there is a good possibility that there will 
be no full committee meeting. 

Tomorrow afternoon the committee is scheduled from 3 to 5, as 
of now. 

Senator Srennts. Would the chairman be available then? 

Senator Case. Tomorrow afternoon? I will be, as far as I know. 
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Senator Stennis. Will you not be available Friday? Is that cor- but it 


rect? You had a conference on the lease purchase bill, as I understood that 1 
it. Gen 
Mr. Darpen. I understood that was Friday morning, from 9: 30 to Sen 
10. (rel 
Senator Case. I believe that’s right. Friday morning it was set Do ye 
tor 9:30, and somebody thought we might get through by 10:30, Col 
although I was afraid that might be overly optimistic. sel 
Senator STennis. I can have those parties here for Friday, any in CO} 
time Friday that you wish. work 
General Carrer. I would like to say, Mr. Stennis, as far as our Ge 
position on it is concerned, I think the committee is fully familiar with sel 
the need. We have a mobilization requirement, and we cannot go you ] 
into great detail in discussing it here now. se 
Senator Srennis. I am not talking about the need. I assume the any ¢ 
need. I want to be heard on this channel location, that’s all. Ge 
General Carrer. Yes, sir. The channel location, we have got a re- cost. 
quest in here for authorization of $5,202,000 for the dredging. That 
is the channel, of course. @ 
Senator Case. As I understand Senator Stennis, he wants to specify Sew 
where the channel is going to be located. we 
Senator Stennis. You have got a $26 million project here. the 
General Carrer. That’s right, sir. Phe 
Senator Srennis. I don’t see how you can ask us to just turn it sect 
loose. stall 
General Carrer. No, I didn’t intend to, sir, at all. wh 
Senator Stennis. I want to get before this committee, while these coll 
gentlemen are up here, Mr. Chairman, and any time that suits you of 
and Senator Duff. lea 
Senator Casr. Are they in town? Ar 
Senator Stennis. One of them is already here, yes, but I don’t know — 
that they can be ready this afternoon, because they came expecting to ) 
be ready Friday. 

Senator Case. What about Thursday afternoon ? 4 
Senator Stennis. That would suit me all right, if it suits the Gen- 
eral here. ] 
General Carrer. Yes, sir, 2 o'clock, Thursday afternoon. of 

Senator Case. We will put it on first thing Thursday afternoon. au 
Mr. Darven. The Thursday afternoon meeting is for 3, sir. of 
Senator Case. Three o’clock. I think we will continue to hold our z 
afternoon meetings over there where we are just off the floor, but as 
we can’t meet before 3; is that all right ? w 
Senator Durr. That’s O. K. th 
Senator Case. Thursday afternoon, at 3 o’clock, the first item taken . 
up will be the consideration of this Point-Aux-Pins ammunition ter- e 
minal, with the first part of the testimony being received on the e: 
location. - 
Senator Stennis. Thank you very much. 7 
And let me say to the general that I am not contesting your need t 
for this project at all, and its location. c 
General Carrer. I understand that, sir. 7 
Senator Srennis. There are two points there. If one would favor 
the channel more, why, I might want it in Mississippi for that reason, 
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but it is in an area where it is not going to mean anything to the State 
hat it is in, because it is an obscure spot where it should be. 

General Carrer. That’s right, sir. 

Senator Srennis. But the channel is import int for that area 

General Carrer. I would like to have Colonel Finley’s people here. 
Do you have somebody from Mobile ? 

Colonel Fin.ey. Yes. 

Senator Stennis. He was at my office this morning, and they are 
n conference about it now. The colonel is familiar with it and he is 
working on it. 

General Carrer. Fine. 

Senator Case. Will the channel location have any effect on where 
ou put the wharves or the cost of the wharves! 

Senator Stennis. I think that will be cleared up and it won’t make 
any difference one way or the other as to the cost. 

General Carrer. I don’t think it will. The dredging is the large 
cost. 

BOSTON ARMY BASE (8. 34530) 


Senator Casr. The Chair stated at the outset of this morning’s 
iearing that we would interrupt the items which we were taking in 
the order . which they appear in the print and go to section 103. 
The bill is S. 3430, as incorporated by the House in its bill 1942, as 
section 103. The committee will be pleased to hear Senator Salton- 
stall, the chairman of the Committee on Armed Sorvian, and the one 
who introduced the bill S. 3430 in the Senate. He is here with his 
colleague, Senator Kennedy, who joined with him in the introduction 
of the bill. This is a bill to authorize the Secretary of the Army to 
lease, to the Commonwealth of Massac husetts, portions of the Boston 
{rmy Base in the port of Boston. Without objection, the bill will be 
incor ‘porated i in the record at this point. 

(S. 3430 is as follows:) 


{S. 3430, 88d Cong., 2d sess.] 


\ BILL To authorize the Secretary of the Army to lease, to the Commonwealth of 
Massachusetts, portions of the Boston Army Base in the port of Boston 


Be it enacted by the Senate and House of Representatives of the United States 
of America in Congress assembled, That (a) the Secretary of the Army is 
authorized to lease, without regard » the provisions of section 321 of the Act 
of June 30, 1932 (47 Stat. 412; 40 y . ©. B80Bb), or title VI of the Act of Septein- 
ber 28, 1951 (65 Stat. 365; 40 U. S. > 551-554), to the Commonwealth of Massa- 
chusetts, subject to the provisions cae this Act and upon such terms and conditions 
as he shall determine are in the public interest, with the right to said Common- 
wealth to sublease, the pier comprising a part of the Boston Army Base in 
the port of Boston, and such other property at or portions of said base as the 
Secretary may determine. The lease shall be for a term of twenty-five years, 
with successive options to said Commonwealth to extend the term by one or more 
extensions, none of which shall be for less than five years, the aggregate of such 
extensions not to exceed fifty years, unless terminated or extended as provided 
in section 2 of this Act. The agreement of the Commonwealth of Massachusetts 
to protect, repair, and maintain the premises leased on terms to be negotiated, 
and to pay an annual rental of $1 per year, together with payment of an amount 
to be determined as provided in subsection (b) of this section, shall constitute the 
consideration for any such lease. 

(b) In order to carry out the purpose of this Act, the Secretary of the Army 
shall provide for the repair and rehabilitation of such pier and other facilities to 
be leased hereunder, at an overall cost of not to exceed $11,000,000, but not less 
than 10 per centum of the estimated overall cost of such repair and rehabilitation, 
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as such cost is determined by the Secretary of the Army, shall be paid by the 
Commonwealth of Massachusetts as a condition to the execution and delive 

of such lease. The money so received from the Commonwealth of Massachy 
setts shall be used exclusively for the purpose of such repair and rehabilitatio: 

Sec. 2. (a) Any lease entered into under this Act shall provide (1) that 
during any national emergency declared by the President, or in the event the 
Congress shall Ge-lare a state of war to exist, and the Secretary of the Army 
shall determine that the leased property is useful or necessary for military 
purposes, the United States shall have the right to reenter such property and use 
the same for such period of time as shall be determined by the Secretary of the 
Army to be necessary in the interests of national security; (2) that upon an 
such reentry, and at the option of the Commonwealth of Massachusetts, the leas: 
shall be terminated, or the term thereof extended for such period of time as 
the United States may be in possession following any such reentry; and (3) 
that in the event the lease is terminated, the Commonwealth of Massachusetts 
shall be appropriately compensated for the cost of repairing and rehabilitating 
the leased property, as provided in subsection (b) of the first section of this Act 
and for the cost of capital items provided by it 

(b) Any such lease shall also provide for termination by the Secretary of the 
Army in the event of a breach of the terms or conditions of the lease. 

Sec. 3. In the event that a lease is entered into under this Act, the Department 
of the Army, or any other department or agency of the United States, which 
prior to the entering into such lease, was furnishing necessary utilities or sery 
ices to the leased property, may, upon the request of the lessee, continue to pro 
vide such utilities or services. Any such utilities or services so furnished shall 
he paid for by the lessee at a rate to be determined by the supplying agency 
Such rate shall be fixed with a view to obtaining full reimbursement for the cost 
to any such agency of supplying any such utilities or services to the lessee. Any 
sums so received shall be covered into the Treasury to the credit of the appro 
priation or appropriations from which the cost of furnishing such utilities o1 
services was paid. 

Sec. 4. There is hereby authorized to be appropriated not to exceed $9,900,000 
to carry out the provisions of this Act. 


Senator Case. Senator Saltonstall. 


STATEMENT OF HON. LEVERETT SALTONSTALL, UNITED STATES 
SENATOR FROM THE STATE OF MASSACHUSETTS 


Senator SauronsraLL. Mr. Chairman, first may I thank you in 
behalf of Senator Kennedy and myself for this opportunity to come 
here this morning. 

This is a matter of great importance to us, and I would like, subject 
to the committee's approval, to put into the record at this point a three 
page statement that I have prepared on this subject. 

Senator Case. Without objection, it will appear in the record. 

(The prepared statement submitted by Senator Saltonstall is as 
follows:) 


Mr. Chairman, I appreciate very much this opportunity to appear before your 
subcommittee to urge immediate action to repair and rehabilitate the Army base 
pier and pier sheds in Boston and their lease to the Commonwealth of Massa 
chusetts. 

You have pending before you S. 3430 introduced by my colleague Senator 
Kennedy and myself which authorizes these steps. This bill is the outcome of 
detailed discussion and negotiation between spokesmen for the Department of 
the Army and spokesmen for the Commonwealth of Massachusetts. It has the 
approval and support of both. 8. 5480 has been reported out on the House side 
as an amendment to H. R. 9242, the military public-works bill. In that bill the 
section dealing with the Boston Army Base is section 108, 

S. 3430, or what is the same thing, section 103 of H. R. 9242, in essence 
authorizes the Secretary of the Army to lease the Boston Army Base pier to 
the Commonwealth of Massachusetts for 25 years, with the right of the Com- 
monWealth to sublease and the option to extend the term of the lease by exten- 
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ons of not more than 5 years at a time. In return, the Commonwealth would 
ssume an obligation to protect, repair, and maintain the leased premises. The 
secretary of the Army is directed to provide for the repair and rehabilitation 
the pier at an overall cost not to exceed $11 million, 10 percent of which would 


e (1) th ; ; 
» event 7 contributed by the Commonwealth. In any national emergency, the United 
the Ar States, upon a determination by the Secretary of the Army that the leased prop- 

Army tv is needed for military purposes, would have the right to reenter. The 


T militay 
‘ty and us; 
ary of th: 
upon al 


ecise terms of the lease negotiated by the Secretary of the Army with the 
Commonwealth would be consistent with “such terms and conditions as he shall 
determine are in the public interest.” 

Mr. Chairman, the Army base pier is by far the best-equipped facility in New 


, the leas —< : : : ; : 

if ei ngland for use as a military embarkation point in a time of national emergency. 
an 7 Ss is from 150 to 500 miles nearer the major European ports than any comparable 
aot cilities on the Atlantic seaboard, and at the peak of its operation in World 


sachuset 


abilitat War IL, the pier handled between 1% to 2% million tons of cargo annually. 
“utile 


Che Boston Army Base pier was built in 1918 and includes 7 covered and 1 


f this : a y 
MS Ac en berths with an S8-story warehouse and some half-dozen sheds, with a com 

YT f ned floor area of 697,200 square feet The channel depth at the berths is 30 
¥ OF the eet at mean low water. In 19238, the United States Shipping Board took over 


neration of the pier from the Army and leased it to private operators. It was 
hen determined that rentals received would go into a revolving fund out of 


hich the Maritime Commission could draw to pay for the maintenance and 
eep of the pied. Within 2 months after the start of hostilities in World War 


‘partmen 
Ss, whic] 


Ss Or sery 


=< LO pre |, the Army took over the Army base, and when it reverted to the United States 
hed Shal Maritime Administration after the war, the revolving fund was discontinued. 
> Agency rhe pier is now in need of major repairs to keep it from collapsing into 
the cost Boston Harbor To reproduce equal facilities at present-day costs would de 
ee, Any mand somewhere between $75 million and $100 million. To put the present 
e appr er in first-class condition for the indefinite future would cost a maximum of 
ilities oy 


11 million 

\s I said at the beginning. the repairs and rehabilitations authorized by 
S. 2480 would be carried ont at an overall cost not to exceed this amount 

Che alternatives thus facing us are very simple: Either we provide the neces 
sary funds to assure the future usefulness of this great pier, or we permit it 

disappear as a national and a regional asset Not to provide the necessary 


UY .D00.000 


TATES epairs, in my opinion, would be a shocking waste of a structure potentially 
aluable in the event of war and immediately valuable for commercial use. The 
Army base berths account for nearly a fourth of all covered berths in Boston 


Harbor and in 1953 accommodated 326 ships. In order of tonnage, the principal 
tems handled are wool, latex, hemp, and sisal, rubber, and stee! 


you in Mr. Chairman, I am thus urging action to assure the preservation of a valu 
) Come ible facility. If something is not done very promptly, the lo’s of the Army 

hase pier will destroy an asset essential in the event of national mobilization. 
ubject Its loss will, in the meantime, have severely crippled the commercial activity 
three of the port of Boston. I hope, Mr. Chairman, that your subcommittee will make 


the terms of S. 3430 a part of the military public-works bill which you are now 
onsidering 

Senator Sarronsraui. Also, I have a copy of a letter that has just 
been handed to me signed by Secretary of the Army Robert T. 
Stevens. 
Sige I have not had the opportunity to read it, but General Carter is 


poo across the table, and I guess probably he knows the contents of the 
letter, and if there is no objection, I would respectfully like to put 

enator that in the record at this point. 

a : General Carrer. There is no objection, sir. I don’t know whether 

oa tine 1 have seen that particular one or not. 

@ side Senator Casr. Without objection, the letter will go m the record. 

HL the (The letter above referred to is as follows:) 

sence Hon. LEVERETT SALTONSTALL, 

er to Chairman, Committee on Armed Services, 

Com United States Senate. 

Xten Dear Mr. CHAIRMAN: Reference is made to your request to the Secretary .of 


Defense for the views of the Department of Defense with respect to S, 3430, 
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83d Congress, a bill to authorize the Secretary of the Army to lease to the 
Commonwealth of Massachusetts, portions of the Boston Army Base in the port 
of Boston. The Secretary of Defense has delegated to the Department of the 
Army the responsibility for expressing the views of the Department of Defense 
thereon. 

The Department of the Army, on behalf of the Department of Defense, recor 
mends enactment of this bill either in its present form or as an amendment 
to the military public-works bill, H. R. 8726, whichever the committee proposes 

The purpose of the bill is to authorize the Secretary of the Army to repai 
the pier at the Boston Army Base, to accept from the Commonwealth of Mas 
sachusetts a contribution of not less than 10 percent of the cost of such repair 
and to lease the pier and other portions of the Boston Army Base to the Commo: 
wealth of Massachusetts for an extended period. The bill provides that co: 
sideration for such lease shall be the initial contribtuion by the Commonwealt! 
of Massachusetts, an annual rental of $1, and such maintenance terms as ma 
be negotiated in the lease. 

The Boston Army Base was completed in 1918 at a cost of approximatel) 
$28 million. Between World War I and II, it was used by commercial operators 
under lease. The origina] pier structure was placed on untreated wooden piles 
which, in the early 1930’s began to deteriorate under attack by marine borers 
In 1935, to prevent further damage, a steel sheet pile bulkhead was installe: 
around the entire pier and the enclosed area was backfilled with sand to encase 
the wooden piling below the high-tide line. 

This protective work, which is now 19 years old, has been worked on several! 
times since its installation. In the late 1930's, 60 concrete anchors and tie 
rods were installed to prevent outward movement of the sheet pile. In 1945 
48 additional anchors were installed and the sandfill restored to its origina 
elevation. Additional anchors were installed along with other maintenance 
works to the superstructure in 1951-52. 

The Army used Boston Army Base during World War II but in 1947 returned 
it under permit to the Maritime Commission which again outleased the facilities 
to a commercia! operator. Maintenance of the superstructure was assumed by 
the lessee with the Army retaining responsibility for maintenance of the supe) 
structure. During the period 1947-53, the lessee and the Army expended $41, 
million on maintenance of the Army base. 

The sheet pile started to corrode about 2 years ago, the rate of corrosion has 
increased rapidly, and the sandfill is being washed out through many breaks in 
the bulkhead. The rehabilitation to be authorized in the bill consists of a cast 
in-place concrete gravity wall around the entire pier structure at an estimated 
cost of $11 million. Since the Army has no peacetime requirement for these 
facilities but will need them in the event of mobilization, it has been unable to 
program a repair job of this magnitude under restricted budgetary and public 
works limitations 6f recent years. 

The Commonwealth of Massachusetts has expressed an interest in having 
these facilities repaired and in utilizing them on a lease basis. Conversations 
between Department of the Army representatives and officials of the Common- 
wealth have resulted in a proposal that the Commonwealth bear a portion of 
the cost of rehabilitation and assume a long-term lease with permission to sub- 
lease to a commercial operator. The bill, 8S. 3430, represents the result of these 
conversations. 

Enactment of this measure will involve the expenditure of military public- 
works funds up to an amount of $9,900,000, and appropriation of this amount 
would be authorized in the bill. 

This report has heen coordinated within the Department of Defense in accord- 
ance with procedures prescribed by the Secretary of Defense. 

Inasmuch as the committee has requested that the report be expedited, it is 
submitted without a determination by the Bureau of the Budget as to whether 
or not it conforms to the program of the President. As soon as such advice is 
received, it will be forwarded to your committee. 

Sincerely yours, 
Rosert T. STEVENS, 
Secretary of the Army. 


Senator SatronstaLy. Then starting from that premise, Mr. Chair- 
man, may I say very briefly that I can speak for I think all my 
Republican colleagues on the House side who have anything to de 
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with metropolitan Boston, and I think my colleague will speak for 
‘he Democrats in the House who have anything to say. 

Now this Army base very briefly is a pier in Boston Harbor that 
was built in 1918. During both wars, it has done a very substantial 
amount of Government business. 

There is a building on it that supports, I think, the Army engineer 

ieadquarters in Boston, and then there are a very substantial number 
of berths. It is by far and away the biggest pier in Boston harbor. 
[t does about a third of the business that comes in and out of Boston 
harbor. 

During World War IT it handled between 114 million and 2 million 
tons of ca argo on an annual basis. It has 7 covered and 1 open berth 
with an 8-story warehouse and some half-dozen sheds with a combined 
floor area of 697,200 square feet. 

The berths at mean low water carry 30 feet. Now in 1923 the 
United States Shipping Board took over the operation of the pier 
from the Army and leased it to private operators. At that time the 
rentals received would go into revolving fund, out of which the Mari 
time Commission could draw to pay for maintenance and upkeep of 
the pier. 

Then within 2 months after the start of World War II, the Army 
took back the base and it reverted to the United States Maritime 
\dministration when the war was over. 

But in the meantime the revolving fund had been discontinued. 
Now I personally took a trip with the Army engineers around the 
pier several months ago—I guess in November—and the pier today 
is in very bad shape. Some people might tell you that it will fall 
into the harbor in a couple of weeks. Other people will tell you 
that it might last for a couple of years. 

But unless it is repaired, that pier, sooner or later, a great pro 
portion of it, will become unusable and may fall into the harbor. 

As I say, it is much the biggest pier in Boston today. It carries 
the channel where the best water is, and is really essential if Boston 
is to be continued as a maritime port. 

The proposition that has been worked out between the governor 
of the Commonwealth, the port authorities of Boston, and the Army 
is substantially as follows: The United States Government is to re 
pair the pier at a cost of $11 million, not to exceed $11 million, 10 
percent of which is to be contributed by Massachusetts. 

Massachusetts gets the pier on a lease for 25 years for $1 a year 
plus its maintenance and repairs, with the right to renew for 5-year 
terms after the 25 years have run out. 

In the meantime, if a war or other emergency occurs, the Gov- 
ernment can take it back at any time. I think in a very few words 
that is the substance of the negotiations that have been worked out. 

I would like to say, Mr. Chairman, that Mr. Gulliver, the chair- 
man of the Boston Port Authority, is here to answer any questions 
on the part of the Commonwealth. He does not have a prepared 
statement. He will not speak unless you wish him to speak or an- 
swer any questions. 

That very briefly is the proposition, and rather than take all your 
limited time, I know my colleague would like to add his word and 
fill in the omissions that I have left unsaid. 

Senator Casr. We would be pleased to hear from Senator Kennedy. 
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STATEMENT OF HON. JOHN F. KENNEDY, UNITED STATES SENATOR 
FROM THE STATE OF MASSACHUSETTS 


Senator Kennepy. If I could just file a brief one-page statement 
with this committee, Mr. Chairman, as Senator Saltonstall has given 
the highlights—— 

(The prepared statement submitted by Senator Kennedy is as 
follows :) 


Senator KeENNepy. | appreciate the opportunity to speak briefly on behalf of 
this measure which is of such vital importance to the economic health of my 
State and region 

The problem and alternatives are basically simple. Something must be done 
and done now, to prevent the disaster which would occur when the Boston Army 
Base pier’s steadily deteriorating steel skirt and pilings collapse, and the whole 
base slides into Boston Harbor. This would in the end be far more expensive 
than the bill before you today; expensive in loss of life and property : expensive 
in the loss of the facilities of the port of Boston, which are of high value to the 
Army as an emergency port of embarkation and to New England as an excellent 
port of international trade; and expensive to the Federal Government in the 
amount of funds which Congress would be required to appropriate in order to 
remove the collapsed wreck from the channel. Moreover, even in the absence 
of such a scandalous calamity, a do-nothing policy on our part could be based 
only upon the hope that the property will be acquired for private industrial use 
which, even if feasible, would impair the use of these facilities by the Army 
and for international trade 

hus the only question is whether it is in the interests of sound economy t 
authorize only those halfway measures which have been suggested as alterna 
tive methods of preventing the eventual collapse of these facilities. Of the tw 
such plans which the Corps of Engineers informed me were possible, the first 
would provide satisfactory safety for not more than 10 years, when we would 
be faced with the same problem all over again; and the second, which would 
cost nearly half as much as the amount contained in the pending measure, would 
render the pier unusable, and thus waste the Federal taxpayers’ investment 
which has been computed (on the basis of replacement value) at from $75 to 
$100 million Why spend $5 million to render a $75 million plant unusable, 
when $10 million would provide not only more adequate safety and rehabili 
tation but also continued use by the Nation? 

Thus I urge your committee to act favorably upon this bill, in order that the 
pier may be fully and economically rehabilitated so as to serve the Nation in 
time of peace and war. Certainly it is wiser to take this step now than to be 
subsequently faced with the necessity of hasty, costly rehabilitation in an emer 
gency. Inasmuch as the bill provides for participation in the initial rehabili- 
tation and full responsibility for subsequent maintenance by the Commonwealth 
of Massachusetts, it provides a real opportunity for the type of Federal-State 
partnership which is beneficial to the needs of both Governments. 

Senator Kennepy. This base in 1953 dealt with about 75 percent of 
all of Boston trade. It is, therefore, of great importance to the Com- 
monwealth of Massachusetts and New England. 

The letter from Mr. Stevens, the Secretary of the Army, which 
came in this morning, I think indicated the potential use which the 
Army might have of the pier in case of another emergency. It was 
of tremendous importance to the Army in World War IT when Boston 
was a port of embarkation, and, as Senator Saltonstall indicated. in 
World War I. 

The only other question is, if nothing is done with the Army base, 
if no action is taken on this bill, it is a question of what would happen 
to it. 

The Army engineers have suggested that there might, according 
to Fay, Spofford, and Thorndyke, who have been doing some surveys, 
they suggested there might be two alternatives. One, a million and 
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a half dollars which would be spent which would put the Army base 

ore or less on ice for 10 years. It could not be used as a base, the 
berths could not be used, but nevertheless it would not fall into the 
harbor with a potential loss to life and property. 

At the end of 10 years we would still have to face the problem again. 
rhe other plan suggested by them would call for the expenditure 

about $414 million, and for an expenditure of $444 million, the 
\rmy base could be permanently put out of commission. 

tes hat we are asking for in this bill is an expenditure at least by 

. Federal Government of around $9,500,000, which would secure 

Army base for the maritime trade of New England for the Army 
wer of the $414 million which would be required to eliminate the 
\rmy base as a useful function. 

| think that is the basic problem. 

You just can’t walk away from the Army base today. If you do, 
will collapse into the harbor and it would cost a tremendous sum 

of money to dig it out. 

Therefore, the Army has to take some action with it, and they can 
pend either a million and a half, which would deal with the problem 
for 10 years, and then the Congress would be faced with what they 
are going to do with it again, or they can spend $414 million and 

pose of the Army base, but nevertheless it would cease to be of 
use to us or to the Army. 

And they could spend $9 million and maintain it for another 60 
ears In partnership with the Commonwealth of Massachusetts, so 

iat it seems to me a facility which would cost around $75 milhon 
to replace at present values, and which is of such tremendous impor 
tance to us and potentially to the Army in case of another emergency, 
iat it should be maintained. 

Senator Cask. You mean it would cost $444 million to remove it ¢ 
Senator Kennepy. To dispose of it in such a way as to prevent 
t from falling into the harbor and being a threat to the people | 

tne neighborhood. 

You couldn’t remove it, 1 don’t think, because it is a tremendous 
facility, but you could prevent it from falling into the harbor, and 
you could prevent it from threatening the communications with the 
neighboring docks permanently. 

Senator Case. Does the United States have any use for it except 
n time of war? Would United States vessels be using the docks if it 
were rehabilitated ? 

Senator Kennepy. Perhaps Mr. Gulliver could answer that question. 
Mr. Guiaurver. The Navy has been using that pier for the last sev 

eral years to the extent of 50,000 or 60,000 tons of cargo per year, and 
will continue to do so after rehabilitation. 

General Carrer. That is correct, sir. They have a commercial 
operator who leases it, and when the Army has any cargo that comes 
in and out of Boston, it goes to that dock and i s handled by that 
commercial operator. It will continue under any system the Com 
inonwealth sets up. 

Senator Case. Is it proposed to be operated by the port authority 
or by the subcontractor ¢ 

Mr. Guuuiver. The actual lessee would be the Commonwealth of 
Massachusetts, which would in turn hand it over to the Port of Boston 
Commission, its agency for handling port facilities for operation. 
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Senator Casr. If that is done, will the United States pay some sort 
of berthing fees for use of the piers / 

Mr. Gutuiver. That remains to to be worked out. I expect there 
would be some small charge. 

General Carrer. There would be some charge, yes, sir, because it 
wouldn’t be exactly berthing fees, but of course, the commercial op- 
erator has to pay his own expenses and whatnot. 

And since we do not run a port there with our own people, we would 
have to pay more or less what it would cost us at a commercial facility. 

We gain, of course, in this, the maintenance and upkeep of this 
pier for these 25 years, and then perhaps for another 25 years. 

Senator Case. Of course, if the Army were operating it and per 
mitted commercial shipping to use it, presumably the Army would 
collect fees from the commercial users. 

General Carrer. The Army at no place is in the commercial shin 
ping business. 

Senator Casz. When you lease it to the Maritime Commission, what 
on 7 to fees there ? 

reneral Carrer. They go into miscellaneous receipts of the Treas- 
ury. 

Senator Casr. The Maritime Commission takes the responsibility 
for maintaining it? 

General Carrer. There is a problem in this pier. The Maritime 
Commission has responsibility for maintenance of the superstructure. 
The Army has had responsibility for maintenance of the substructure, 
and we have spent several million dollars in maintenance on this pier 
in the past 15 years. 

In fact, between 1947 and 1953 there has been about $414 million 
spent on maintenance of this Army base. 

Senator Case. In 5 years or 6 years? 

General Carrer. 6 years. 

Senator Durr. Under the provisions provided for in this arrange- 
ment, who has the responsibility for maintenance { 

Senator Savronstatn. The Commonwealth, under terms to be 
worked out. There has been a broad general agreement, Senator 
Duff, in the Governor’s office, that is my understanding of it. I was 
not there; Mr. Gulliver was there, and these conditions as to the Com- 
monwealth putting in a million dollars and to maintain and repair and 
the upkeep for these 25 years is its responsibility. 

Am I not correct, General ? 

General Carrer. That is correct. 

Senator Durr. If that is the case, on the basis of the figures that the 
General has just given, it is a pretty good deal for the Government on 
the basis of saving what you have expended in the last 5 years, if that 
would be a continuous proceeding, left as it is. 

General Carrer. Well, as the Senators from Massachusetts have 
pointed out, we have got to spend some more money immediately. 
The pier was repaired in the late 1930’s by building a sheet pile, steel 
sheet. pile bulkhead around it. Unfortunately when it was built back 
in the First World War, the buildings on the pier were put on un- 
treated pilings. 

In the 1930’s we put this sheet-steel pilings around the pier for the 
sole purpose of holding the earth fill. The earth was pumped in, 
thereby keeping the marine borers out from these untreated pilings. 
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About 3 years ago a very peculiar situation developed. It had not 
developed up to that time. The corrosion began to progress ver 
rapidly on this steel piling, and there are large holes that have devel- 

oped in it, so that the fill is running out of the holes. The water is 
going in, and the marine borers are getting back to the untreated 
piling, and the situation is bad. 

We will fix it by putting in a concrete gravity retaining wall around 
the whole thing, filling it in with earth, and then it is fixed, as Mr. 
Gulliver has stated, for 60 years. It will last for an awfully long 

me, but we have got to do something about it. There is no question 
:bout that. 

Senator SAtronstaLu. At the risk of talking too much, Senator Duff, 
| would just say this: That if you should come in Boston Harbor 
today from the sea, that pier just stands right out. It is the pier of 
Boston Harber. 

We have some other fine piers, but this is the best one, and the most 
prominent one, and with the best water up to it, and if this pier should 
ollapse into Boston Harbor it is just unbelievable to me to visualize it. 

Now, if nothing is done it is going to collapse into Boston Harbor. 

Senator Durr. You would have an extreme hazard to navigation 

should it collapse at that point. 

Senator Sauronsrau.. If it collapses, we would be on somebody’s 
ead down here to dig it out, and to dig it out is going to cost a lot of 
money, 

Senator Casr. I notice section 3 of the bill provides: 

In the event that a lease is entered into under this act, the Department of the 
({rmy, or any other department or agency of the United States, which, prior to 
he entering into such lease, was furnishing necessary utilities or services to the 
eased property, may, upon the request of the lessee, continue to provide such 
itilities or services. 

What agencies or departments are involved in supplying the utili- 
ties or services ¢ 

General Carrer. The Department of the Army has a powerplant on 
the pier which will probably not be included in the lease. I say the 
pier. It is not the pier, but the Boston Army Base. 

Ths at provision Is in there so that we will be able to supply those 
utilities, of course, at an agreed cost to the pier itself. They are all 
tied in together, and I believe the electric power comes through a sub- 
station which will still be under Army control. That is a provision 
set up in there to give us authority to work out those details in the 
agreement. 

Senator Casr. Do the letters inserted in the record explain wh: at the 
provisions are of the act that are waived, the act of June 30, 1932, the 
act of Sepember 28, 1951, General ? 

General Carrer. The letters do not; no, sir. 

Senator Casr. If not, the Chair would like to ask that you prepare 
a memorandum explaining what sections are waived so that they can 
be used in the possible compilation of the report. 

General Carrer. We can give you that verbally, I believe, sir, right 
now. 

Senator Case. What are they / 

Mr. Fosrer. Mr. Chairman, the act of June 30, 1932, would prohibit 
the Secretary of the Army from making this long-term lease prior to 
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1951, requires coming into agreement with the Committees on Armed 
Services regarding the out-leasing of real estate. 

General Carrer. The letter of the Secretary of the Army supports 
the action contemplated in this bill. 

Senator Case. Section 2 of the act provides for a situation in case 
of a national emergency or in the event of a declaration of war. 1s 
the Army satisfied that full protection is afforded there for the inter 
ests of the United States? 

General Carrer. Yes, sir. 

Senator Case. Are there further questions or further testimony / 

Senator Kennevy. I just wanted to say that this is in Congressma 
McCormack’s district, and he asked me and Congressman O'Neill and 
the other Members, Democrats from the House, to express then 
interest in the project. 

Senator Case. Their interest is noted. If there is nothing further, 
we thank you very much. 

Senator SauronsraLL. Thank you, Mr. Chairman. 

Senator Case. The committee stands in recess until 2 this afternoon, 
at room P-38 in the Capitol. 

(Whereupon, at 12 noon, an adjournment was taken until 2 o'clock 
of the same day.) 


receipt of consideration, and the title 6 of the act of September 2s, 


AFTERNOON SESSION 


(The subcommittee at 2:45 p. m. met in room P-38, United States 
Capitol Bulding.) 
Present: Senators Case, (chairman, presiding), Duff, and Stennis. 


Also present: Hon. Harold E. Talbott, Secretary of the Air Force; 
John M. Ferry, special assistant for installations, Office, Secretar) 
of the Air Force; Maj. Gen. L. B. Washbourne, Assistant Chief of 
Staff, Installations, United States Air Foree: Col. J. F. Roden 
hauser, Director of Real Property, United States Air Force; J. R. 
Gibbens, AFCIE; Col. O. O. Price, AFCIE: and Col. W. G. Moore. 
Jr.. AFOOP. 

William H. Darden, of the committee staff. 

Senator Case. We are ready to proceed with the consideration of 
title 3 of S. 3260 (H. R. 9242). 


Trrte [TI—Arr Forcr 


The Secretary of the Air Force is present. Is he to make the first 
presentation this afternoon? Mr. Secretary, we will be glad to 
have you make your statement. 

Secretary Tarrnorr. I suppose the best thing to do, Senator—this 
is not a long statement, it is 4 pages—is to read it or put it in the 
record. 

Senator Casr. However you wish to proceed. 

Secretary Tatzorr. Well, I think I had better read it; it will take 
5 minutes, and I will run through it. 
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ember 2s, STATEMENT OF HON. HAROLD E. TALBOTT, SECRETARY OF THE 
Armed AIR FORCE 

supports Mr. Chairman and members of the committee, I am glad to have 

the opportunity of presenting to you the 1955 Air Force program 

Min Casi for the construction of base installations and to request authoriza- 
war. | on of the program by this committee. 

the inter The Air Force has necessarily been engaged in a worldwide build 


ig program. We must provide base facilities for our planes both 
within the United States and at strategic locations overseas in order 


mony ¢ to fulfill our assigned mission. 
zressma The buildup of the Air Force to 137 wings involves the provision 
Neill and of new bases, reactivation of old World War IL bases and expansion 
Ss thei f facilities at presently functioning bases. These changes and 
idditions are required for the Strategic Air Command, the Air De 
further, fense Command, the Tactical Air Command, and for expanded Air 
lransport. Also the transition to a jet-powered air force has made 
World War II bases inadequate for the operation and maintenance 
fernoon. of the most modern aircraft. 
Modern bombers, fighters, and transports are larger, heavier, and 
0 clock faster than their predecessors. Being larger, the modern airplane 


needs more paved area for parking purposes and larger hangars to 
house it. Being faster, it requires longer runways for landings and 
takeoffs. Being heavier, the weight on the wheels increases, involving 


| States the strengthening of existing pavements to sup port the added load. 
The modern aircraft today is packed ey communications and elec- 

tennis tronics equipment which requires new facilities for maintenance and 
Force ; servicing. This one factor aarp necessity of building special 
retar) hops and testing facilities which were not required in the past. 

hief of The immediate goal of the Air Force is to provide, by the end of 
Rode fiscal year 1957, the minimum facilities required for sus stained opera- 
ALR tion of the 137-wing force as presently planned and programed. After 
Moore, this has been accomplished our annual construction programs should 


consist of those facilities needed to permit maintenance of a modern 
; plant and necessary adaptation to technological advances in aircraft, 
lon of weapons, and equipment. We generally speak of the present Air 
Force base-construction program as having started with the fiscal year 
1951. $5.3 billion have been appropriated up to the present time, and 
we now estimate that our program can be completed and installations 
secured, which are required for the operations of a 137-wing Air Foree, 


© first with a total of $7.6 billion. 
ad to The Air Force program for fiscal year 1955 presented today totals 
$815,700,000 which is made up of the $742,200,000 contained in S. 3260, 
“this plus $73,500,000 for the Arnold Engineering Development Center 
n the which was submitted to the committee later than the balance of the 
program. All of this amount, however, does not represent a request 
tek for new authorization. The procedure, as outlined in the bill before 

ake 


you, contemplates the use of unfunded prior years’ authorizations, 
where such authorizations exist, to cover part of the new requirements 
for fiscal year 1955. New authorization is being requested only for 
that portion of the total requirements which cannot be covered by the 
prior years’ authorization balances. The procedure for use of prior 
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years’ authorizations, or reprograming, will be fully explained when 
the program is taken up base by base. 

Specifically, S. 3260 includes $432,502,000 in new authorization plus 
the $73,500,000 for the AEDC and authority to reprogram $309,698 ,000 
of prior authorizations for new requirements. The House bill as 
passed, H. R. 9242, grants new authorization of $403,436,000 and pro- 
vides authority to reprogram $435,877,000 of prior authorizations. 

The program just referred to is essentially concerned with projects 
in the United States. In the immediate future there will be presented 
a program covering overseas installations authorized under section 
302 of Public Law 534 which must be cleared in accordance with the 
provisions of section 407. This program of overseas construction has 
been approved by the Office of the Secretary of Defense in the amount 
of $234 million. For these total programs, the Air Force will seek th¢ 
appropriation of new obligating authority for 1955 in the amount of 
$945,997,000. 

Through the joint efforts of the Corps of Engineers, our other con- 
struction agencies, and the Air Force installations personnel, we have 
made progress in recent months in getting a firm-base program for 137 
wings and in establishing standards. In connection with our fiscal 
year 1955 items, we initiated last January advance planning of the 
projects contained in the request before you. This advance planning 
will have progressed to the point where he will be able to award con- 
struction contracts much more promptly upon approval of the projects 
by Congress than in the past. Also, there is now agreement between 
the Air Force, the Secretary of Defense, and the Bureau of the Budget 
on construction standards for various types of facilities such as airfield 
pavements and personnel facilities, which gives a new assurance to 
effective and expeditious planning. 

In my opinion the program before you is a sound one. It represents 
minimum requirements. I am sure no Air Force construction pro- 
gram has ever received as searching a review for justification of every 
need by offices within the Air Force, by my office, by the Assistant 
Secretary of Defense for Installations, the Assistant Secretary of 
Defense, Comptroller, and the Bureau of the Budget. I assure you 
that the Air Force has an urgent need for all of the projects for which 
new authorization and authority to reprogram prior authorizations 
are requested. It is our desire to explain the need for each of the items 
in the program, and we are prepared to give you as detailed informa- 
tion as you desire. 

In presenting this program I must express my deep concern particu- 
larly with respect to a small but essential part of the program. TI refer 
to troop housing, and messing, family housing, and what we call per- 
sonnel facilities, such as chapels, theaters, gymnasiums, and service 
clubs. 

In the period of rapid Air Force expansion it is only natural that the 
reviewing agencies, including congressional committees, have elimi- 
nated personnel facilities on the ground that the aircraft could operate 
without them. The result is that throughout the Air Force there is a 
great deficiency of educational and recreational facilities. 

A recent costing study indicates that personnel facilities should 
account for about 4 percent of the cost of a typical operating base. In 
the fiscal years 1951 through 1954 there was authorized only $56 million 
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for personnel facilities, funds were appropriated for only $32 million, 
and there was apportioned of this amount, available for construction, 
only $28 million. Thus, in the program already funded, less than 1 
percent of obligating authority applies to personnel facilities. The 
1955 program as now presented to you includes approximately $26 
million for personnel facilities. This amounts to only 3.6 percent of 
the program. Past experience indicates that these are the items likely 
to suffer in review. I hope this will not be the case this year. Hous- 
ing and recreational facilities have a direct bearing on morale and re- 
enlistment, and I am sure we could literally save millions of dollars 

, training new airmen and in GI benefits available to those leaving 
the service if we push ahead in providing more adequate personne! 
facilities. 

Senator Casr. Mr. Secretary, I am very much interested in the com- 
ment or what might be termed the special plea you made in the latter 
part of your statement on behalf of these personnel facilities. 

I think I can state that the members of this committee were tre- 
mendously impressed by the importance of the so-called personnel 
facilities In our overseas bases, particularly in isolated places, where 
the community facilities available or the absence of community fa- 
cilities available made the need for this stand out, and while I am 
not being specific as to specific projects at this time, I think the prin- 
ciple of what you enunciate is one that you will find this committee 
appreciates. In fact, we stressed that considerably in our report 
following our trip overseas last fall. 

Secretary Tatzorr. I am very glad you have had that experience. 
I think jt is one of our really big areas of saving, that is, in increasing 
our rate of reenlistments. 

A week or so ago I went into O’Hare Field in Chicago, and I 
found—I asked to look at the housing. There was no housing there. 
They had a trailer camp out at one side, and they took an office building 
to make some housing for the men, and the commandant was living 
in an apartment building. You would expect a high rate of reenlist- 
ment, but our rate had gone down to 7% percent. 

Senator Casr. I wonder what it would be out at Chanute. 

Secretary Tatsorr. What did you say? 

Senator Casr. I wonder what it would be out at Chanute. 

Secretary Tatzorr. I do not know. 

Senator Case. Chanute is a place where a remarkable program has 
been carried on in building officers’ clubs and enlisted men’s clubs 
through 

Secretary Tatzorr. It is in direct proportion, Senator Case. 

It is an amazing thing, but Okinawa has a very high enlistment rate. 
Of course, some of the bases like Thule, you have no reenlistment rates 
because nobody would ever reenlist in Thule; they go over there for 
l year. 

Senator Durr. You also found that the VD rate had a very direct 
relationship with facilities. 

Secretary Tatzorr. Sure. 

Senator Casz. At the bottom of page 2 of your prepared statement, 
Secretary, you contrasted the authorizations proposed in this bill with 
those in the bill passed by the House, H. R. 9242, and making a quick 
runup of the totals, it would appear that the total authorizations in 
the House bill come to about 
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Secretary Tatsorr. About $30 million more. 

Senator Case. Yes; roughly, $840 million—the authorizations pro 
posed in the Senate bill would come to $815 million, a difference of 
about $25 million. 

Has that been examined so that we could have a list showing what 
one bill contains and the other does not, so that when we 
General WasHsourNr. Yes, Senator Case. The book which yo 
work from has been marked up to show the dollar and scope variatjo 

in the two papers throughout. 

Senator CAsr. So we will come to those as we take them up ? 

General WasHBouRNE. Yes, each one has been flagged for you. 

Senator Case. Are there questions of the Secretary / 

Senator STennis. On the last page there, Mr. Secretary, you have 
some interesting remarks there on the personnel facilities. Now, yo 
say only 556 million—no, the $55 million, only $26 million for pe: 
sonnel facilities are listed. That is on the last page about the tent! 


line. 





Secretary Taveorr. Yes. 


Senator Srennis. Above that you had listed troop housing, messing, 
fam) ily housing and all, and what we call pe rsonnel facilities, oe as 
chapels—yes. My point was your figure was not large enough, but 
you only include $26 million as covering the chapels, theaters, gym 
naslums, and services. 

Well, now, you only have that amount for the entire bill, $26 million 
That seems rather small to me throughout the whole, the local and 
Lhe foreign. 

Secretary Tatsorr. We have had trouble getting that past some of 
our departments over in the Department of Defense. This has been 
one of my pet subjects, the personne] —- 

Senator STENNIs. You are going to ask for more appropriations 
than $26 million, just authorizations of 26 million ? 

Secretary Tavsorr. Yes, that is true. 

Senator STENNIS. Excuse me, what did you start to say? 

Secretary Tatsorr. I know a lot of us talk and we just do not 
comprehend how much these figures amount to, but we are losing or 
going to lose over the next 2 or 3 years, 200,000 men a year, and you 
have seen some of the facilities for training these men. sending them 
to school. Our equipment and our operations are getting so technica! 
and comp plicated that you must educate these boys, and when we talk 
about it costing a coup le of billion doll: = a vear, two thousand million, 
people think, well, that isn’t true at all, but it is true. 

Senator Durr. On the basis of what you are asking for and on the 
basis of what you lose by those who have been tre Lined and go out. 
there is a very insignificant part here of your loss. 

Secretary Taxsorr. Just insignificant. 

Senator SrTennis. That is right. 

Secretary Ta.sorr. Of course, there are some other things: we have 
had really incentives for boys to quit the service. We give them 
bonuses if the *v leave and all kinds of things. 

Senator Srennis. That is right. $5,600 worth, according to what 
some of you testified. 

Secretary Tateorr. We found out the other day that a fellow in 
the service, one of our officers, comes up here and wants to buy a 
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ouse, and he is not entitled to a veteran’s loan. If he resigns from 
the service then he is entitled, and can get it, so we are having those 
corrected. 
There are a lot of those things. 
Senator Durr. Well, | think that our committee felt, as you have 
een here today, that that was one of the great weaknesses in the whole 
ip from what we observed overseas last year. 
Senator STENNts. Correct. 


secretary TALBorr. Weren't you terribly impressed with the Ger 


I ys / 
il mses 
senator LUFF. mm Sit’. 
Secretary LP . Those are permanent 5 those facilities are 


ondertul fae lities, 
itor © ASE, (if thre rece re 
Discussion off the record. ) 

Senator Durr. When you realize the conditions under which those 
ovs live Zl cenit, Way up tia coal-mine region, without any facilities 

t all. and ithout any possi ible recreation, and when you look over 

ie VD rate Sioa the whole thing hooks up in one picture just as 
lear as daylight. 

Senator Srennis. I remember they said they had 1 city of a hun 
dred thousand population which had 1 theater, 1 movie; it just did 
not have the entertainment. 

Senator Caspr. If there is nothing further at this time, Mr. Secretary, 
we will be glad to have you stay for as much of the hearing as you 

in. but we wppreciate your statement, 

Secretary Taunorr. If I can be of any help I will be delighted 
stay. but I think I can make more money for the Air Force if | vet 
back to work, and let you take care of this. 

Senator Svrennis. Let me ask you this, you talk about the need 
for these personnel matters. This is something you did not realize 
yourself until you went in as Secretary; is that right ¢ 

Secretary Tansorr, I never dreamed—— 

Senator Stennis. Nor I had not realized or started to realize it. 

Secretary Tateorr. I did not dream what the situation was. | 
have been to about 175 of our installations, and the thing that I go 
right after—is to see what the living conditions are because I think 
it is the biggest area of savings that we have. Not only that, but the 
great efficiency, that you cannot do, you cannot put any value on 
efficiency. 

Senator Case. Have you given any consideration to trying to avoid 
as much moving of airmen who have families? 

secretary ‘TALBOTT. May I state this off the record ? 

Senator Case. Yes. 

(Diseussion off the record. ) 

Senator Durr. Isn't one of the major problems you face making 
the conditions such that you are going to get infinite ly more reenlist 
ments than vou have had to date ? 

Secretary Tatnorr. Yes; you have got to have it; it is the reenlist- 
ments that we want. 

Senator Casr. Mr. Secretary, the reason I asked that question was 
that it has been reported to me at different times that one of the 
reasons why airmen hesitate to reenlist is that when they acquire a 
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family and get a few roots established in a community, they are then 
called upon to move and go somewhere else. I recognize that in wai 
time they would have to go where they are needed, but it would seem 
that as you are trying to develop more of a career service that it might 
be worthwhile to encourage the airmen and their families to get root 

in a community, give them some assurance that they can stay there if 
they reenlist, so that they would feel free to join the lodge maybe or 
engage in some community interests or, perhaps, even to buy a house 

You mentioned an instance of the man who found out he could 
get help in buying a house if he got out of the service, but he could 
not if he stayed in, in reference to this loan, but even if he did stay ir 
even if he had the ability to get a loan or to buy the house on favorable 
terms he might hesitate to do so if he thought he was going to be tran 
ferred within 6 months. 

Secretary TaLsorr. Sure. We are studying that just as hard as wi 
can about this change. Another thing, you must not change thes: 
families in ned middle of a school year if you can help it. 

Senator Case. That is an important problem. 

Secretary Ta potr. Very important. 

Senator Case. I know it even bothered me when we had the problem 
of the difference between school terms and congressional sessions. 

Secretary Tatsorr. Yes. 

Senator Case. Thank you very much, Mr. Secretary. 

Secretary Tatnorr. Thank you very much. 

Senator Case. The next witness is Maj. Gen. Lee Washbourne, 
Assistant Chief of Staff, Installations, Headquarters, USAF. 

(yeneral Washbourne, you are familiar enough in your appearances 
before congressional committees so that you are aware of the fact that 
you have full privileges to extend the record if you want to, and to 
pick up the highlights of your statement, if that would be satisfactory 

General WasHrovrne. Thank you, Senator. I believe I would like 
to say that this 18-page statement has a good deal of information in it 
If it is agreeable with the committee, we could put it into the record, 
and | could summarize the highlights of it in about 4 minutes. 

Senator Case. We will be pleased to have you do that, and it will 
appear in the record at this point. 

(The prepared statement of General Washbourne follows :) 


STATEMENT OF MAJ. GEN. LEE B. WASHBOURNE, ASSISTANT CHIEF OF STAFF. 
INSTALLATIONS, HEADQUARTERS, UNITED STATES AIR FORCE 


Mr. Chairman and members of the Senate Armed Services Committee, the 
fiscal year 1955 military construction request of the Air Force being presented to 
the committee today involves in round numbers an additional $1 billion of 
construction, on the basis of a balanced 137-wing force level. Approximately $800 
million is embodied in this bill, and an additional $200 million is in clearances 
that will be sought under previously-granted overseas authorizations at a later 
hearing before this committee 


NUMBER OF BASES 


The wings and squadrons of the 137-wing Air Force actually occupy 141 con 
tinental bases. Training, logistics, and other support functions increase the 


number to 362 stations requiring either much or little base construction. The 


program in this bill is for 169 bases, 155 of which are in the continental United 
States, and 14 are overseas. The number of 169 bases does not include com- 
munications sites, navigation aids, permanent or mobile radar stations, or classi 
fied facilities at various locations, full details regarding which are provided in 
the back-up of the bill 
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are th PROGRAM SUMMARIES 
In W ‘ d J , ‘aa 

nld se rhe two major points to be developed in the presentation of this bill are believed 
. : tobe: (a) Use of previous authorization ; and ()) added bases and sites, Before 
It might proceeding to a discussion of these two topics, however, brief summaries will 
ret ror assist you in discussing this legislation with your colleagues. As a further 
thers assistance, there is aVailable for inclusion in the record a brief statement regard 


the population, mission, and general features of each base for which 


1A a ¢ ; . ; b ; 
J be nstruction is requested in this program, 


a hou 
ie CO CONTINENTAL PROGRAM 
1€ COI Che $742 million program contains new authorization in the amount of $482,- 
Stay | (2.000 plus authority to utilize $309,698,000 of unfunded authorizations 
vorab), previously granted as summarized on the following chart: 
e tral i 
Fiscal year 1955 public works program, authorization summary 
d as \ [Amounts in thousands of dollars] 
re thes 
rotal, fiseal » ; 
vear 1955 Prior New 
Continental United States 602, 384 290, 036 312, 348 
, Overseas 29, 491 19, 662 9, 829 
roblen AC&W, 302 110, 325 0 110, 325 
ons, . 
Total 742, 200 3089, 698 432, 502 
Approximately SO percent of the projects in this bill are for the continental 
bases. New authorization request for $432 million is divided: $312,348,000 for 
ourne I s in the continental United States: SO.S20.000 for bases overseas: and 
10,325,000 for additional radar stations and facilities Of the S$309.608,000 
prior years’ unused authorization to be applied against this year’s require 
Lance ents, $290,036,000 is for projects in the continental United States, and 
ct that $19,662,000 for projects overseas. 
and te 
) {ib ) ty ) N 
actor. | DISTRIBUTION BY COMMANDS 
qd ike ' rhe chart below indicates distribution of the program by Air Force com 
nin it mands 
‘ecord. Command distribution 
. 2) Total fiscal —_— rei, ; * _ 
it will Command year 1955 I rp — Prior pase pias t 
program ot tota orization orization 
Zone of Interior 
b SAC $274, 528 37.0 $124, 053 $150, 475 
STAFF ADC j 78, 692 10.6 18, O18 60, 674 
rac 65, 206 8.8 45, 223 20, 073 
ATRC 22, 562 3.0 16, 207 6. 265 
AMC 68, 076 2 19, 384 28, G92 
Pe > ’ ’ é v4 
» the MATS 19, 276 2.6 13, 307 5, 969 
ited to ConAC.. 2. 624 4 1, 080 1, 544 
lion of R&D 62, 513 8.4 26, 402 36, 111 
ly $800 APG 6, 149 8 6, 149 0 
: Al 1,392 2 0 1, 392 
rances HQC 236 ! 123 113 
it later Various ; 1, 040 l 0 1,040 
Total 602, 384 81.2 200, 036 312, 348 
Overseas 
Alaska 12, 87¢ l 453 7, 423 
2 FEAF 9. 752 13 9. 752 ° 
1 con MATS 4, 477 f 2, 071 2, 406 
se the SAC 2. 386 ; 2, 386 0 
The , 
» ited Total 29, 491 9 19, 662 ¥, 820 
nited Section 302: AC& W 110, 325 14.9 0 110, 325 
* com 


‘lass Grand total 742, 200 100. 0 109. 698 432. 502 


led in i 
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The largest portion, or 37 percent of the program, is for the Strategic Air 
Command (hereafter abbreviated SAC) bases in the continental United States 
The SAC program includes projects required for training and attainment of the 
operational capability required by the striking forces. Almost half of the SAC 
program is for additional airfield pavements, including runway extensions and 
parking aprons required to accommodate new jet aircraft. The second largest 
portion, about 15 percent of the program, covers the aircraft control and warn 
ing stations which make up section 302 of this bill. These are a part of the air 
defense system, and provide for additional facilities in the continental United 
States and Canada at 69 existing permanent and mobile radar sites, and 
construction of new radar and radar communications sites at 485 locations 
provide an additional increment toward completion of the air defense warning 
and intercept network of the North American Continent. A security-classified 
presentation of all of the operational aspects and status of the aircraft control 
and warning system is available for the committee immediately prior to line 
item examinations of that portion of the project book. The Air Defense Com 
mand program of $78,692,000, or 10.6 percent of the total program, is to provide 
additional facilities at fighter interceptor bases. Again, as in the case of SA¢ 
the largest portion represents additional airfield pavements and aircraft main 
tenance facilities which make up half of the Air 


the 


Defense Command progran 
The Tactical Air Command totals $65,296,000, or 8.8 percent of the total prograr 
Forty-five percent of the TAC program is for airfield pavements and aircraft 
maintenance facilities. The program for the Air Materiel Command in the 
amount of $68,076,000 represents 9.2 percent of the total, and includes $27,961,000 
for airfield pavements, plus approximately 2 million square feet of additional 
depot warehousing at 3 locations. The Research and Development Command 
program of $62,513,000, or 8.4 percent of the program, provides additional fa 
cilities for continuation of the development of aircraft and weapons and for 
improvement of the long-range proving ground. The other Air Force commands 
in the continental United States have smaller programs percentagewise, as indi 
cated on the chart, approximately 7 percent of the total. The chart also indi- 
cates for each command the amount of the command program to which prior 
authorization is being applied and the amount of new authorization requested 
herein. The overseas portion of this request ($29,491,000) amounts to only 3.9 
percent of the total fiscal year 1955 program, and is limited to 15 bases in Alaska 
and the Far East As previously stated, the bulk of the overseas requirements 
in the fiscal year 1955 program will be provided from unused balances of au 
thorizations which were granted under classified installations in section 302 
of Public Law 534, 82d Congress, so that the overseas projects contained in this 


hi 


bill are only for bases not covered by that legislation. 





CATEGORIES OF CONSTRUCTION 


The next chart shows by category the proposed use of the authorizations 
the fiscal year 1955 program. 


Category summary, fiscal year 1955 public works authorization 
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An analysis of the types of facilities being requested emphasizes the highly 
perational nature of this program. The largest single category is airfield 
pavements, representing 31.8 percent of the total. Almost three-fifths of this 
category is at SAC bases to provide additional runway capacity required for 
sustained operations of the jet aircraft of the bomber force and the necessary 
aprons on which to park this aircraft. Another of the large categories repre- 
sents 11.9 percent of the total program is aircraft maintenance facilities required 
te obtain maximum and economical utilization of the costly aircraft with which 
the units are equipped. The ratio of utilities (14 percent) is higher thau usual 
due to the necessity to provide completely new and independent utilities sources 
and systems and access roads at many new radar sites proposed in the program. 
The three above categories make up well over half of the Air Force program. 

Relatively small amounts of other categories are being provided at this time, 
but some of them are extremely important despite insignificant dollar amounts. 
For example, the real-estate category (1.6 percent of the program) includes 
509 land items in the continental United States to support approved construction 
as follows: 


Interest Acres Cost 
Fee purchase Gnbhnakiane | 22, 847 $8, 004, 0#O 
4 viation easements 13, 284 1, 322, 000 
Restrictive easements. 5, 621 504, 000 
Richt-of-way easements. - .- 2, 129 466, 000 
Miscellaneous E 33, 098 680, 000 
Total ‘ aes ‘ ; 76, 979 10, 976, 000 


The overseas portion of the program contains fee purchase of 1,019 acres at an 
estimated cost of $560,000. 

In acquiring this land, approximately 5,000 different owners will have tc be 
contacted and persuaded to sell their lands for public use at a price determined 
by Government appraisers. Based on past experience, some of these owners will 
be unwilling to sell, and condemnation procedures will be instituted. The actual 
importance of the land to be acquired in this program is many times greater 
than the money itself because authorized construction cannot, in many cases, 
proceed until the real estate interests have been acquired. 

The $26,612,000 in personnel facilities, while only 3 percent of the Air Force 
program, is a much larger amount than has been included in previous programs, 
This year, for the first time, there exists a firmly established policy relating to 
these facilities. On March 2, 1954, the Department of Defense published a 
directive entitled “Criteria for Adequate Morale, Welfare, and Recreational 
Facilities.” The personnel facilities in this program, which will satisfy only a 
portion of the Air Force requirements, are in accord with this new criteria and 
have each received the approval of the Office, Secretary of Defense. 


PRIOR AUTHORIZATIONS 


As stated by both Admiral Jelley and Secretary Talbott, this program utilizes 
prior years’ authorization to furnish 40 percent of this year’s requirement. The 
Air Force sought to turn existing valid authorizations to constructive use by 
applying it against new requirements where it was available and suitable. This 
unused authorization accumulates from: (1) Costs below estimates, (2) scope 
changes, (3) modified requirements, (4) changed personnel deployments, (5) 
more modern equipment, (6) changes in base mission, and (7) miscellaneous. 
The interrelations of total base programs, current programs, and the projects 
listed for this year, are provided on data pages facing each base shown in the 
book. Also, the wording in the bill for each base identifies the amount of previous 
credit applied and the amount, if any, of new dollar authorizations required to 
support the projects in this year’s program. 

Relieving that the application of this procedure can best be understood by 
specific illustration, there follows below an illustration of its application to 
Abilene AFB, Tex.. the first station alphabetically in title IIT of the bill and in 
the Air Force program book. In the bill under Abilene, the authorized projects 
by categories are identical with that in the program book, and they total $17,- 
435.000. The bill goes on to say “of which amount $2,760,000 is included in the 
authorization in Public Laws 534 and 209, and $14,675,000 is herewith author- 
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Cuart 4.—Department of the Air Force, fiscal year 1955, public works program 


AB 40 station: Abilene AFB, Location: 7 miles WSW Abiline. County, State 


Taylor, Tex. Command: SAC. Date occupied: . Elevation: 1,791 
Average maximum temperature: 94. Type of construction: 25 year. Leased 
acTes : . Owned acres: 3,332. Total acres : 3,332. 

Total authorization (fiscal year 1954 and prior) jvetedb-ine _.... $35, 700, 000 
Current construction program (fiseal year 1954 and prior) —- 32, 939, 100 


Fiscal year 1955 program ee ------ 17,435, 000 
Total requirement wi : ‘ 50, 374, 100 
Authorization requested this bill_ . 14, 674,100 


ized.” The derivation of these figures is shown on the above chart which 
is a duplicate of the first sheet in the program book pertaining to Abilene. On 
the facing sheet on the right-hand side about halfway down the page the 
previous fiscal year 1953 and fiscal year 1954 authorizations are shown in 


column labeled “Total Authorizations, $35,700,000." The second column titled 
“Current Construction Program” indicates that for Abilene the actual cor 
struction program being executed as of March 19, 1954, is $32,989,100. Th: 
third figure is labeled “Current Requirements.” This is the dollar total of 


fiscal vear 1955 projects listed in the following pages of this book for Abilene, 





$17,435,000. The fourth column is the total requirements through fiscal year 
1955 which is the sum of the current construction program and the current 


requirements, or $50,374,100. The fifth and last column is new authorization 
requested, $14,674,100, which will be rounded in the bill to the nearest thousand, 
or $14,675,000. The intercorrelation of these five columns is as follows: Con 
sidering only the middle three, the current construction program ($32.9 million), 
plus the fiscal year 1955 program ($17.4 million) equals the $50.3 million shown 
in the total requirements column through fiscal year 1955. Subtracting from the 
$35.7 million of total authorizations, the total requirement of $50.3 million, the 
deficit is $14.6 million in authorization to be added in this bill to provide new 
work in the amount of $17,435,000. The difference ($2.76 million) is therefore 
the amount of unused authorizations which will apply toward new fiscal year 
1955 requirements, This converted amount ($2.76 million) when added to the 
new authorization request ($14,675,000) makes up the total fiscal year 1955 
program for Abilene of $17,435,000. 

Since the fiscal year 1955 request for new items at Abilene exceeds the un 
funded difference between the prior authorization and the current construction 
program, the entire unused prior authorization is being put to work. To identify 
the items being deferred or reprogramed at Abilene, the following chart of 
authorizations is shown. At the top are the same figures used in the total 
authorization column and the current construction program as shown in the 
program book, subtracted to show the unused authorization. Immediately below 
in the column are shown the break-out between Public Laws 534 and 209. The 
addition of these 2 public laws in any of the 3 columns produces the total shown 
at the top. Illustration No. 1: Under Public Law 34 on the chart is a shop, 
armament electronics, originally authorized at 15,250 square feet for $214,000 
The current construction program does not include it so the amount is identified 
as unfinanced. However, the fiscal year 1955 program includes 2 armament 
electronic shops, 1 for each wing. Therefore, this prior authorization is being 
used specifically against a like item in the fiscal year 1955 program. ITlustration 
No. 2: A wing headquarters was previously authorized at 35,700 square feet 
at $536,000. The current construction program has “building, 25,300 square 
feet, $372,000,” a seope and cost reduction of one-third, which is applied dollar- 
wise against new items in the fiscal year 1955 program. Illustration No. 3: 
Dental clinic originally authorized for 3,155 square feet at $57,000 is not in the 
current construction program and is shown as unfinanced. The fiscal year 1955 
program contains a request for a suitably larger dental clinic, 5,014 feet at 
$105,000; therefore, this authorization, like the armament-electronics shop, is 
applied specifically against the new requirement. Illustration No. 4: Barracks; 
the original authorization of 1,500 airmen spaces, $2,550,000. The current con- 
struction program is for 1,400 spaces at $2,285,000. This would leave unfinanced 
100 spaces at $265,000, except that $232,100 of this authorization has been used 
to apply against prior years’ overruns. In the fiscal year 1955 program, the 
request is for 1,200 airmen spaces at $1,622,000; thus, the $32,900 left would be 
applied specifically against the new fiscal year 1955 requirements. These 4 
items account for $467,900 unfinanced under Public Law 534. In Public Law 
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CHART 5, tbilene Air Force Base 


Current con- 


Total author- Unfinanced 





. struction pro- ' 
ization gram authorization 
lotal $35, 700, 000 $32, 939, 100 $2, 760, 900 
iblie Law 534 23, 472, 000 23, 004, 100 | 467, 900 
iblie Law 209 12, 228, 000 9, 935, 000 2, 293, 000 


PUBLIC LAW 534 


Original authoriza Current construc- 


Unfinaneced 











tion tion 
Item Lo ad * 
Scope Dollars Scope Dollars Scope Dollars 
hop, armament and electrical 15, 250 214, 000 15, 250 214, 000 
Wing headquarters 700 436,000 | 25, 300 $72, 000 | 10, 400 - 114, 000 
ental clinic 3, 155 57, 000 |. 3, 155 1 57. 000 
Barracks 1, 500 2, 550, 000 1,400 | 2, 285, 000 100 | 32, 900 
} 
otal | | 467, 900 
PUBLIC LAW 209 
Utilities |} @) 3,195,000} (4) | 988,000 1 2, 207, 000 


Variations in estimate 2 86, 000 


| 
Total ; 2, 293, 000 


U nfunded authorization to be applied to like item in fiscal year 1955 

Savings on funded items to be applied to new requirements in fiseal year 1955 
+ $232, 100 used to apply against prior overruns, 

‘Lump sum. 





209, (1) the originally authorized utilities item was $3,195,000; it has been re- 
duced in the current construction program to $988,000, leaving unfinanced 
$2,207,000. In the fiseal year 1955 program, the combined request for the utilities 
category is $1,739,000, against which the majority of this untinanced utilities 
authorization can be applied. (2) Variations in estimates of the current con- 
struction program versus those contained in the authorization program account 
for $86,000 additional to bring the total to $2,298,000. These variations are both 
plus and minus; for instance, pavement items at Abilene have generally been 
less than the estimate contained in the authorization, while other projects have 
venerally been slightly more. Out of the original $12,228,000 program, exclusive 
of the scope change shown here in utilities, there are overruns of $138,000 versus 
savings of $224,000, or a net advantage of $86,000 shown on this chart. 

In a similar manner, the next base in the book at Altus, Okla., gets $15,682,000 
of new work for a net increase of $14,114,000 in authorization. The next two 
bases, Barksdale AFB in Louisiana, and Bergstrom AFB in Texas, have all 
of their fiscal year 1955 projects provided for with no new authorization 
added at all. The remaining bases in the Air Force portion follow the same 
pattern, with the result mentioned above that approximately 40 percent dollar 
wise of the fiscal year 1955 projects at United States bases require no increased 
authorization for their accomplishment. 


BASE CHANGES 


In fiscal years 1952 and 1953, the Congress authorized the Air Force to de- 
velop base facilities for 143 wings. When this force was reduced to an interim 
goal of 120 wings in the fiscal year 1954 program, the Air Force deferred 14 
bases and did not then proceed with their construction. When the force level 
was raised to 137 wings of a different composition, the reinstatement of several 
of these authorized bases was evaluated. In order to select bases for pro- 
gramed units which could not be accommodated on existing bases or on bases 
previously approved for construction, the following criteria are applied: 
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1. The location must be suitable for the successful performance of the pro 
gramed mission 

2. Favorable condition and value of existing facilities of the airfield unde 
consideration. 

3. Airfield capable of expansion to accommodate proposed mission and de 
velopment trends 

4. Acceptable flying safety and noise factors as they affect the surrounding 
community and the successful performance of the mission. 

5. Air space problems—location with respect to civil airways, adverse effects 
of increased military traffic on civil and other military aviation. 

6. Community support—consideration is given to the proximity of a civilian 
community capable of providing or expanding to provide family housing, edu 
cational, recreational, and cultural facilities, and services 

7. Attitude of local public should be favorable to include acceptability of 
proposed use and control of the airfield by the Air Force 

S. Base should be located where transportation, construction, maintenance, 


and logistics support ability are adequate and economical consistent with op 
erational requirements 
%. Consideration of bombing and gunnery range requirements where ap 


plicable 

10. Meteorological factors, to include conditions adversely affecting the op 
erational missior 

11. Base most economical for development within the area of requirement 
onsistent with ability to perform the proposed mission. 

As a result of the application of the above criteria to some 650 locations and 
subject to successful negotiations with local communities, the Air Force desires 
to proceed with the construction of four of the deferred bases (Clinton-Sherman, 
Biyvtheville, Seymour Johnson, and Myrtle Beach); to increase the utilization 
of two (Moore and Columbus) ; and to activate jet fighter interceptor missions 
at seven border stations (Bismarck-Minot, N. Dak. area; Fargo, N. Dak. area: 
Glasgow-Miles city, Mont. area: Marquette, Mich.: Klamath Falls, Oreg.: Tra 
verse City, Mich. area and Southern California area). The authorizations previ 
ously approved at these bases are being applied to the fiscal year 1955 projects 
which have been adjusted to new mission requirements and current criteria. 

The fiscal year 1955 program contains only one new overseas base—Northwest 
Air Force Base on Guam. This was a World War II base which was deac- 
tivated in 1949 and now planned for reactivation as an auxiliary support base. 

At this point, it is my purpose to explain the airbase requirements of the Air 
Force to support the 137-wing program and relate these requirements to the 
public works authorization request which you now have before you for con- 
sideration. I will confine my remarks primarily to a discussion of those re- 
quirements which have been generated by the increase in the Air Force program. 

In the spring of 1953, the United States Air Force was directed to slow down 
its rate of buildup and a personnel ceiling lower than that previously planned 
was established. This resulted in a temporary goal of 120 wings and congres- 
sional action on the fiscal year 1954 United States Air Force budget reflected this 
lowe red force 

The recent review or “New Look” at force requirements by the Joint Chiefs of 
Staff resulted in the recommendation of a 137-wing-force objective for the United 
States Air Force to be achieved by July 1, 1957. This recommendation has been 
ipproved by the Secretary of Defense, the National Security Council, and the 
President and its implementation is now dependent on congressional action. 

The strategic concepts and operational doctrine of the Air Force on which the 
157-wing program is based are basically the same as that of previous programs, 
except that the requirement for increased air defense forces has been recognized. 
The overall combat potential of the 137-wing force is approximately the same as 
that of the 143-wing force. Included in the 17-wing increase in the Air Force 
program are 2 SAC wings, 5 air defense wings, and 13 tactical wings; 3 troop 
carrier wings have been deleted making a net increase of 17 wings. 

The procedure used in the selection of airbases to support an increased Air 
Force program begins with a careful review of existing or programed bases to 
determine their capability to accommodate additional units. In selecting homes 
for our wings, certain basic considerations must be adhered to. These are pri- 
marily, operational, geographic, economic, and safety considerations which have 
heen applied to this program and which have been defended in previous pro- 
grams. Maximum utilization of bases within sound operational practices not 
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niv assures the total utilization of a base but it further lends itself to keeping 
,an absolute minimum the total number of bases required, 

Except for a few bases strategically located in the northeast and northwest 

is, units of the Strategic Air Command in general may be located anywhere 
within the continental United States. Because this strategic force must be ready 
t a moment’s notice to move in any direction of the world, we have considered 
t mandatory that it be permanently located in the United States rather than 

deployed to bases overseas. Our plans include the rotation of units of this 
force to an overseas area to maintain our capability in those areas, providing the 
crews with operational know-how; while at the same time keeping the rest at 
home to move out in any direction as required. After effecting maximum utiliza 
tion of existing bases to meet requirements of the 137-wing force, it was found 
ecessary to provide two additional bases to support the strategic forces 

rhe requirements for basing our tactical forces are more specific geographically 

in those of the strategie forces The primary mission of these forces, while 

ey are in the United States, is to train with the units of the Army which require 
borne or air-force support Specifically, our problem here was one of selecting 
es as close to Army camps or maneuver areas as possible Another important 
tor is the proximity to available gunnery ranges. So far as the capability of 
he individual base permitted, we have scheduled the utilization of each base to 
ontain two tactical wings 

Base requirements to support the increase of 13 tactical wings were met by 
ccommodating 8 of these wings on existing or programed bases. The remaining 
5 wings required the addition of 3 bases 
‘he selection of bases in support of the air defense forces in the United States 
again a matter of geographic consideration. These forces are an integral part 
the aireraft control and warning net and the limitations imposed by the loca 
tion of these radar sites are very specific insofar as the selection of associated 

rfields is concerned 

Primary emphasis has heen given to providing a sereen across the northern 
border applicable in the defense of all targets south of that screen. Secondly, 
ur deployments of defense forces have adhered to the principle of defense in 
depth, insofar as our available forces permit. Thirdly, where the individual 
targets require, we have provided specific defense for those targets without 
espect to their geographic location 

In order to provide as adequate cover as possible we have deployed one squad- 
ron of a fighter interceptor wing to a base. In certain cases, however, where 
varranted by the target complex, we have deployed two squadrons to a base. 
This is generally found in the industrial Northeast and Pacific Northwest 

The addition of 4 fighter interceptor wings (12 fighter interceptor squadrons) 
to the continental United States defense forces was accomplished by the addition 
of 5 squadrons to existing or programed bases and the establishment of a require 
ment for 7 additional bases where fighter coverage is needed 

The requirements of supporting commands such as Air Training, Air Materiel, 
Military Air Transport, Air Research and Development are being met for the 
most part through expansion of existing facilities. 

It is necessary that enabling legislation be obtained at this time for these 
idditional bases and added facilities at existing and programed bases in order 
that the base structure will be operationally ready at the time that our manning 
and equipping schedules dictate. The planned progressive growth of our forces 
is pointed toward reaching our end position of 137 fully equipped wings by end 
of fiscal year 1957. For security reasons the detailed discussion of the phasing 
ind deployments of these forces will be covered off the record during subsequent 
testimony 

STATUS OF CONSTRUCTION 


As previously stated, the present objectives of the Air Force is to complete by 
the end of fiscal year 1957 the minimum facilities required for sustained opera 
tions of the 137-wing force. Status of the funded program, totaling $5.3 billion 
as of May 1, 1954, is as follows: (a) Contracts awarded $4.1 billion representing 
77 percent available dollars. (%) Obligations $3.836 billion representing 72 per 
cent of available dollars. (¢) Works in place as of April 1, 1954, estimated at 
58 percent of total program. 

Procedures have been adopted which will enable more effective use of the 
potential capability of our design and construction agencies, such as finalization 
of criteria and master planning, relaxation of funding controls, and early initia 
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tion of design of the fiscal year 1955 and fiscal year 1956 public works programs 
Projections of contract awards irdicate an average of $137 million per month 
for the balance of fiscal year 1954, with an average monthly rate in succeeding 
fiscal years that progressively decreases. The Corps of Engineers executes ap 
proximately 80 percent of the Air Force program: the Bureau of Yards and Docks 
share is less than 10 percent but increasing ; and the balance is handled by other 
agencies and Air Force commands. 

General WasHpournr. Mr, Chairman, I think we ought to make 
about five points in connection with this program here. The first one 
is, that it is a rapidly expanding program which continues about a 
billion-dollar-a-year build up of the Air Force physical plant. Eighty 
percent of this year’s program is in the Zone of Interior compared to 
around 55 percent of it in previous years. 

This program requires careful phasing of the increase in the numbe: 
of operational wings of the Air Force while, at the same time, provid 
ing for the conversion to jet operations during the same period up to 
1957. 

{In this program we are also about to come to the point where we ca) 
catch up a little bit about personnel and administrative facilities o1 
the bases that have in previous years been limited to strictly operational! 
items. 

As the Secretary just said, we find it is a very good business propo 
sition to make that capital investment in terms of profit in other areas 
of the Air Force budget. 

The second point is that we have some added bases in this program 
this year, about a dozen bases being added to the active list of the Air 
Force. 

It contains the reinstatement of 4 bases that were in the former 
program, that were deferred last year, and adds 7 new fighter 
interceptor bases along the perimeter defense net. 

The statement which I made emphasizes the extreme care that the 
Air Forces goes to in selecting these new bases to go on the list, and 
the careful cooperation with the other two services in making sure 
that all available and suitable inactive facilities of which ever depart 
ment, are used to best advantage. 

The third point is that this program involves the reuse of existing 
authorizations. In this year’s program about 40 percent of this year’s 
requirement are met by reusing prior years’ existing authorizations. 

I would like to call them reused or unused authorizations because 
they are definitely not excess or surplus. Most of these bases are going 
to require construction over and above what is in this year’s program, 
so that dollar availability on a base is not an excess or a surplus. 

We are going to use it very likely in this and later years’ programs. 

In the Air Force authorization, as this committee knows, there are 
nearly $2 billion of prior years’ authorizations that have remained 
unfunded, and during that 5-year period there had been many changes 
and adjustments in prices and scope and siting and base missions and 
all of that, which comes under the general heading of breakage, so we 
found that we probably never would use some of that authorization 
for exactly the same things that it was set up by Congress for in the 
previous programs. We felt that it was advisable to reuse as much 
of that as we could where it was available and suitable on the stations, 
to keep from adding to the total authorization that the Air Force 
needed for public works, and we are prepared to explain in consider- 
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able detail where these unused authorizations are applied at each of 
the bases. 

Senator Case. I note that you have in your statement an illustra- 
tion of the way you worked this out, taking the case of Abilene. 

General WasHpournr. Yes, sir; that is a very good example of how 
this reuse of prior authorization works, and I could give the com- 
mittee a very detailed rundown of that at your convenience. 

The fourth point I would like to make is that we are about ready to 
exhaust the overseas blanket authorizations that were given to the 
Air Force in Public Law 534 in 1953, 

Senator Stennis. What year / 

General WasHBoURNE. 1953. 

Phe committee recalls in that Public Law 534 you granted about 
$12 billion worth of classified construction, primarily overseas. 

Now, we have used against that in every year, including this one 
and the amount in this bill, some $200 million, which just about 
exhausts that account. The projects that are in this bill for further 
clearance before this committee under section 407, are about the last 
group that you will hear under that blanket authorization: in other 
words, it will be consumed. 

The fifth item I would like to mention is the real estate that is in 
this year’s program. It accounts for less than 2 percent of the dollar 
total, but it is of overriding importance in executing the program. 

In this year’s program there are 509 real-estate items, 77 of which 
re more than $25,000 in cost and, therefore, required to be resub- 
mitted in about 51 proposals to this committee for further clearance, 
and also to the House of Representatives. 

The land interest in this program averages about $150 an acre. 
The average cost of the fee purchase is some $300; avigation ease- 
ments are $99; restrictive easements about $89 an acre, and there are 
several dozen smal] quarter-acre and two-acre tracts, usually for avi- 
gation aids, that run about $220 an acre. 

The avigation easements we speak of here are perpetual interests 
in real estate, and they account for some 13,000 acres, and, as I said, 
the average price is about $99 an acre, the Air Force agrees is pretty 
high, beeause it actually amounts to a nonmerchantable title or inter- 
est in real estate, and we are confronted with a difficult choice of, on 
the one hand, to pay considerably more for fee title that we do not 
really need—we just need to use the sky space above it—or, on the 
other hand, not doing anything to protect the tremendously valuable 
investments on these bases against encroachments from civil develop- 
ment during the next few years. 

So our opinion is that the practice of buying these avigation ease 
ments is a necessary and proper expense in the operation of and 
expansion of the Air Force. 

In addition to the 77 new projects which this committee will be 
requested to clear, there remain about 25 land-acquisition proposals 
from previous years’ programs which have not been cleared by the 
Congress and we believe that the progress we have made in assembling 
accurate real-estate reports on all of these projects, both the new ones 
and the former ones, will permit us to take full advantage of any 
recess procedure which this committee may establish in handling these 
land clearances during these next few months. 
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With those five items, Mr. Chairman, T believe we would be ready 
to begin our series of charts to show the committee in detail this 
technique of using existing authorizations and the procedures we used 
in identifying the new bases. 

Senator Case. Are there any questions of General Washbourne 
before he takes up the charts? If not, you may proceed with the 
charts. 

General Wasnrourne. The first chart, Mr. Chairman, I believe 
we will put up, is the one showing the application of reusing the 
existing authorization at Abilene, Tex., because that is a technique 
that the committee will see many times during this list of bases. 

I believe I neglected to mention that there are 155 Zone of Interior 
bases, continental United States bases, in this program, and on prob 
ably a third of them there will be this use of existing authorization. 

I will ask J. R. Gibbens, who is quite familiar with this, to run ove: 
this chart in detail as a sample of all the others that occur. 

This chart Mr. Chairman, is a facing page of the base at Abilene, 
‘T'ex.. and there will be a page like this for each of the bases as we 
come to them. 

It shows here the essential information that the committee probably 
would like with respect to the land areas, the location, the type of 
construction, the mission, and the population of the base, and on 
the lower right center of each of these facing pages you see a line 
of five numbers, which is a point that Mr. Gibbens will explain, 
particularly with respect to Abilene. 

Mr. Grepens. At Abilene, Mr. Chairman, the total authorizations 
that we have had in prior years is $35,700,000; that is the total of all 
the authorizations. 

At the present time, we have our current construction program 
against that authorization of $32,939,100. Our 1955 program is 
$17,435,000, which is the total of the line items in the book. 

The current construction program, plus our total of our line items 
in the book come up to the total of $50,374,100, which is the total 
requirement as shown on here, which is actually the total requirement 
of fiscal year 1954 or through 1955. 

The difference of authorization and our current construction pro- 
gram shows that we have an unfinanced authorization of a little over 
s2 million, $2.7 million, I believe it is, which may be applied against 
this requirement in authorizations of $17.4 million, and it permits us 
in this bill to ask for only $14.675.000. 

As you see here, we do have an authorization requirement coming 
to this total of 314,674,100, but our authorizations are all taken to the 
nearest thousand dollars, so the increase is to the next higher thousand 
or $14.675.000. 

Senator Case. Just a moment, before you remove the chart; did 
you have any questions, Senator Stennis? 

Senator STennis. Go ahead. 

Senator Case. The difference of the $2 million plus between the 
authorization requested and the fiscal 1955 program represents what 
you have salvaged, so to speak, by reusing the prior authorization? 

Mr. Grppens. Right, sir. 


Senator Case. But does that mean that you have eliminated specific 
items of a prior authorization or may it mean some eliminations and 
some modifications in size or in cost estimates ¢ 
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Mr. Giepens. It will mean possibly some eliminations due to crite: 
changes ; it mi Ly mean cost Vari itions, it m: iy mean c she anges in criteria, 
it may mean ¢ hi inges in mission, almost anything. 

General WAsHBourNe. Will you show the committee how you picked 
tup! 

Mr. Griepens. Later charts will show that. 

Senator STennis. I want to ask you a little about this before you 
remove that chart, if you are through, Mr. Chairman. 

Senator Casr. Just one further question. When you have followed 
through with that on this program, does it mean those old authoriza- 
tions are going to be cleaned up and be put on sort of a current basis ? 

General Wasueourne. Yes, sir; it will eventually amount to that, 
if we still have unused alanine we do not need—it will be proper 
to consider a rescission of them probably at the next Congress or as 
soon as we are pretty sure that we do not need them. 

Senator Srennts. I want to ask about the personnel down there, 
{deleted for security reasons]; is that right 

General Wasunourne. Yes, sir: that is the mission of the base. We 
just list the principal units because there are a number of small activi- 
ties on every major base—what we have listed here. 

Senator Srenntis. What is the other one there ? 

General WasupBourne. (Reply off record.) 

Senator Stennis. Of that base, you mean 4 

General Wasunourne. Yes, sir; of that base. 

Senator Stennis. Is that what you alla permanent airbase ¢ 

General Wasnpournr. Yes, sir; this is a base that we have desig 
nated as a permanent station ad are building the permanent type of 
construction on the station. 

Senator Stennis. Well, making it a permanent base, is that a matter 
of legislation or is that a matter of choice within the Air Force? 

General Wasrrourne. It has not been a matter of legislation up to 
now, Senator Stennis. The Air Force has been expanding and we 
have observed legislation and authorizations as to the strength of the 
\ir Force in determining the bases: but in the buildup since Korea we 
have actually been opening and using bases a good deal faster than 
the legislation has caught up with the permanent structure, so that 
for the past 3 years the Air Force has been designating additional op 
erating bases to permanent status by thorough staffing through the 
staff and recommendation of the Chief of Staff, and approval by the 
service secretary. 

Senator Stennis. Well, what gives it, though, an official status of 
being a permanent base or a temporary base ¢ 

General Wasrourne. The permanent status is accorded to a station 
by the normal action of the Secretary of the Air Force in making an 
official designation of it, and the public ation of a general order by the 
Chief of Staff. 

Senator Stennis. That is all I have. 

Senator Durr. In the final analysis that designation is determined 
very largely from the components that make up the character of the 
base. 

General Wasneournr. Yes, sir; in general, that is true. 

We have 11 factors that are used especially in considering perma 
nent status forabase. They include, among other things, the complete 
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Federal ownership of the land and the exclusive Federal jurisdictioy 
cf all the land involved. There are many other factors which include 
such things as community support, weather, the type of mission, and 


such as th: at. It is a well-rounded, thoroughly staffed evaluation of 
a great many factors 


Senator STENNIs. That is all I have. 
Senator Durr. He might as well go ahead. 
Senator STEnnNis. Yes. 


Mr. Gresens. This chart here has the same columns, the same fiv 


ures as the previous chart. It is merely a graphical display of the 
use of the authorization. * In other words, our total requirement 
through 1955 was $50 million, which is represented by the long black 
line. 

Our total authorization of $35,700,000 is represented by this bar 


The funded or the current construction program or funded authoriza 
tion represents up to here. 


Now, this amount here is $2,760,000, which is the amount of au 


thorization that we can change partly the use of and thereby reduce 
our 1955 requirements of $17 million down to a new authorization 
ee of $14,674,000. 


Senator Stennis. Mr, Chairman, it is a mighty smooth way of 1 


ducing the figures, of ge ae down to the amounts you are asking ag 
and I commend them for i 

Mr. Gissens. To go nto the details of the items that generally make 
up the difference, again we have our total authorization, our current 
construction program, and our unfinanced authorization in this line, 
$2,760,000. iy is made up of two laws, Public Law 534, 1953, and 
Public Law 209, fiscal year 1954 authorizations. They total this. 

The current construction program, as applied to these authoriza 
tions, are: $23 million against Public Law 534; and almost $10 million 
against Public Law 209. 

We have an unfinanced authorization under 534 of about $500 
million. That is made up of these items primarily. 

This $467,900 is the $467.9 up here. 

In the original authorization we had a shop, armament and elec 
tronics, 15,000 square feet at $214,000; it is not in our current con- 
struction program, so we have unfinanced the whole amount. In our 
1955 program, the one you have before you now, we will have 2 arma- 
ment and electronics shops, 1 for each wing in the program, so that 
this unused authorization, will be applied directly against the item in 
the 1955 program. 

The wing headquarters was originally authorized at 35,700 square 
feet. By revising our definitive drawings, reevaluating our require 
ments, we have reduced that in our current construction program to 
25,300 square feet at a much lower price. ‘Therefore, we have in scope 
10,000 square feet that we do not need now, and $164,000 of authoriza- 
tion against it. 

This may be applied against some new item in the 1955. 

Senator Casr. In other words, rather than rescinding the entire 
amount of prior authorizations that you do not expect to use, you are 
reapplying for a reduction of the total new authorization you are 
requesting ? 

General Wasnpourne. Yes, sir; that is right. 
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Mr. Ginpens. We are making a change of dollar authorization. 

Phe dental clinic originally authorized at 3,000 square feet plus, is 
ot in the current program, but there will be a larger and more usable 
ental clinic in the 1955 program; it will be a direct change. 

Barracks were aie authorized for 1,500 spaces. Our current 
construction program has seven 200-man barracks, 1,400; we have 
100 places left in scope, and we would have about $250,000 left in 
money. 

However, we took $232,000 of that to apply against overruns in our 
other program, in the $23 million program, and have $32,000 left to 
apply against 1,200 more spaces of barracks in the present program. 

That cleans up 534. After this program there will be no unused 

thorization in 55-4. 

* 209, we have an item of utilities that makes up the major portion 
of the unused authorization. We have a $988,000 amount in the cur- 

nt construction program against a $3,195,000 in the original author- 
zation. This $2,207,000 may be applied to utility items in the 1955 
rogram or any of her like items of that nature. 

We do have a sav ings also in all the rest of the items in public law 
209 of S8GEB,000, 

If 1 remember correctly, all of the prices, of course, vary; they are 
up or down from the original estimates; and I think there was about, 
oh, a litthe more than $100,000 of overruns, and somewhere around 
$200,000 of savings; so it will come up with an actual savings of 
$86,000, which we may apply dollar-wise against new authorizations. 

Senator Case. Does that mean you are going to clean up Public 
Law 209 also ¢ 

Mr. Gizpens. Yes, sir. 

Senator Case. Is that just as to Abilene or throughout the Air 
Force ? 

General Wasneourne. It will occur in many places where Public 
Law 209 contributes to the total base authorization. This is not a final 
adjustment, Senator Case, of this publie law, or, poranns any of the 
public laws. It represents the progress we have made in putting a 
lot of this work to contract and getting as far as we have on it. 

On some bases, the public laws go back to 1950, as the Senator will 
fsa i and the adjustinents this year represent a fajrly final 
cleanup, 

in the other hand, Public Law 209 is only a year old, and probably 
this is not the final adjustment. 

Senator Case. Where you have this double system of authorizations, 
and also appropriations, and then making appropri iations available for 
funding specific prior authorizations, it makes an awful lot of book- 
keeping, and the sooner we can get to a simplified basis where you can 
get a clean cutoff date, the less « onfusing it is going to be and the more 
honest a picture will be presented to the country. Maybe “honest” is 
not exactly the word, but at least, say, a clearer picture will be pre- 
sented to the country. 

I do not say it js dishonest to say that you have got some unfunded 
authorizations, and to carry them along, but it certainly is not very 
clear to the country when you talk about the appropriations as of a 
given year; you have got a lot of carryover appropriations or a lot of 
carryover authorizations, so that the public becomes tremendously 
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confused between appropriations and cash requirements of the 
Treasury. 

General Wasnrourner. Yes, sir. I think that is a very important 
part of the problem. 

The trouble comes from the fact, of course, that this is not an annual 
appropriation; it is a continuing thing, available until expended, and 


about the best we could expect to do on a simple base is about a 4-year 


performance. On a complicated big base like Limestone, we have been 
building on jit for 7 years, and we are not finished with it yet, so the 
practical problem of cleaning up and saying any given year that this 
is accounting up to now is pretty difficult. 

I do recognize the desirability of being able to give an accounting 
of this type every time we come before the Congress. 

Mr. Ferry. If I may come in here, Senator Case, possibly I could 
help. We have had a committee called the Cooper Committee, work 
ing over in the Department of Defense with a view toward simplifying 
and arranging a uniform system of accounting for all three services, 
Army, Navy, and Air Force, by means of which funds appropriated 
would be lumped together as a working fund from which expenditures 
would be put on, and the reports, after items would be completed, 
would show the actual cost of the items as compared with the original 
estimate. That is going to take possibly a year or two to get into 
organization, but we are presently looking at the thing with a view 
toward reaching exactly the same goal that you pointed out is so 
desirable, a clear-cut and simplified report of funds appropriated, 
funds authorized, and funds expended against particular line items. 

General WasuBourne. That, Mr. Chairman, represents a sample on 
how we have proposed the application of unused, unfunded authoriza- 
tions at a station against this year’s requirements. 

Senator Caspr. General Washbourne, I noticed with considerable 
interest the table you showed in your statement, showing a category 
summary of the public works authorization proposed here, where you 
broke down in terms of dollars and also percentages of total the re- 
quests for the Various categories ranging from paving to training 
facilities, family housing, storage, shop, and so forth. 

Do these percentage totals for 1955 reflect the average that would 
be given if you were giving us the percentage, that each of these things 
go in to make up a representative Air Force installation ? 

General WasHpourne. No. I do not believe they would, Senator. 
Utilities, for instance, in this year’s program are 14 percent. On an 
average base, taking it from the time you start it until you complete it, 
they would probably account for 30 to 32 percent, about a third of the 
total cost. 

Senator Case. But utilities are one of the things which have to come 
early in a program ¢ 

General WasHeourne. Yes; that is right. 

Senator Case. So that as to an individual installation, utilities 
would be quite high the first year or two of the construction period ? 

General WasHsourne. That would be the preferred way to do it, to 
get most of our base utilities framework in the first vear or two, and 
then fill— : 

Senator Case. And taper off on that. 

General WasHBpourNr. And taper off on utilities. 
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Senator Casr. Then you come in with the items of lesser priorities, 
which would come in with higher percentages in the later phases of 
construction ¢ 

General WasuBourne. It works that way; yes. This pavement 
item of 31.8 percent is about the average cost of pavement on an 
individual base. 

Senator Case. A striking example of where utilities did not get a 
higher piority was over at C ‘hi a 

General Wasunourner. Yes, sir; that is right. 

Mr. Chairman, I believe it ae be desirable at this time, if the 
committee is agreeable, to introduce Col. William G. Moore, of the 
ie rectorate of Operations, to show the committee what the new bases 

e that have been introduced into this year’s program, and how they 
were selected and what they are designed to do in the way of building 
up the Air Force base structure. 

Senator Durr. Do you have any questions before we proceed to 
that ¢ 

Senator Stennis. No. 

Senator Durr. All right. 

General Wasupsourne. Much of Colonel Moore’s remarks will be 
of a highly operational character, and we would like the committee’s 
permission to edit the record to take out sensitive material before it 
is published. 

Senator Durr. All right. 

Colonel Moorr. Mr. Chairman, I am Colonel Moore from the Direc 
torate of Operations, United States Air Force. 

It is my purpose to present to you the airbase requirements of the 
137-wing program, and relate those requirements to the authorization 
bill which is before you today. 

I want to point out that the basie concept and doctrine upon which 
the 137-wing force is based is, generally speaking, the same as for 
the previous 143-wing Air Force program. 

On my first chart is indicated the force structure and phasing of 
the 187-wing program. 

The strategic air forces are made up of heavy bombers, medium 
bombers, strategic reconnaissance heavy, strategic reconnaissance me- 
dium ; strategic reconnaissance fighters, and strategic fighters. 

Our air defense forces are made up of fighter intercept wings, all- 
weather. 

The tactical forces are made up of tactical bombers, light bombers, 
tactical reconnaissance, fighter-bombers, and day fighters, and in our 
airlift units, we have troop carriers heavy, and troop carriers medium. 

The columns on the right indicate the phase buildup to the 137-wing 
goal by the end of fiscal year 1957. As of 1954, we will have reached a 
total of 115 units; in 1955, 120 units; in 1956, 127 units, and at the end 
of 1957 our end goal of 137 wings. 

The red aircraft indicate those bases which are air defense bases, 
that is, the sole occupant of the base is the air defense unit. 

The dark aircraft indicate those bases on which the Air Defense 
Command is a tenant unit on the base of another or major command 
such as TAC or Strategic Air Command. 

Senator Durr. What is the southernmost one; is that in Tennessee / 

(Reply off the record.) 

48138—54——10 
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Senator STENNis. You said tenant ona base. What do you mean— 
you mean you are occupying some other base / 
Colonel Moore. That is right. 


We have endeavoreil wherever possible to refrain from building 
facilities solely for these forces, and to use existing facilities where 
we possibly can. Therefore, when we have a defense requirement in 


an area, if we have another base of another command so located that 
it would fulfill our geographic requirements, then, as in the case of 


Larson here, we would put our air defense units on that base, and 


simply expand the facilities of that base to whatever extent i: 
necessary to accommodate those units. 

Senator Case. Off the record. 

(Discussion off the record.) 

Senator Casr. Senator Young called me the other day and asked 
to have some people come in to see me who were from Bismarec! 
They said that there had been 2 or 3 teams out there, and had 
visited them in the past year talking about activation of an interceptor 
base at Bismarck, but lately there have been some talks that it might 
be shifted to Minot. and I noticed that in the House version of the bill. 
an amendment was put in to make it Bismarck-Minot. 

I presume when we come to that specific base you would say some 
thing about that; but since you have that chart there, that map there 
at this time, you might tell us something about that situation, General 
Washbourne. 

(reneral WasHpourRNe. Yes, sir; I will be glad to, Senator. 

In asking the Congress for that authorization to establish these 
additional interceptor bases, we picked out geographical requirements, 
as Colonel Moore outlined. 

Within the area of operations we have studied a great many sites 
that would fulfill the purpose with respect to the geography. 

In the Bismarck area there are about 3 or 4 sites that are being 
studied, and in the geographical area of Bismarck and Minot, N. Dak., 
about 75 miles north, as I remember, there are several other sites. 
Those are being studied with respect to cost and feasibility and every 
other way, and with the air defense commander out at Ent Air Force 
Base at Colorado Springs. We did not have a final site chosen on 
those bases at the time we approached the Congress, so we could not 
get a lease or donation of land or fix a site exactly. 

Therefore, we have asked for an area authorization in which we 
can select a specific site and build the base as soon as we can reach 
the selected site. 

Senator Case. This committee, which came in to see me the other 
day at Senator Young’s suggestion and request to me, said that there 
had been some housing projects which had been deve sloped i in Bismarck 
on the representation that there was to be a base located in Bismarck. 
Do you know anything about that ? 

General WasupourNer. No; I do not, Senator. 

There is, of course, at Bismarck the old Army post of Fort Lincoln, 
which was renovated to some extent by the engineers when they built 
the Garrison Dam there 2 or 3 years back, and on which, if we used 
the Bismarck Airport, we would have hoped to put some of our fami- 
lies, but I do not know of any obligation that some of the townspeople 

ave taken on out in town to build houses for the Air Force, because 
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we are very careful not to make commitments to the local people as to 
a specific site. 

Senator Casr. This was a group of 5 or 6, the mayor, the editor, and 
publisher of the paper, and some other representative citizens. They 
te a little disturbed by this action in the House, and while I, of 
course, could say to them that I really knew nothing about it, I also 
pointed out to them that there could be no actual commitments, and 
vet they were a little restless about it. They were also asking whether 
it would make any difference if the land needed for the ‘site were 
purchased by the community and were tendered to the Government, 
would that be a major factor in tying it down. I, of course, gave 
them an indefinite answer to that. 

That would probably depend on other costs and other factors, and 
the final decision on the strategic importance of a particular location. 
Do you have a new location or an increment voing in at Sioux C ity? 

General Wasnpourne. No, sir: there is no change in Sioux C ity that 
[ know of. 

Senator Case. There is no change in Sioux City ? 

General WAsHBoURNE. No, sir. 


Senator Case. A year ago we rescinded some $17 million or $18 


million—— 

General WaAsHBoURNE, Yes, sit 

Senator Case (continuing). Because after you went to jets, it was 
determined that the airport of Sioux City was too close to the main 
part of town. 

General WasHpourne. Yes, sir: there was a bombardment mission 
of medium bombers authorized for Sioux City in Public Law 534, but 
when the composition of the Air Force was changed last year, and 
certain other operational problems occurred, that was withdrawn. 

Senator Cask. The Air Force or the old Air Corps did have a 
satellite B-17 field in the northeast part of South Dakota at Water 
town during the war, in which you have a reclaimor, [ think, or the 
authority to reclaim that. Was any examination made of Watertown 
for utilization of the runways there ? 

General WAsnnourne. Not a detailed resurvey of Watertown, Mr. 
Chairman. The bases in that whole area were examined to see if they 
would fit that requirement, but Watertown and other bases in South 
Dakota and Minnesota, in that general area, were not specifically 
examined and put in competition because they were area requirements 
with respect to a squadron of fighters. 

We did look over, and have several times, Watertown, Mitchell, and 
Huron. and other existing facilities in the State of South Dakota. 

Senator Casr. Is the radar screen in Canada pretty well completed 
at this time? 

General Wasnrourne. The Secretary of Defense issued a report 
late last fall with respect to the completion of that net. He was not 
too specific, but in general we have what we might call beneficial 
use of a pretty dependable net across the northern approaches as well 
as the northeast approaches. 

Senator Case. Do you have any aerial gunnery ranges in Montana ? 

Colonel Moorr. Not at this time; no, sir. 

Senator Case. Or in North Dakota ? 

Colonel Moore. No, sit 
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Senator Case. Are you operating, though, in Casper, Wyo. ? 
General WaAsHpBourRNe. No, sir. That base was turned back to the 
county. 

Senator Casr. The only one in operation is the one south of Rapid 
City ¢ 

Colonel Moore. We have a gunnery range in Idaho and, I believe, 

we have one in at Wendover, Utah. However, the primary air de- 
fense gunnery area and range for the units of the western part of 
the United States is at Yuma, Ariz.; and the way that is operated, 
the capacity of Yuma is four squadrons at one time, and these 
squadrons fly into Yuma for a period of time, and conduct their 
gunnery exercises and then return to their bases. 

Senator Case. What are you putting in at that—you have an aerial 
gunnery range out at Ellsworth ¢ 

Colonel Moorr. We have a gunnery range, a range which, I be 
lieve, is primarily for the Strategic Air Command in that area, and 
is—I do not believe it will fit the requirements of the Air Defense 
Command for air-to-air gunnery. 

Senator Case. It is used for air-to-air. 

General Wasurovurne. I would have to check up on that, Senator ; 
I do not know just exactly what it is used for. 

Senator Casr. I know you are sending units in there, and the 
guard trains in there, too, from that area. 

General WasupnourNe. I will be glad to furnish that information. 

Senator Case. That was the original reason I think that the Rapid 
Citv base went in there. They got an air-to-air gunnery range in 
there when they started the B—-17 base. 

How large is the gunnery base in Idaho? 

Colonel Moorr. You have the real-estate figures on that / 

Colonel Price. No: not on the range, Mr. Chairman / 

General WasHpourne. I do not have that information at hand, 
Senator. I can look it up and put it into the record. 

Senator Case. Suppose you look it up and put it into the record, 
the size of it in miles, width, and length and acres of that, and the one 
in Utah, and the one at Rapid City. 

General WasHBourNr. Very well. 

(The information requested is as follows :) 

Due to irregular shapes of the ranges, the size as indicated in miles was 
obtained by scaling real-estate drawings and is therefore furnished only for 
the purpose of giving an idea as to the approximate rectangular size of the 
ranges. The size as shown in miles therefore does not agree with the acreage 
figures which are correct and correspond with figures reflected on real-property 
records 

SOUTH DAKOTA 
Name: Scenic Badlands Air Force range. 
Type: Air-to-air gunnery, rocketry, bombing. 
Parent: Rapid City Air Force Base. 
User: Rapid City Air Force Base. 
Size: 48.5 by 12 miles (approximate 
Acreage: 354.942 
Acres leased: 241,355 
Acres owned: 03.609 
Name: Rapid City Air Force range 
Type: Ground gunnery. 
Parent: Rapid City Air Force Base. 
I Sel Rap d City Air Force Base 
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SOUTH DAKOTA—continued 


Size: 1 by 2.53 miles (approximate) 

Acreage: 1,497. 

Acres leased: 4. 

Acres owned: 1,493. 

Name: Newell Air Force range 

Type: Precision bombing. 

Parent: Rapid City Air Force Base 

User: Rapid City Air Force Base. 

Size: 5.91 by 4 miles (approximate) 

Acreage: 10,012 

Acres leased: 7,63: 

Acres owned: 2,379. 
IDAHO 


Name: Mountain Home Air Force range 
Cype: Air-to-air gunnery and precision bombing 
Parent: Mountain Home Air Force Base 
User: Mountain Home Air Force base 
Size: 4 by 7 miles (approximate) 
Acreage: 17,917. 
Acres leased: 640 
Area fee: 17,277 
Name: Craters of the Moon Air Force range 
Type: Air-to-air gunnery range. 
Parent: Mountain Home Air Force Base 
User: Mountain Home Air Force base. 
Size: 12 by 62.2 miles (approximate). 
Acreage: 477,156 
Acres leased: 30,331 
Acres owned: 446,825 
Name: Saylor Creek Air Force range 
Type: Aerial gunnery range. 
Parent: Mountain Home Air Force Base, Idaho National Guard 
User: Mountain Home Air Force Base, Idaho National Guard 
Size: 28 by 25 miles (approximate). 
Acreage: 443,520. 
Acres leased: 24,400. 
Acres owned: 419,120. 
UTAH 


Name: Wendover Air Force range. 

Type: Air-to-air gunnery, photoflash bombing, general bombing. 
Parent: March Air Force Base 

User: Travis, Carswell, Rapid City, and Castle Air Force Bases. 
Size: 46 by 60 miles (approximate). 

Acreage: 1,779,540. 

Acres leased: 42,859. 

Acres owned: 1,736,701, 

Name: Carrington Island. 

‘Type: General bombing. 

Parent: March Air Force Base. 

User: Travis, Carswell, Rapid City, and Castle Air Force Bases. 
Size: 2.76 square miles (approximate) 

Acreage: 1,768. 

Acres leased: 542 

Acres owned: 1,226 


145 





146 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


(The information subsequently supplied is as follows :) F Sen 
DEPARTMENT OF THE Arr FORCE, the A 
HEADQUARTERS, UNITED STaTes Arr ForcE, (ret 
Washington, D. C., June 15, 1954. Sel 
Memorandum for Major Baur, AFCIE Ge 
Subject: Reserve participation data. tiona 
1. The following information is submitted per your verbal request of June ah 
11, 1954. prog 
2. During fiscal year 1953, it is estimated that approximately 72 percent of f own 
the officers who were released from active duty affiliated with either the Air <jon 
Force Reserve or the Air National Guard. In fiscal year 1954 it is estimated that Se 
this factor has increased to approximately 96 percent. It is expected that this esau 
participation factor for officers will remain at about 95 percent or 96 percent for ares 
fiscal year 1955. Gi 
3. During fiscal year 1958 it is estimated that approximately 22 percent of Cr 
the airmen who were released from active duty affiliated with the Air Force ‘ 
Reserve or the Air National Guard. In fiscal year 1954 it is estimated that ; 
this factor has increased to approximately 42 percent. In fiscal year 1955 it is wou 
anticipated that this participation rate will increase further from 42 percent ™ 
to 50 percent. This is due to the early release in fiscal year 1955 of certain hut 
airmen ordinarily due for release in fiscal year 1956 having reserve obligations G 
under the provisions of the Universal Military Training and Service Act. The c 
airmen being released who have the universal military training and service obliga” . 
tion are expected to participate at approximately 100 percent, while the rate of ist 
participation of those without obligation is expected to remain about the same the 
as in fiscal year 1954. The combination of these two factors is estimated to re- e] 
sult in the aforementioned factor of 50 percent of the total airmen released from 
active duty in fiscal year 1955 
Ausrey J. Bouck, : 


Lieutenant Colonel, USAF, Executive, Plans and Programs Division, du 
Directorate of Personnel Planning. 


he 
Senator Case. I do not know what it is along in there. the 
Colonel Moore. This chart shows you the air base requirement for 
the Strategic Air Command. in 
The large aircraft indicate heavy bomb bases, the black being the 
bombers, the red being the reconnaissance units. so 
The smaller B47 aircraft indicate the medium bomb bases, the air 
craft in the dark block being the medium reconnaissance. The dark to 
fighter-type aircraft are our strategic fighters; the red are our stra- tl 
tegic reconnaissance fighters. (| 
Senator Casr. Are the Air National Guard units coordinated in this t| 
picture ? 
General Wasusourne. No, sir; they are not. They are State fune- | t 
tions and are not coordinated locationwise. V 
Senator Case. And none of them come under SAC ? 
General WasHRoUuRNE. No, sir. | 
Senator Case. If we had a war, wouldn’t the Air National Guard 
be integrated with the Air Force, the same as the old National Guard 
was / 


General Wasupournr. Yes, sir. During the Korean war we called 
many of the National Guard units to active duty, and made dispo- 
sitions of them according to need without regard to their home base. 

Senator Case. The thing is, the picture would look a little bit differ- 
ent in that map if you had the guard units integrated there. 

General WasHpourNnr. Yes, sir: it would. It would look a good deal 
different, too, if we put all of the Air Force bases on one chart. But 
for the purpose of understanding the ones in this particular book, 
we have broken them down by major commands. 
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Senator Case. Are you familiar with the degree of training that 
the Air National Guard units are getting now ¢ 

General WasHeourne. No, sir; only ina very general way. 

Senator Case. A good many of them have gone to jets, though‘ 

General WasHnovurne. That is right. We are converting the Na 
tional Guard, that is, the ones that fly fighters, to jets on a pretty fast 
program. They have a very large base expansion program of their 
own for the National Guard, too, for the same reason we do, conver- 
sion to jets. 

Senator Case. What proportion of the men who leave the Air Force 
are still in Reserve units or become membe-s of the guard ¢ 

General Wasupsourne. I do not know. 

Colonel Ropennauser. We can get that. 

General WasHpourNne. I do not believe I have a figure for that. 1 
would be glad to get it. It isnot very high. 

Senator Case. Of course, that is not related to this problem here, 
but still it is related to a certain extent—— 

General WAsHBoURNE. Yes, sir. 

Senator Cask (continuing). And it bears a little bit on how serious 
s this question of the failure of these men to reenlist or to stay ith 
their commissions in the Regular service. I saw some figures that 82 
percent of the officers in SAC are Reserve officers. 

General Wasupourne. Yes, sir; I believe that is correct. 

Senator Case. If that is true, when they complete their tour of 
duty with SAC, they still are Reserve officers, and if they were ye 
fied to serve on active duty with SAC, if they do not lose them entirely, 
they still are part of our defense potential. 

General Wasneournr. Yes, sir, as long as they keep their hand 
n the flying game. 

Senator Case. If they go into Reserve units of one sort or another 
so that they do not get too rusty. 

General Wasnrourne. I believe most of those Reserve pilots expect 

o get their time on troop carrier or transport type airer: aft rather than 
the: bombardment types. We have a great number of Reserve units 
that fly 2- and 4-engined transport types for their practice to get 
their time in. 

Senator Srennis. May I ask a question there? General, this stra 
tegic fighter, that is the fighter that accompanies the bomber, is that 
what it means? 

General Wasunourne. Yes, sir; that is the mission of that particu 
lar type of fighter; it is long-range escort. 

Senator Srennis. When you say long-range now, they cannot go 
right along, those bombers, as far as they can go, can they? 

General WasHnourNne. Yes, sir. 

(Discussion off the record) 

Senator Case. You have other charts here ¢ 

General WasnpBourne. Yes, sir; we have other commands we can 
show you. 

Senator Casr. Let us take the charts while you have them here. 

General Wasupourne. All right, sir. 

Colonel Moore. Sir, this shows you the airbase requirements in the 
Zone of the Interior for the Tactical Air Command. 
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The mission of the Tactical Air Command is primarily one of 
supporting our ground forces, and the Tactical Air Command in the 
United States in training the TAC forces for that role. Therefore, 
we have located our TAC bases wherever possible in the vicinity of the 
Army units with which they are training, and in this area are the 
greatest number of our ground training bases. 

The tactical forces are made up of tactical bombers and light 
bombers, indicated by the black bomber-type aircraft. 

The fighter bombers and day fighter aircraft, are the red fighters; 
the tactical reconnaissance is the black fighter-type aircraft; the troop 
carrier heavy the red four-engined aircraft; troop carrier medium, 
the black twin engined aircraft: and troop carrier assault, indicated 
by the black dot. 

General Wasnpourne. Point out to the committee, Colonel Moore, 
the location of the new TAC bases in this year’s base program. 

Colonel Moore. The new TAC bases in this program are Seymour 
Johnson, Myrtle Beach, S. C., and Blytheville, Ark. 

Senator Case. Are those reactivations/ 

General WasuBourne. Yes, sir; they are reinstatement of bases that 
were in the 143-wing program, and were out last year under the 120 
force level, and now that we are up to 137, they are being reinstated and 
constructed. 

Senator Case. Are you starting from scratch where these fields 
are ¢ 

General WasHBourNe. No, sir; they were all World War IT airfields, 
and they have a good many existing facilities on them. 

Senator Stennis. These are all of your TAC? 

Colonel Moore. Yes, sir. 

Senator Srennis. Those you have now and in the bill ? 

Colonel Moore. Yes, sir. 

Senator Stennis. And you locate them near large Army training 
units? 

Colonel Moors. Yes, sir. 

General WasHeourne. That is the primary factor considered in 
locating Tactical Air Command bases in the Zone of Interior. 

Senator Stennis. Mr. Chairman, I wish we had a map of the United 
States showing ali airbase installations. 

General WasHnourne. I would be glad to bring such a map. 

Senator Stennis. If you do have one, General. 

General WasHBourne. I would be glad to bring one over. 

Senator STENNIs. I would be interested in seeing that. 

These charts are certainly a more helpful way of presenting this 
matter, I think. 

General Wasneourne. If the committee would like, we will have 
the chart up there in the discussion of each major command so that 
the location of the bases with respect to the others can be looked at. 

Colonel] Moore. Sir, my next series of charts goes specifically into 
the force composition changes, going from 120 wings to 137 wings, 
and then I will show you in more detail the bases which were added 
to support the additional force increase. 

This gave our primary emphasis to the actual fighter—fighting-type 
force of the gun-shooting and bomb-dropping aircraft, and detracted 
somewhat from the support type. 
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Senator Stennis. Up there in the strategic, what are those there, 
one strategic reconnaissance (M) ¢ 

Colonel Moore. Medium. 

Senator Srennts. And the other is fighter ? 

Colonel Moorr. Yes, sir. 

This chart shows you additional bases required to support the in- 
crease of the 17 wings: Strategic Air Command, Clinton-Sherman 
Columbus Air Force Base. 

Air Defense Command, seven new base areas, Bismarch, Fargo, 
Glasgow, K. I. Sawyer, Klamath Falls, San Diego, and Traverse City. 

Tactical Air Command, we have Blytheville, Myrtle Beach, and 
Seymour Johnson; and Air Training Command, Moore Field, which 
will take the mission previously assigned to Columbus Air Force 

sase, Miss. 

I might point out that the new bases in this program are for the 
seven Air Defense units. The bases with the red dot are bases which 
were previously in the Air Force program and had authorizations, and 
were deleted when the Air Force went from 143 wings to 120 wings, 
and are now reinstated to support the increase to 137. 

This chart gives you an overall location of our new bases. These 
are the bases I just covered in the previous chart, the Air Defense, the 
Strategic, and the TAC bases. 

This is a schematic picture of our radar coverage in the Zone of the 
Interior and our existing Air Defense bases, and the new Air Defense 
bases, to show how the new Air Defense bases fit in with our overall 
defense system. 

The new ADC bases are Traverse City, K. 1. Sawyer, Fargo, Bis- 
marek, Glasgow, Klamath Falls, and San Diego. or the southern Cah 
fornia area 

General Wasupourne. Of those 7 sites Colonel Moore just men 
tioned, 2 are specific selections, Klamath Falls Municipal Airport, in 
Oregon, and the K. I. Sawyer Municipal Airport, in Michigan; the 
other 5 are area authorizations. 

Colonel Moorr. This chart shows you the location of our new Tacti 
cal Air Command bases relative to the location of the Army units with 
which they work, Seymour Johnson here, Myrtle Beach here, and 
Blytheville here. 

The dark dots indicate existing bases of the Tactical Air Command, 
and the green dots indicate the Army units or bases with which Tacti- 
eal Air Command is working. 

The shaded areas offshore are the gunnery ranges which are utilized 

y Tactical Air Command and is another consideration which has to 
be made in locating a Tactical Air Command base. Here we have 
located them adjacent to the Army and near gunery ranges. 

Senator Case. On that large map awhile ago, I thought you went 
up to Larson. 

Colonel Moore. This is a troop carrier unit in the Northwest; there 
are several TAC bases in the Northwest. However, we wanted to 
depict here the new bases which have been brought in or the bases 
which have been added to the program. The three red—— 

Senator Stennis. Mr, Chairman, I noticed in the morning paper 
where the President asked for $1.1 billion in military appropriations. 
Was that the budget for the current appropriation bill ? 








150 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


Mr. Darven. It is the supplemental appropriation. 

Senator STrennis. On what? 

General WasnBourne. Yes, sir; that is the appropriation that is a 
companion to this authorization the committee is now considering. 

Senator Stennis. To this bill; and it will be in the supplemental! 
ps ee bill, not the regular ¢ 

reneral WasHpourne. I believe that is so; yes, sir. 

Colonel Moore. Sir, in the authorization bill before you there are 
requests for public works in two overseas areas. Alaska is 1 of 
these 2. 

General WasHrournet. Mr. Chairman, the reason we are showing 
these bases now is that section 302 of Public Law 534 did not apply 
to certain overseas areas, and, since we need more constructiog at them, 
we put it in here as a small overseas section of this authorization. 

Senator Case. Is Alaska rega arde d as overseas / 

General Wasupourne. Yes, sir; for the purposes of our —— 
ing it is not in the United States, so we have to classify it as oversea 

Now, the big overseas package, that is, the 407 clearances that we 
will ask this committee for in a later heari ing will be over and above 
these bases that are being named here. 

Senator Case. Of course, actually no matter what you put in Alaska, 
you are almost bound to have some pretty good sized distances be- 
tween installations; I mean, Alaska is so large that you would have 
to have a lot more dots on it than you have got on that, to make an 
airtight screen. 

General Wasusourne. Oh, yes, sir; there is no question about that. 

sut this is the disposition of ihe available units in Alaska. 

Colonel Moore. One reason we are using the system of defense we 
have outlined here is because we feel we can give the most utilization 
and most benefit out of the forces which we can deploy to support that 
area 

Senator Case. On the other hand, there are no strategic targets in 
Alaska other than the settlements or the installations, are there? 

Colonel Moore. Well, we consider that the strategic bases in Alaska 
could be—— 

Senator Case. Targets; yes. 

Colonel Moore (continuing). Targets. 

General WAsunourne. Those two big airfields, plus the Army port 
at Whittier, are targets. 

Senator Case. But there is no industrial center as such that would 
make the target worthy of strategic missions, so far as an enemy is 
concerned ? 

General Wasneourne. I would not think so. 

Colonel Moore. This chart shows our air base requirements in the 
Far East. 

Senator Casr. Where is Okinawa (on the map) ? 

Colonel Moore. Okinawa is right here, Kadena, Naha. 

General WasHrourne. I believe I should call the committee’s atten- 
tion, Mr. Chairman, to the fact that the only new overseas location in 
this program is at Northeast Air Force Base at Guam; that is a World 
War IT field that we are activating for auxiliary purposes in the 1955 
program. 
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The total authorization involved in these overseas bases in Alaska 
nd the Far East is about $30 million, and about two-thirds of that 
will be the application of old authorizations, and about one-third of it 
will be new authorization. 

Senator Case. Thank you very much. 

Colonel Moore. That concludes my presentation. 

Senator Casp. It is now past 4:30, and unless there is something 
more on the general presentation, I think we might as well recess until 
tomorrow, unless you have something you want to tie this together 
on. 

General WasHpourne. This would be a good stopping place, then, 
as far as we are concerned, Mr. Chairman. 

Senator Casr. All right. Thank you very much, and we will see 
you in the morning at the regular committee room. 

General WasHpBourne. Yes, sir. 

(Whereupon, at 4:40 p. m., the committee adjourned, to reconvene 
at 10 a. m., Thursday, June 3, 1954.) 
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THURSDAY, JUNE 3, 1954 


The subcommittee met, pursuant to adjournment, at 10:05 a. m., in 
room 212, Senate Office Building, Senator Francis Case (chairman of 
the subcommittee) presiding. 

Present : Senators Case( presiding), Duff, and Stennis. 

Also present: Col. J. F. Rodenhauser, Director of Real Property, 
USAF; J. R. Gibbens, AFCIE; Col. O. O. Price, AFCIE; L. B. 
McCloud, AFCIE; Col. W. G. Moore, Jr.,. AFOOP; Maj. Lee E. 
Langford, AFCIE. 

William H. Darden of the committee staff. 

Senator Case. The committee will come to order. 

The presentation was completed yesterday by the Secretary and by 
General Washbourne in the way of a general statement, was it not ? 

Colonel Ropennauser. That jis correct, Senator. 


Trruz II—Arr Force 
STRATEGIC AIR COMMAND 


Senator Case. Colonel, we will proceed this morning with the con- 
sideration of the specific proposals for individual installations. First, 
we have listed the Abilene, Tex., airfield pavements, liquid fuel storage 
and dispensing facilities, communications and navigational aids, oper- 
ational facilities, aircraft maintenance facilities, training facilities, 
troop housing and messing facilities, utilities, land acquisition, medi- 
cal facilities, storage facilities, personnel facilities, administrative 
facilities, and shop facilities, a total of $17,435,000, of which amount 
$2,760,000 is included in the authorizations in Public Laws 534 and 
209, and $14,675,000 is herewith authorized. 

Colonel Ropenuavser. Senator, before we get into the first base, 
both Mr. Ferry and General Washbourne asked me to express to you 
their regrets on being unable to be here. Mr. Ferry had a prior com- 
mitment, and left for Chicago last night, and is out there on some 
kind of an official trip. 

General Washbourne, who had planned to come this afternoon as 
per the original schedule, found his other work with the Chief of Staff 
and the Air Council had so tied him up this morning that he would be 
unable to get here at the beginning. He hopes to get here, however, 
before we are through. They both asked me to express their apologies 
to you. 

Senator Casr. Abilene Air Force Base, there is a total of $17,435,000, 
of which amount $2,760,000 is included in the authorizations in Public 
Laws 534 and 209: and $14,675,000 is herewith authorized. In othe 
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words, you are asking here for approximately $14 million of new 
authorization 

Colonel Ropennavuser. That is correct. 

Senator Case. Anda reapplication of the $2,760,000. 

Colonel Ropennavuser. That is correct, Senator. 

This is, of course, the first base where we have this reprograming 
of old authorization jn an effort to reduce the amount of new authori- 
zation that we would ask for this year; in other words, we utilize it to 
the best advantage. 

Senator Casr. Now, the Abilene detail starts at what page in the 
justifications 4 

Colonel Ropennauser. On page 14, sir. 

I might add, Senator, this year the costs represented jn this book 
are costs that were actually determined in the field on the spot by our 
construction agency, the Corps of Engineers, principally in the United 
States, of course, so that these are not the same kind of costs that you 
have been accustomed to in the past which have been a generalized or 
national average type of costs. They have tried to tie these to the 
individual project at the individual location in this particular 
program. 

Therefore, you will find throughout, as you examine it, variations 
due to those on-the-spot estimates which, in the past, were not always 
apparent except in terms of applying our national average, plus’ a 
factor. You will note this year there is no factor here at all. It isa 
straight out and out cost estimate based on the field analysis, and sent 
in to this headquarters. That, I believe, is a large step forward. 

I would like to also state that for next year we hope to have a further 
refinement of that in that right now we have out in the hands of the 
field the items that we are considering for next year to be estimated, 
and preliminary drawings made of those things at this time, so that 
when you do approve the item next year, it will be releasable immedi- 
ately to the construction agency for implementation. In other words, 
in trying to reduce the time that has been consumed between getting 
authorizations and appropriations, and the time we could engineer 
it, and get it into the field, we have by selection now a year ahead of 
time, you might say, made those determinations so that we can more 
rapidly move into the actual construction of the item. 

I merely give you that to show you the steps the Air Force is taking 
to improve its estimates, and also to speed up the process of getting 
things actually in the ground. 

Senator Case. I think that that is desirable. I think the record 
would show quite a lag between discussion of these projects, in the 
first instance, and their eventual placing under contract. 

Colonel Ropennavser. That has been greatly improved now, Sena- 
tor Case: we are happy over it, and I am sure everyone else is, includ- 
ing the Congress of the United States. 

Senator Case. In this breakdown of the projects for Abilene, I 
notice that in the category A, you have largely pavement items here, 
airfield pavements. For the most part, those have been estimated at 
a cost of $12. 

Colonel Roprnuavser. That is right; that is heavy duty pavement, 
sir, to accommodate the heavier-type aircraft. 

Senator Cast. Where is March Air Force Base ? 
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Colonel Ropennavser. That is in California, sir, and it is on 
arwEe 

Senator Case. I just happened to open to that, and I was noticing 
ir there there is considerable variation in the square yard unit cost 

f pavement; some are $12, some are $15, some are $14. 

“Colonel Ropennavuser. Yes, sir. 

Now, the $14 item there, Senator, if I may explain that, that is, 

you will notice, to strengthen existing operational apron. If you 
will note the nomenclature, it says in item 3, apron, operational, 

arking, strengthened, heavy. 

Whenever you have to go into that actually we are tearing up what 
we have there and relaying new, so it costs you about the ‘difference 
n order to accomplish the work of getting down to the subbase and 
starting all over again because you have to remove the worthless 
pavement that is there; in other words, there is an additional opera- 
tion over l: aying the new. 

Senator Case. Well, I turn to another one here, Great Falls; I 
notice that there the most frequently used cost is $11.50. 

Colonel Ropennavser. That is correct. 

Senator Case. I do not care to get into a discussion of those other 
projects, except I am just wondering why it should be more expensive 
to lay paving in Texas than in Montana, for example. 

Colonel Ropennavser. Again, I would like to come back to the 
statement I just made a little while ago, sir, that these costs in here 
would vary, as I told you, by the area in which the engineering esti 
mates were made on the site, depending on the amount of work that 
has to be done there, the climatic conditions, frost levels, all those sorts 
of things are involved in the cost computations. 

Senator Case. Would that argue for a higher or a lower cost in 
Montana as compared with Texas ¢ 

Colonel RopennAuseR. Well, it wold depend entirely of course, 
on the site, Senator, that is the point. Drainage and all of those 
matters, of course, enter into it, and these projects were examined, 
and the costs estimated by the Corps of Engineer representatives in 
those particular districts, and passed through the Office of the Chief 
of Engineers here in Washington, confirmed, and sent to the Air 
Force as the best cost estimates that could be made at that time. 

Senator Case. Do you have any record of recent lettings in Texas? 

Colonel Ropennauser. Mr. McCloud, have you any? 

Mr. McCuoup. I have none with me. 

Colonel Ropennavser. But you can obtain it ¢ 

Mr. McCiovup. Yes, sir. 

Senator Case. Supposing you give us a breakdown or table showing 
the actual awards on airfield pavements in Texas for the last—well, 
let us say in the last—3 months, and then give us awards of a year ago 
covering a few months’ period. 

(Information on pavement prices shown in table, hearing June 4.) 

Colonel RopenHauser. All right, si 

Senator Casz. Do you know offhand whether there has been any 
substantial change in the bidding in the past vear on airfield pave 
ment in Texas? 

Mr. McC.oup. Texas is. as a rule, an average construction area. | 
do not believe that we would find any great change in it. 
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Senator Case. Well, somebody made the remark the other day that 
bidding was much sharper in the last few weeks, and I was ~ilaine 
if that would be borne out if we got some actual figures. 

Colonel Ropenuauser. We will get those for you, Senator, and 
make that comparison. 

Senator Case. In category B, you have liquid-fuel storage. Is that 
above ground or under ground / 

Colonel Ropennavuser. This is above ground, sir. 

Senator Case. Are we developing any general policy as a guide for 
storage above ground and under ground / 

Colonel Ropennavuser. Yes,sir. The Air Force is working on that, 
Senator, and if | may speak off the record for a moment- 

( Discussion off the record.) 

Senator Cast. How have you determined the amount of storage 
proposed here ¢ 

Colonel Ropenuauser. Liquid-fuel storage, sir / 

Senator Casr. Yes. 

Colonel Ropenuauser. That is based on the minimum requirements 
for the aircraft based on the base and the sorties or missions, of course, 
that they are programed to fly, plus the resupply time. In other 
words, this year in this program the quantity of fuel requested or 
fuel storage requested has been reduced, I would say, roughly 50 
percent over what our original estimates were by taking into account 
the resupply availability of fuel to each of these bases. 

Each base has been computed on an individual basis and not on a 
generalized formula across the United States. 

I would say that is probably the level we have in the Zone of Interior. 
It has effected a tremendous economy in the construction of POL 
storage. 

Senator Case. Who made that determination ? 

Colonel Ropennavser. That was made jointly within the Air Staff 
and the commands and with the Office of Secretary of Defense, in the 
course of our reviews last winter with Mr. Floete’s office. 

Senator Case. Abilene, of course, is in an area where it is not too 
far from some gasoline supply. 

Colonel Ropennavser. That is correct, sir. 

Senator Case. Could you illustrate for us here and tell us what 
originally was proposed here and what change was made as a result 
of this study. 

Colonel Ropennavser. I do not have the original figures over here, 
ir, but I certainly could do that, yes, sir. We have all our old 
programs and copies of them. We would be very happy to present 
those to you, Senator. 

Senator Casr. Let us have one of those as an illustration of what 
you have stated. 

Colonel Ropennauser. We will get that information, so that you 
will have it. I will try to have it for you for tomorrow’s session, 
Senator. 

(Information supplied in table shown in hearing of June 4.) 

Senator Casr. Abilene has been in existence quite a while. Why 
should you need as much airfield pavement as you are proposing here ? 
After all, this $4,860,000 represents approximately a fourth of the 
request for this station. 
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Colonel Ropennavuser. That is correct, sir. 

One of the reasons is, as you know, Abilene is a two-unit station. 
Most of this provides for accommodating that second unit. 

It is true that Abilene is an older base, but it has only been in the 

Air Force program, as you will recall, since Public Law 534, in other 
words, since 1953. Therefore, this is the third increment of the 
Abilene program, and we are just now picking up the additional 
things that we require for the second unit. 

In addition, you will note, sir, that item 6 in category A, shoulder 
stabilization, taxiway, widening, light, that is an item this year that 
we are providing on the taxiways only in general and not on the 
runways, to prevent the difficulty that has been e xperienced with the 
operation of these large jet aircraft wherein stone, rocks, and dust 
kicked up from the shoulders of the taxiways, particularly where the 
p lane has to use full power to make its turns and move, are thrown 

ito the engines and have caused a very high casualty rate amongst 

ngines. 

We are providing this shoulder stabilization in order to avert that 
n the future and to reduce the down time of engines. 

This subject was discussed in great detail between the Air Force and 

: Office of the Secretary of Defense before it was permitted to be 
included in this program, and it has been included on a basis of 
minimum costs 

You will note the unit cost is $3. It, therefore, provides hardly more 
than a surface stabilization, wad yet provides an adequate surface so 
that the outriggers of the aircr: ift, should the xy run off the pavement, 
also would have a smoother surface on which to light, and not damage 
the aircraft, as well as save the engines from this rock and dust. 

We have not asked for it on the runway this year; we have merely 
asked for it on the taxiway because we be lieve that to be the more criti- 
cal of the two right now of the high-power runs. 

Also aircraft following each other on the taxiway follow much 
closer than they do, naturally, on the takeoff on the runway. In other 
words, a bomber will start down the runw: iy to take off, and the suc- 
ceeding bomber will be some distance be hind him, whereas on the taxi- 
way they run pretty close together trying to get up to the takeoff 
point. 

Senator Casr. Can you translate the anticipated saving in terms of 
spare engines? 

Colonel Ropennavser. I believe that we can, Senator, give you some 
figures on that. I have seen them in our materiel quotations, and I am 
sure that we can furnish you something that would reflect the trend 
in that direction. We believe that it will be substantial from the 
records we now have. We will bring those over tomorrow, too, Sena- 
tor, for you. 

Senator Casr. Of all the stations or bases that I have been on, the 
one that disturbed me most on this matter of whipping up of gravel 
or stones was Tripoli. They have winds there, and a lot of natural 
sand and, frankly, I was rather skeptical about the selection of Tripoli 
for a base from that standpoint. I do not know all the history ot it. 
It may be strategically located, but it seemed to me from the wind 
we encountered whe m we were there, and the sand that you could see 
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whipping in drifts across the runways in places, that it created a 
heavy maintenance problem for the aircraft. 

Colonel Ropennauser. That is right. We experienced that also, sir, 
in the Southwest portion of the United States. I am thinking of places 
like Holloman Air Force Base and Clovis and places like that, where 
the stabilization of various areas of sandy soil is almost an impossibil- 
ity, yet we hope by dry mulching and things of that nature, to endeavor 
to cut down as much of it as we can. It is almost an impossibility 
when you get into those desert areas, because the dust and sand blows 
from great distances away. 

Senator Casre. Now, here at Abilene you have $295,000 for the shoul- 
der stabilization. 

Colonel Ropennavser. That is correct, sir. 

Senator Case. What would $295,000 represent in terms of a spare 
engine ¢ 

Colonel Ropennavuser. About three, I might say. 

Colonel Moore. That is approximately that. 

Senator Case. You mean, then, if this saved three engine replace- 
ments it would pay for the shoulder stabilization 

Colonel Ropennauser. Three new engines is what I think you were 
thinking of, Colonel, and not three overhauls. 

The thing that it would save is down-time on aircraft, a complete 
aircraft. In other words, where you have got a very expensive air- 
craft that goes into maintenance and is stood down, the crew cannot 
train on it, and so on and so forth, until you have replaced that engine. 

Now, the more hours that you can get out of the engines on the air- 
craft without that down-time, the more you get out of your investment 
in the equipment, the crew, its training, and so forth. 

Also in the maintenance end of the business, the reduction in the 
rebuilding or buildup of the engines, the shipments between depots 
and bases would be materially reduced and, therefore, you have large 
savings in that type of item. 

Senator Casr. These various reflected savings, you will make some 
mention of those—— 

Colonel Ropennauser. Yes, sir. 

Senator Case (continuing). In this memorandum you will give us? 

Colonel Ropennavser. Yes, sir. 

Senator Case. Approximately. another one-fourth of the Abilene 
request is for aircraft-maintenance facilities. 

Colonel Ropennauser. That is correct, Senator. It is one of the 
things that we are most deficient in in the Air Force is adequate facili- 
ties for maintenance. 

This, of course, is largely for the second unit and the additional 
organizational maintenance required for the first wing. 

You will note two shops, armament and electronics as item 24 in 
that category at the top of page 15. These are the shops which were 
described to you yesterday, which the Secretary and General Wash- 
bourne described, as being required in order to keep these aircraft 
operable with their great amount of electronic gear aboard. 

The modern aircraft as you know, is largely ineffective if its elec- 
tronics system is not functioning 100 percent. 

These shops provide for each unit the necessary facilities in order 
to insure that that electronics gear is up to snuff at all times. 
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Senator Case. Is all of the maintenance performed by airmen or is 

anv of this maintenance contracted out? 
Colonel Ropennavuser. Generally, by airmen, sir,on the base. Now, 
there are civilians, of course, on all of our bases up to a certain amount, 
but the normal maintenance and supply group at one of these stations 
performs that function, and it is the intention that they do so so that 
when we move into a forward area, get into combat, we have trained 
personnel to handle the unit’s maintenance and supply. ; 

Senator Srennis. You do not employ civilian mechanics ordi- 
narily—— 

Colonel Ropennavser. No, sir. 

Senator Stennis (continuing). To maintain the engines? 

Colonel Ropenuavser. No, sir; only in the AMC depots, the large 
(epots themselves, where it would be a fixed installation anyway, and 
not move overseas, and they would be required to perform that func- 
tion, peace or war, in the United States, like Olmstead, for instance. 

Senator Srennis. That is where you send them in for repair? 

Colonel Ropennauser. Send them in for complete repair. We do 

at with industry, as you know, by contracting, and we have a num- 
ber of facilities in the aircraft industry that perform that work for 
us wherever it can be economically contracted out to be done or better 
done by industry, let us put it that way, for either location reasons 
or experience. But the unit maintenance we try to get done by the 
unit itself so that they have the experience to maintain these aircraft 

| outlying areas if we get into trouble. 

Senator Case. Is your problem of maintenance one of facilities or 
of personnel ? 

Colonel Ropennavser. Well, it is primarily of facilities right now, 
Senator, although it is of personnel, too, and the reason that it is 
personnel is, you take an electronics man, for instance, we train him, 
he gets a pretty good degree of competence, let us say, in his first hitch 
in the Air Force, but industry has need of those men, too, and they 
can offer him inducements to come with them. Many of our people, 
dissatisfied, let us say, with the conditions under which they live, the 
lack of these facilities that the Secretary described yesterday, say, 
“Well, I can earn more money, have a more stable life, locate my 
family,” as you pointed out, Senator, “in a community, and spend my 
life there; therefore it is to my advantage when my hitch is up to go 
with them.” 

Now, certainly, if we do not provide the facilities for the man to 
use his knowledge on, and keep him happy in his work, as well as 
these recreational facilities we described, he says, “I don’t like my 
working conditions, and when I don’t have to stay I won’t stay,” and 
he leaves. So it is a combination of both of the things that you men- 
tioned, Senator. 

( Discussion off the record.) 

Senator Casr. Back on the record. 

The maintenance hangar is estimated at $2,408,000, which would 
make it the largest single item in *he Abilene program. What type 
of hangar is that? 

Colonel RopenHavuser. This is the type that will accommodate the 
larger aircraft, sir, four, I believe we get in, for maintenance in this 
hangar. It is for one of the units. In other words, each major unit 
is entitled to one of these types of hangars. 
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Senator Case. Will this be the size of the one built at Limestone or 
at Ellsworth ? 

Colonel Ropenuavuser. Yes, sir; approximately, although I think 
those are a little larger because of the addition of other facilities, are 
they not, at Ellsworth and Limestone? Those are the heavy-bomber 
bases. 

Mr. Griezens. No, sir; the hangers that I remember at Limestone 
and at Ellsworth are the arch type, and this will be the double-canti- 
lever type. 

Colonel Ropennavser. That is the Robinson-Schaeffer type at Ells- 
vorth and Limestone, and this is not that type. 

Senator Cask. I was thinking it would cost more than that. I do 
not think you finished those for $2.4 million. 

Colonel Ropennauser. No, sir: the ones at Limestone and Ells 
worth would cost just a little bit more. 

Senator Case. Under K, real-estate facilities, is that a total of 
$39.000 for real estate? 

Colonel Ropennavser. That is correct, sir. 

Colonel Price. That is correct, sir. 


senator C'AS! 


‘se. In other words, most of the other items are going to 
be on land already owned ? 

Colonel Ropennavuser. That is correct, Senator. 

Senator Case. 
officers’ club. 

Colonel Ropennauser. Yes, sir. 

Senator Case. Officers’ club? 

Colonel Ropennavser. Yes, sir 

Senator Case. Post exchange sales store and a theater. 

Colonel Ropennavser. Yes, sir. 

Senator Case. Don’t they have personnel facilities of that type at 
Abilene now ? 

Colone] Ropennavunser. No, sir; they do not. If you will recall, 
Abilene was an old World War II base. It happens I personally 
surveyed it for the Air Force in August of 1951, so I have firsthand 
knowledge of what was existing there at the time I looked at it and. 
frankly, Senator, there was not much you could use that was left at 
the base. 

The buildings were of the old tar-paper shack type of construction, 
T/O type; the wood had dried out, and you could put your whole arm 
through portions of the joints in the building. 

There were no facilities that were adequate for use by the Air Force 
there as such—I am speaking of buildings now. 

There was a large wooden hangar which could be used for smaller- 
type aircraft, provided it were moved from its then existing location, 
and there were 1 or 2 old warehouse buildings that were in a very 
poor state of repair. 

Therefore, we, in effect, were starting largely from scratch at Abi- 
lene, except for the amount of ground we had, could get, for recapture 
or donation from the city, and existing pavements that were there. 
In other words, the field had been leveled, and there was some exist- 
ing pavement there. That was about all that you acquired at Abilene, 
as such, in facilities on the base. Even the roads that ran through it 
were in a very, very poor state of repair. 


Under personnel facilities, I note noncommissioned 
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Senator Casr. Are there any other questions on Abilene? If not, 
the next item is Altus Air Force Base, Altus, Okla. : airfield pavements, 
liquid fuel storage and dispensing facilities, communications, naviga 
tional aids, and airfield lighting facilities, operational facilities, air- 
craft maintenance facilities, training facilities, troop housing and 
messing facilities, utilities, land acquisition, storage facilities, per- 
sonnel facilities, administrative and community facilities, and shop 
facilities, a total of $16,098,000, of which amount $323,000 is included 
in the authorization in Public Law 155, and $15,775,000 is herewith 
authorized. 

That is a total of $16,098,000, of which amount $323,000 is in Public 
Law 155, and a new authorization of $15,775,000 is requested. That is 
using the House figures. 

Colonel Ropenuavuser. That is correct, sir. 

As you know, Altus requires considerable additions to the pavement 
because originally Altus was not constructed for this purpose. 

This is an example of where the Air Force js endeavoring to utilize 
to the best advantage the bases that it has in its catalog in an effort 
to reduce the number of new bases that we would have to build, so we 
have moved in a new type unit here, and moved out a tr insport unit. 

Senator Casr. Is that responsible for the big proportion of this 
going to the airfield pavements ¢ 

Colonel Ropennavser. That is correct, sir. The runway has to be 
extended, of course, for this type of aircraft, at that type of pressure 
altitude. 

Senator Case. Why does the wash rack run so much bigger than the 
runways and hardstands ? 

Colonel Ropennauser. Well, the wash rack, sir, requires a consid- 
erable amount of plumbing in connection with it, both underneath and 
at the side in order to take away the waste products that are used in 
washing. 

As you know, we use a product commercially known as Gunk, which 
has a degree of toxicity in connection with it—I would say that it 
compares with kerosene in toxicity—and, therefore, cannot be dumped 
as effluent into streams and other systems, and requires a special type 
of treatment. 

It also requires that this vast quantity of material that is being 
placed in the airplane and washed off be rapidly carried away from 
the immediate vicinity of the wash rack so that it does not run out 
across the aprons and other pavements and deteriorate those. It will 
dissolve grease off an aircraft, and it would dissolve the tar seal, and 
so forth, in adjoining pavements, so we must coMect it at the wash rack 
site, and get it out of the way right there. 

Senator Casr. And these estimates on the wash racks cover the utili- 
ties rather than being included under the utilities category 

Colonel Ropennavser. That is correct, sir, in this instance at 
Altus 

Now, there will be 1 or 2 places in this book where you will see, 
in addition to the wash rack, what we call an industrial treatment 
plant, which is a facility that disposes of this waste or converts it so 
that you can dump it into ordinary sewage systems. In this par- 
ticular instance, we do not have such an item in the program because 
of the location of the base. 
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Senator Case. Here you have quite an item for troop housing mess- 
ing, $2,070,000 under your revised figures. 

Colonel Ropenuavuser. Yes, sir. 

Senator Case. Is it necessary to build new barracks there? 

Colonel Ropennauser. Yes, sir. 

Senator Case. Just in the conversion? Didn’t the troop carrier 
program provide housing ? } 

Colonel Ropennavuser. Not in sufficient quantity to accommodate 
this organization, sir. 

If you will note the personnel strength in airmen at this particular 
type of base is much higher. We, therefore, require additional bar- 
rack spaces to accommodate these personnel. 

Senator Case. Are you utilizing all of the existing housing? 

Colonel Ropennavser. That is correct, sir. 

I might say throughout this program, in reviewing it with Mr. 
F loete’s office, in each instance we went into that computation and 
that discussion in great detail, and the figures that finally remained in 
here were proven out as being absolute requirements. I believe Mr. 
Fore is here from the Secretary’s Office, and he will bear that state- 
ment out. We had many lengthy discussions, and, you might say, 
arguments about the subject. These figures were arrived at after 
those detailed investigations, 

Senator Case. Well, specifically as to Altus, is this replacement 
housing or is it additional housing? 

Colonel Ropennavser. It is additional, sir. They are complete, 
and this is the additional housing; that is right, sir. 

Senator Case. In considering the Army program yesterday we 
found a great deal of the proposals were replacement. 

Colonel Ropennavuser. That is right. I understood that Camp 
Carson, there they were replacing, sir, and then holding the other for 
mobilization requirements. We are not doing that in the Air Force, 
sir. 

Senator Case. This is all additional that you are asking in these 
justifications ? 

Colonel Ropennavser. Yes, sir; wherever there is a rehab or some- 
thing like that, it will be so indicated in here; in other words, a specific 
item can be identified as other than what you have just mentioned, 
Senator, if it is such. 

Senator Case. You have rather a large item here for avigation 
easements, $112,000, on the real estate. 

Colonel Ropennauser. Colone Price, do you want to address your- 
self to that subject? * 

Colonel Pricer. Mr. Chairman, that item is for the protection of 
both ends of the northeast and southwest runways to prevent the 
erection of obstacles. 

Senator Casr. Is that necessary in the change of program at that 
base ? 

Colonel Price. What was that? 

Senator Case. Is the change of program for this base what neces- 
sitates the avigation easements ? 

Colonel Price. No, sir; the easements have been a continuing re- 
quirement, but they were not requested previously because this base 
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is in the process of construction, and they were not needed until 
actual operations began. 

Senator Case. Again, here you have a large request for personnel 
facilities of $1,218,000 ranging from airmen’s clubs to officers’ clubs, 
gymnasium, theater. 
~ Colonel Ropennavuser. That is correct, sir. 

Senator Casr. Were there none of those facilities at this base? 

Colonel Ropennauser. No, sir. If you will notice on line item 58, 
Senator, the initials “A DN” at the end of that line, that is an addition 
to the airmen’s club building there. All of the other facilities are 
new facilities, and there are no facilities of like kind there. 

As the Secretary pointed out yesterday, this has been one of the 
first times in the last few years that we have been permitted to pro- 
gram for this type of facility, and hence you will see some $26 million 
worth of them in this program. 

I might say that they represent only a percentage of what we feel 
our total requirement is in the Air Force, and we have endeavored to 
hold them down to what we consider a minimum here and still provide 
some semblance of adequate morale and recreational facilities for the 
troops. 

Now, at Altus, I believe you will agree that certainly something of 
this nature is required out there. It is in Oklahoma, and the base 
itself is not immediately on top of a community, and personnel require 
these types of facilities there. They do not have them now. 

Senator Srennis. I want to ask this question, the type of con- 
struction here, Colonel, is 10 years. Now, that does not mean that 
these facilities we are just talking about are put there on a 10-year 
basis ¢ 

Colonel Ropennavuser. No, sir; that is a type of construction, sir. 
As you know, we have 2 types, the 25-year life, and the 10-year life. 
Actually, we both know that the 10-year type of construction will last 
beyond that period, 

The difference is in the finish and that type of thing in connection 
with the building; in other words, it is just a little less finished than 
the permanent type of construction and, of course, in many instances, 
made out of different material. You will use wood in 10-year life 
in many places, where you would use a masonry type of construction 
in 25-year life. 

Senator Srennis. Well, I just turned over at random, and I came 
to page 23, troop housing and messing, $270,000, and you list that 
as 10-year life, do you ¢ 

Colonel RopenHauserR. Yes, sir. 

Senator Stennis. Well, if 10 years means anything, it certainly 
is an error to put up anything just for a 10-year duration. If it does 
not mean anything, why put it on there? 

Colonel Ropennauser. The term is merely descriptive of what we 
call semipermanent and permanent type of construction. I believe 
my personal feeling is—I agree with you—that the use of the figures 
10- and 25-year, is not deseriptive of what we are trying to talk 
about. We are trying to talk about semipermanent and permanent. 

Senator Durr. The 10 years will take a bigger stretch if they have 
to? 


Colonel Ropennwavuser. Yes, sir. 
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Senator Stennis. Well, you have 1 here for 10 years, and you have 
1 over here for 25 years now. 

Colonel Ropennavuser. Yes, sir. 

Senator Stennis. Abilene is 25 years? 

Colonel Ropennavser. Abilene is a permanent base. Altus is not 
a permanent base in the Air Force. 

Senator Casr. Would that mean, for instance, that Abilene would 
qualify for Wherry housing 

Colonel Ropennavser. Yes, sir. 

Senator Case. (continuing). Whereas Altus would not? 

Colonel Ropennavuser. And Altus would not; yes, sir; that is 
correct. 

Senator Case. The next is Barksdale Air Force Base, Shreveport, 
La.: Airfield pavements, communications, navigational aids and air- 
field lighting facilities, aircraft maintenance facilities, troop housing 
and messing facilities, utilities, land acquisition, and shop facilities, 
$3,905,000, which amount is included in the authorizations in Public 
Laws 564, 910, 155, 534. and 209. 

Colonel Ropennavser. I would like to say, Senator, before we leave 
Altus, that this is one of the bases that the House, as you will recall, 
instructed us to put 25-year life type construction on, so that Altus 
is one of the bases where the totals changed to accommodate that. 

Senator Stennis. How much did it change the total ? 

Colonel Ropennavuser. We have changed in new authorization here 
for the items contained in this program, $466,000 were added, and for 
the cost of conversion of the fiscal year 1954 and prior years’ items 
to permanent type of construction, $1,195,000. 

Now, I would like to qualify that by stating that that is only for 
those items that are not yet under contract. Obviously, to go back 
and reconstruct existing structures and to bring them up to a 25-year 
standard would require a great deal of engineering study and con- 
siderably more expense than we have indicated here, so that the 
figures that have been used are only used to cover those items where 
it is possible now, under the contracts or contracts to be let, to 
actually put up 25-year life instead of 10-year life construction. 
Senator Case. Well, was testimony taken on the reason for changing 
from 10-year to 25-year basis at Altus? 

Colonel Ropennavser. Yes, sir. The committee discussed it over 
there. The only testimony the Air Force gave was these figures I 
have just quoted to you. 

Senator Case. As to what it would cost to do it? 

Colonel Ropennavuser. Yes, sir. 

Senator Case. Did the Air Force recommend it ? 

Colonel Ropennavser. No, sir; we did not. It was entirely volun- 
tary on the part of the committee itself, and spontaneous from the 
Congressman from Oklahoma, Mr. Wickersham. 

Senator Casr. In how many instances was that change made in the 
House ? 

Colonel Ropennavser. There were four instances, sir. 

Senator Casr. What were the others? 

Colonel Ropenwauser. As I recall, Altus, Sedalia, Myrtle Beach, 
and Charleston. 


Senator Case. Was it accomplished in the other instances also by 
changing the dollar figure? 
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Colonel Ropennavser. I beg your pardon, Senator, I did not hear 
that question. 

Senator Casr. Was the change accomplished, as far as the legisla- 
tion is concerned, by chs inging the dollar figure ? 

Colonel Ropennavser. That is correct, sir. 

Senator Casz. And then placing something in the committee report ? 

Colonel RopeENHAUSER. That is correct, sir. 

Senator Case. Will you supply the committee with a table showing 
those four with the dollar changes ? 

Colonel Ropennavser. We will be happy to, Senator. 

Senator Case. Place it in the record at this point. 

Colonel Ropenuavuser. Yes, sir. 

(The information above referred to was subsequently received and 
is as follows :) 

1. Increased cost at the 4 bases made 25-year construction by the House Armed 
Services Committee are as follows: 


(a) Altus Air Force Base: 
(1) Cost of converting buildings currently existing and prior 


programed dd ....--. $3, 612, 000 
(2) Conversion costs of fiscal year 1955 construction prog ram__. 466, 000 
(3) Cost of future permanent construction..._......_--..--~~- 4, 002, 000 


(b) Sedalia Air Force Base: 
(1) Cost of converting building currently existing and pro- 


gramed_ chide <i a 025, 000 
(2) Conversion costs of fiscal } year 195 5 construction program_-_- 153, 000 
(3) Cost of future permanent construction__.-_--.---..----~~-- 9, 145, 000 


(c) Myrtle Beach Air Force Base: 
(1) Cost of converting building recivend existing and pro- 


wre ee) 2h isd ru ii . (*) 
(2) Conversion costs of fisc al year - 195 5 construc tion progra am__. 449, 000 
(3) Cost of future permanent construction.___....---..--.---- 8, 626, 000 


(ad) Charleston Air Force Base: 
(1) Cost of converting buildings currently existing and _ 


WPOPPAMNCE .....cdiiewdie nde f Lil ld th haba 388, 000 
(2) Conversion costs of fiscal year 1955 construction program _-_-_ 681, 000 
(3) Cost of future permanent construction__.__._.--_-_____-___-_. 17, 139, 000 


4No program. 

Senator Stennis. Well, the Air Force did not object to these 
changes now, did it? 

Colonel Ropennavuser. Well, let me put it this way, Senator: We 
hardly had any—we were not in any position to object or to express 
our views other than what the cost would be. 

The problem of declaring a base permanent as distinct from putting 
permanent construction on it is, of course, a bit different. The Secre- 
tary of the Air Force, by law, is the man who is required to make the 
final determination that a base will be a permanent base, and if it is 
so declared, then it automatically qualifies for 25-year life construction. 
But as to the quality of construction we put on the base, of course, you 
gentlemen have every right to tell us what that quality will be. 

Senator Durr. In other words, the opinion of the committee was 
substituted for your recommendation; that is about what it gets down 
to, is it? 

Colonel Ropennavser. As to the type of construction, yes, sir; be- 
cause our policy has been that if a base is not a permanent base, we 
have not recommended permanent type construction on that base. 
This is the first year where we have encountered the situation where 
we now have these four bases. 
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Senator Case. You were by appropriation or by authorization told, 
in effect, the committee wants to put permanent construction there 
whether the base is classified as a permanent base or not. 

Colonel Ropennavser. That is right, sir, and I believe in the record 
you will find that their feeling on that matter was that it was more 
economical in the long run for the Government to do that and have the 
better type facility on the base than it was to provide a lesser type of 
construction since the difference was so small, in their opinion. 

Senator Durr. What would be the difference in actual costs as be- 
tween the two classifications ? 

Colonel Ropennauser. Well, here we have indicated to you at Altus, 
Senator, that about $1.6 million to cover the items in this program and 
the items that are as yet unconstructed in the prior years’ programs, 
would be the amount of money. Now, that is just to use a figure here, 
the total authorization we have had on the base to date is $14,787,000, 
so roughly a little less than 10 percent of the total authorization we 
have had would take care of these items that have not as yet been 
constructed jin the better type of construction. 

Senator Casr. Did these authorizations provide for completion of 
the base, according to the mission now envisaged for the base? 

Colonel Ropennavser. I would not want to mislead the committee. 
Senator Case, in that this is the last time you would see Altus in any 
program, because you know as well as I do there are varjous items 
that we require in the future to round out a base, but substantially this 
provides for what we consider minimum sustained operational require 
ments at these facilities. 

Senator Case. I think your memorandum table then should indicate 
not merely the difference in cost proposed in the authorization offered 
in this committee print, but also should suggest what the additional 
cost would be for completing the construction on the base if jt is to be 
brought to the permanent construction standard. 

Colonel Ropennavser. In other words, going up and picking up the 
buildings now in existence ? 

Senator Case. I think you have three figures: one, to pick up the 
buildings you now have there to pick them up to permanent standard ; 
one, those that are covered by this authorization; one for those that 
might be in the future for the completion of the base, according to the 
needs of the mission now assigned. 

Colonel Ropennavser. Sir, if I may, and this does not have to be 
on the record—— 

( Discussion off the record.) 

Senator Case. Maybe you can make just a rough estimate there, but 
at least if you were to say that the present investment on the base is 
$15 million, and it will take a factor of 10 percent to do it or 20 percent 
or whatever it may be, it would give some idea. 

Colonel Ropennavser. Well, yes, if we could use a percentage figure. 
I will endeavor to come up with some kind of an estimate. 

Senator Case. After all, this is only on four bases, and would not 
be—— 

Colonel Ropennauser. Yes, sir. We will do the best we can, sir, 
to give you a good estimate on what is existing there. 

Senator Durr. In the final analysis what is the real signifiance from 
the military point of view of the difference between the permanent 
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ation told, 


ion the: base and one of these temporary ones? Is the idea by temporary base 


it it is really only going to be used for a short pet awaiting the 
ermination of the ‘ent: argement of major bases, or is it an auxiliary 
iekiennr: i is apt to continue for some time? 
1 have th, olonel Ropennauser. No, sir. I guess it would be best to express 
r type of this way, Senator Duff: If the Air Force were required to cut back 
a. the number of wings and personnel it had, in other words, use a 
esser number of bases, the first ones that would fall out of the program 
ild be the nonpermanent bases. The ones we would keep would be 
at Alt e permanent bases. Now, that is the principal difference, and the 
easiest way I could express it to you. We have no intent, so long as 
have a requirement for the base, the size Air Force we have, to 
ove out of the so-called semipermanent or nonpermanent type bases. 
We intend to use those just as long as we have a 137-wing Air Force. 
But in the event that there should be a reduction in the size of the 
r Force, they would be the first ones we would move out of, and our 
teria for selecting permanent bases takes that into consideration. 
ution of Senator Durr. Well, looking at the thing just as a layman, without 
) any military experience, but looking at the world situation the way 
is now, it would look to me as if you are going to have a stepup in- 
ead of a stepdown in the foreseeable future. 
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ore Colonel Ropennauser. We are happy to hear you say that, Senator, 

ily this because I am sure the Air Force feels the same way about it, that we 

require probably are at our minimum right now for some length of time. 
(gain, as we furnished you yesterday, we have a list of criteria on 


which we judge the permanency of a base. 


ndicate . . 
dicate For instance, the Government requires that it own the title to the 


ceered land in fee simple, and that we have Federal jurisdiction over the 

iu ional property. 

1s to be Now, in many instances we have been unable to get that, you see. 

‘up the Therefore, we are hesitant in those instances to call the base perma- 
nent because it commits the Air Force to something which we do not 

up the have a long-range control if someone else owns the property. 

tied - Senator Dorr. I understand that. ¥ 

0 thai Colonel Ropennavser. First, it is a municipal airport, where we are 

‘to the nasa tenant, you might say, these fighter interceptor organizations, 
We are in there by certain rights that have been given to us, but we 

. to be certainly do not have control over the installation and, therefore, we 
might not have much of a future there if the local civilian traffic or 
something like that required us to move elsewhere. 

e. but | Senatar, Srennis. Mr. Chairman, as I understand it now, even 

ane ie though it is more probable that one labeled permanent would be kept, 

eent till that is not the guiding rule altogether, because you might keep 
one labeled nonpermanent because of some c sonditi ion that had not been 

Nese met; but I think this: The 10-year and the 25-year designation is 

a highly misleading. We are not ap propriating money here for the 

rere 10-year structures. They are known to be 20-, 25-year structures, are 
they not, and I cannot see why you hold to this terminology here of 

he 10-year construction. It goes out in the newspapers, and here come 

’ letters back asking, “What are you doing, just building on a 10-year 

basis ¢” 

— Senator Durr. It would look to me as it does to you, Senator, that 


: it would be much better if you had permanent and semipermanent 
f construction. 
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Senator Srennis. Yes. 

Isn’t there some requirement of the Appropriation Committee that 
causes you to come in here with a certain formula about 10 years or 

25 years? 

Colonel Ropennavser. I am not aware of that. 

Senator Stennis. I have been told that. 

Colonel Ropenuavuser. Have you any knowledge as to the require- 
ment? I do not believe so. I believe these terms were coined by the 
Air Force itself. 

Senator Srennis. I do not want to belabor the point, Mr. Chairman. 

Senator Case. At one time, didn’t you use some other term, such as 

cantonment type and mobilization type ¢ 

Colonel] Rove wHAUSER. We had mobilization, T/O, and that type of 
nomencl: ature; yes , sir. That was replaced a number of years ago by 
this 10 and 2 Actually we talk in the Air Force, as the Senator said, 
of permanent lal semipermanent type construction, and we certainly 
could use that terminology if it is more si atisfactory to this committee. 

Senator Durr. I mean, after all, the public in a considerable degree 
in publie opinion expresses itself in the way of willingness to sustain 
programs, and I think it would be much more simple and understand- 
able if it were put up to the public that way. 

Colonel RopENHAUSER. Right, sir. 

Senator Durr. I mean, I am merely expressing my own appraisal. 

Senator Stennis. I think you are exactly right. 

Senator Case. I think that 10-year was misleading, and I think 
yesterday when we were discussing housing, we were told that certain 
types of housing was 10-year housing. Well, it had been in use about 
11 years, and I made a mental note that sometime I wanted to look at 
that housing because I suspected that the 10-year housing was modern 
housing, had modern plumbing and facilities, and so forth; that it 
probably would be in use for a lot more than 10 or 11 years, or is 
susceptible of doing that. 

Senator Stennis. Surely. 

Colonel Roprenuavuser. Well, you remember, Senator, during the 
last war or just before it broke out, when we started building these 
waves of munitions plants throughout the country, the Government 
did, we had standards of construction we called 5-year. 

Now, we computed those plants on the basis that they would pay 
themselves out in product received in that period of time, and they 
were built on a pretty rough and crude basis, too, but I see as I travel 
about the country many of those plants, and one I built myself, still 
standing, and it still looks as good today as it did then. 

Of course, I realize the equipment inside has probably deteriorated, 
but nonetheless the structures themselves are still there, and they were 
built in 1941, So this year designation is not a good one from the 
life expectancy point of view. 

Senator Case. I wholly agree that permanent, semipermanent or 
permanent, semipermanent and temporary would give us a much 
better idea. 

Senator Durr. It would do a lot more good with the public. 

Senator Stennis. Yes. 

Colonel Roprennavser. I might say that the Department of De- 
fense—Mr. Fore can bear me out on this—in the recent planning 
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euidance that they are getting out to kind of make the three services 
uniform on some of these things, is using that type of terminology, 
and, of course—— 

Senator Case. A good illustration is right here in Washington 
where you have a lot of the temporary buildings right here all 
through the Mall, but a good many of them have been used for more 
than 10 years, too, as far as that is concerned, but still they are not 
in the category of a brick building or of a poured concrete or some- 
thing of that sort. 

I notice at Barksdale that the base price for paving generally is 
$13 per square yard as compared with the $12 item in Texas. Why 
should there be a variation between paving in Texas and Louisiana ‘ 

Colonel Ropennauser. You will notice the first $13 item, sir, again 
is for strengthening an existing piece of pavement. It is the air- 
craft warm-up pad, strengthen it to heavy duty type. 

The taxiway, primary, new, heavy, again is an estimate based on 
the conditions that are encountered there in the construction of this 
particular project at this particular base; in other words, these are 
the on-site engineer estimates of what it would cost to do this job. 

Senator Case. Is there any significance in duplication of items on 
pages 023 and 024 in the justification? The only difference I have 
been able to distinguish is that you have them—item 15 category is on 
(23, but otherwise it seems to be a duplication 024. 

Colonel Ropennauser. Page 023 should be eliminated, that is a 
duplicate. Mine doesn’t have it. 1 believe you have a duplicate page. 

Senator Cass. 023 has been removed from mine. 

Next is “Bergstrom Air Force Base, Austin, Tex.; Airfield pave- 
ments, liquid fuel storage and dispensing facilities, communications 
and navigational aids, operational facilities, troop housing and mess 
ing fatilities, utilities, land. acquisition, storage facilities, and shop 
facilities, $1,60¢ 900,” which amount is included in the authorizations 
in Public Laws 9. %, 155, and 209. 

I note that all o, this, as well as the one on Barksdale is an amount 
taken from prior authorizations. 

Colonel Ropenuauser. That is correct, sir; no new authorization 
required. 

Senator Case. A reapplication in both cases? 

Colonel Ropennavuser. That is right. 

Senator Srennis. Barksdale? 

Colonel Ropennauser. Barksdale and Bergstrom; yes, sir. 

We are reprograming $3,905,000 at Barksdale, and $1,608,000 at 

Jergstrom: all authorizations are new items. 

Senator Casp. As a general proposition this reprograming and re 
application of these prior authorizations appeals to me; I am glad 
to see the old authorizations get cleaned up, so to speak, or if not 
reapplied, I think they should be rescinded so that we get on a clean 
slate basis. 

Colonel Ropennavser. I remembered our conversation of last year, 
Senator Case, on this subject, and we endeavored to try to take into 
consideration your views on it at that time which, if you will recall, 
were more or less along this line, and to follow those as far as we 
possibly could in making them apply in this program. 
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Senator Case. It is obvious if you are reapplying them here, you do 
not expect to carry out the other; you have just so much dead timber 
or dead authorization carried there, and it is confusing bookkeeping, 
and it confuses the Treasury picture as well. As long as those were 
authorizations outstanding, there was the potential threat that some- 
time you might ask cash for them. 

Colonel Ropennauser. Yes, sir. 

Senator Case. At least in the public mind there is confusion. 

Senator Durr. The public is wholly confused by this thing. They 
do not have any more idea about it than if they were up in a new 
planet, if it is carried that way. 

Senator Stennis. All the way through here now you are absorbing 
these old authorizations wherever you can? 

Colonel Ropennavser. Yes, sir. 

Senator Stennis. You are bri inging any forward that you ask to be 
rescinded where you are not 

Colonel Ropennavser. No, sir. We are required under the law 
to do that at the beginning of each Congress. 

Senator Case. I think we were advised in part of the testimony 

yesterday that there was a study going on where the reapplication did 


not absorb or did not liquidate the old authorization, that we would 
later get some proposals for rescissions. 


( ‘olone 1 Ropenuavuser. That is correct, 

Senator Srennis. Well, I missed that point. Thank you. 

Senator Case. It is obvious if you carry $80 billion worth of author- 
izations as they existed a year or two ago against the Treasury, it is 
difficult for the public or the Congress to iknow how much revenue 
the country may be called upon to produe e, particularly 

Senator Durr. The fact is they do not know. 

Senator Casr. They do not know, and a lot of it is just sort of a 
ghost authorization, so to speak, and at least it stands there technically 
as an authorization. 

Colonel Ropennavser. You know, as well as I do, Senator, that a 
lot of this has come about by the fact that we went from a small Air 
Force up to a 143-wing, and then back to a 120, and now up to a 137, 
with a different makeup almost in each case, of wings, as Colonel 
Moore pointed out to you, sir. 

Thus, the utilization of stations changed, and the requirement in 
many cases became obsolete for the new type of mission put in that 
base, so now that it is getting relatively firmly resolved, I believe that 
this picture ought to clar ify itself very rapidly. 

Senator Cas. I think that is natural, and it is not a matter of 
criticism that it developed. 

Colonel Ropennuauser. Yes, sir. 

Senator Case. Certainly the Air Force and the other branches of 
the Defense Establishment should not hesitate to have a modern mili- 
tary establishment with a maximum striking force just because it 
makes some previous planning obsolete. 

Colonel Ropennavuser. Yes, sir. 

Senator Case. Biggs Air Force Base, E] Paso, Tex.: airfield pave- 
ments, liquid-fuel storage and dispensing facilities, communications 
and navigational aids, aircraft-maintenance facilities, training facil- 
ties, utilities, and land acqusition, a total of $2,254, 000, of which 
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amount $1,110,000 is included in the authorizations in Public Laws 
564, 910, 155, and 534, and $1,144,000 is herewith authorized. 

You have already mentioned that; that is largely a reauthorization. 

Campbell Air Force Base, Hopkinsville, Ky., airfield pavements, 
communications, navigational aids and airtield lighting facilities, 
operational facilities, utilities, land acquisition, and administrative 
and community facilities, a total of $1,451,000, of which amount 
$691,000 is included in the authorizations in Public Laws 564 and 
165, and $760,000 is herewith authorized; $760,000 is new. 

Colonel Ropennauser. That is right. 

Senator Case. What is the principal reason for the request for 
Campbell Air Force Base ? 

Colonel Ropennauser. If I may speak off the record, sir. 

(Discussion off the record.) 

Senator Case. Is this regarded as a permanent station ! 

Colonel Ropennavuser. Yes, sir; it is a 25-year-life station. 

Senator Case. All of these bases on which we have taken testimony 
today are parts of the Strategic Air Command, are they not! 

Colonel Ropennauser. All of the bases we have discussed today 
are part of the Strategic Air Command; yes, sir. 

Senator Case. The next one is Carswell Air Force Base, Fort 
Worth, Tex.; airfield pavements, liquid-fuel storage and dispensing 
facilities, communications and navigational aids, operational facili- 
ties, aircraft-maintenance facilities, training facilities, utilities, land 
acquisition, storage facilities, and shop facilities, $2,248,000, which 
amount is included in the authorizations in Public Laws 910, 155, 
534, and 209. 

The $2,248,000, is entirely a reapplication ? 

Colonel Roppnnavser. That is correct, Senator. 

Senator Case. The largest single item is for airfield pavements. 
Is that occasioned by the need for strengthening, widening and other 
things to accommodate jets ? 

Colonel Ropennavser. That is correct. That is to accommodate 
the heavier jets there, sir, and these operations are required for that 
purpose, 

Senator Casr. The next item is Castle Air Force Base, Merced, 
Calif. : airfield pavements, liquid-fuel storage and dispensing facilities, 
communications, navigational aids, and airfield lighting facilities, 
operational facilities, aircraft-maintenance facilities, utilities, land 
acquisition, storage facilities, personnel facilities, administrative and 
community facilities, and shop facilities, a total of $9,581,000, of which 
amount $2,050,000 is included in the authorizations in Public Laws 
564, 910, 155, 534, and 209, and $7,531,000 is herewith authorized; 
$2,050,000 is a reapplication, and $7,531,000 is new authorization ? 

Colonel Ropennavser. That is correct, sir. 

Senator Stennis. Which one is that now, Carswell ? 

Colonel Ropennavuser. Castle Air Force Base at Merced, Calif. 

Senator Case. $5,859,000 out of the total is for the improvement of 
airfield pavements. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. And $1,300,000 for liquid-fuel storage ? 

Colonel Ropennavser. That is correct, sir. 

Senator Stennis. That is all new money ? 
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Colonel RopenHavser. That is right. It would be new money, sir; 
$2 million of the total, however, is a reprograming of old authori. 
zations, 

Senator Case. I notice here in personnel facilities you are only 
asking for airmen’s club. , 

Colonel Ropennavser. Yes, sir. 

Senator Case. Does that mean that the NCO’s already have a 
building / 

Colonel Ropennauser. Yes, sir. 

Senator Case. And that you probably have a gymnasium and 
i ater facilities here ? 

Colonel Ropennavser. That means that Castle has substantially 
more personnel facilities, being an older base and much further along 
in construction, than the others. 

If you will note, sir, we have had in the past some $18,700,000 in 
construction at Castle Air Force Base and, therefore, they are fairly 
well taken care of in that respect 

Senator Casg. The next is Clinton-Sherman Airport, Clinton, Okla. : 
airfield pavements, liquid-fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, troop housing and messing facilities, utilities, land 
ac quisition, medical facilities, and storage facilities, a total of 
$11,393,090, of which amount $9,930,000 is included in the authoriza- 
tion in Public Law 534, and $1,463,000 is herewith authorized. 

The request is for $11,393,000, of which $9,930,000 is reapplication 
and $1,463,000 is new. 

I note that here this will more than double the investment in the 
base, that is, the old investment of $10,600,000, and you are asking 
here for $11,393,000, so the proposed-authorization will more than 
double the investment here. 

Colonel Ropennauser. Yes, sir. 

Senator Case. What is the reason for that? 

Colonel Ropennavusgr. As you will recall, Clinton-Sherman was 
originally in the 143-wing Air Force program, and then when we 
dropped back to 120 wings it was a deferred base. 

It has now come back into the program, the 137-wing concept on 
an increased mission. 

In order to accommodate these units, a complete redo of the base 
is required, with the exception of the utilization of certain of the 
buildings that are there now; in other words, although there was an 
original investment of so much money there, Senator Case, we are 
not able to utilize all of the facilities that went in. For instance, the 
runways have to be widened, strengthened, lengthened, and in some 
instances reoriented in order to make them adaptable to the use of 
these jet strategic fighters. 

Now, that accounts for the amount of money in this program. 

Senator Case. The paving here does not have to be as heavy as it 
does where you have the heavy bombers ? 

Colonel Ropennavser. No, sir; these are lighter type aircraft, sir, 
and take the light-duty pavement. 

Senator Case. And your unit cost is $7.20 here? 

Colonel Ropennavuser. That is correct. 
Senator Case. Where we have been dealing with $12 and $13? 
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Colonel Ropennavser. That is right, $12 and $13 are heavy-duty 
pavement; this is the lighter type. You will note also, sir, that in 
troop housing and messing we have $3,696,000, which gives you an 
idea that there is not much existing at the base in the way of accommo- 
dations to house the personnel, so that accounts for a large percentage 
of the figure in this book. 

Senator Casr. At the same time, I note you are not asking for per- 
sonnel facilities here. 

Colonel Ropennauser. We have tried to phase those, sir. This 
ic some of the reduction, and we will ask for some of those for future 
years because first we have to get the base ready to accept personnel, 
and the things we needed first we asked for first in this program, and 
we will ask for some of those things later. 

Senator Case. The communication and navigation aids, will that 
make the base operable if you get what you are asking for 

Colonel Ropenmauser. Yes, sir. This will make the base operable 
from the communications viewpoint. 

Senator Case. Next is Columbus Air Force Base, Columbus, Miss. : 
airfield pavements, liquid fuel storage and dispensing facilities, com 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, utilities, land acquisi- 
tion, storage facilities, personnel facilities, and ship facilities, 
$3.558,000. 

That is entirely in new money, no authorizations outstanding and no 
contracts outstanding ? 

Colonel Ropennavser. That is right, siz 

Columbus Air Force Base up until this program had been a primary 
contract flying school and has not been part of the public-works | pro- 
gram. This is the first year it has been introduced into the public - 
works program. We have to have these facilities in order to alae 
modate this type unit at this location. 

Senator Stennis. Let me ask you a question or two about your land 
here. You say leased acres here, on page 44, 3,607 acres. 

Colonel Ropennauser. Yes, sir. 

Senator Srennis. I thought you owned all that land. Didn’t the 
county give you a deed to it? Someone told me you had not recorded 
your deed, but that they gave you an outright deed to it, moved out 
and built another airport of their own, municipal airport. 

Colonel Ropennauser. Is that correct, Colonel Price? Have you 
the information on that? 

Colonel Price. No, sir; Senator Stennis, my records show that we 
have a lease at $1 per year until the year 2040. We have a 99-year 
or a 100-year lease at $1 per year. 

Senator Stennis. Well, I will ask my good lawyer friend over here, 
for practical purposes that is almost outright ownership, is it not, a 
99-year lease at $1 a year? 

Senator Durr. Well, sir, it is not in derogation of the grant, and I 
suppose it is still enforceable. 

Senator Srennts. Well, you have no complications there about any 
local air traffic or anything, because I know they have an airport of 
their own out 7 or 8 miles from this place. 

Colonel Ropennavser. That is right. 

Colonel Price. That is right. 


48138—54——__12 










































174 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


Senator Stennis. Is that right? 

Colonel Ropennausrer. We would have to have those conditions to 
run a primary flying school for student pilots, basic student pilots. 

Senator Stennis. Well, you, in effect, have absolute control, then, 
as if you owned all this 4,000 acres of land¢ I was surprised. to see 
here that you have listed some items of land where you have more 
land 

Colonel Price. Senator Stennis, the 4 items at Columbus, first of all, 
item 23 and item 26 go toge ther, and those 2 items occur in practically 
all of the bases in this year’s program. They are to provide for a 
navigational aid called Tacan, which is a new system of providing 
re es navigational support during the times that normal radio 

facilities are off the air. 

Senator Stennis. Well, that is at a point removed, then, from the 
base ? 

Colonel Price. That is off the base. 

Senator Stennis. What about these other 2 items here, 24 and 25? 

Colonel Price. Twenty-four and twenty-five are respectively land 
items for a receiver and a transmitter site. They are also, by neces- 
sity, off the base. 

Senator Srennis. All right. My point was that there was plenty of 
land here, and I could not see where you would be buying any adjacent 
to that area 

Colonel Price. No, sir. 

Senator Stennis. Four thousand acres, but I see where you need 
these auxiliaries. 

Colonel Price. For technical reasons, none of these radio aids can 
be located on base. 

Senator Stennis. You do not ask anything here for bachelor offi- 
cers’ quarters or anything like that, airmen’s barracks, because this 
is basic pavements and fuel storage. and so forth that you start off 
with; you do not ask anything here for the personnel facilities, either 4 

Colonel Ropenu. \useR. I wanted to point this out, just the rehabili- 
tation of the airmen’s club there. We are asking to rehabilitate that 
and not build a new one. 

Senator Stennis. You expect to ask for some of those things later # 

Colonel Ropennavser. Yes, sir; I would assume so, Senator. 

Senator Case. The next is Dav is-Monthan Air Force Base, Tucson, 
Ariz. : airfield pavements, operational es aircraft maintenance 
facilities, utilities, and shop facilities, $3,034,000, which amount is 
included in the authorizations in Public aie 910, 155, 534, and 209. 

This is for $3,034,000, which is entirely a reapplication ¢ 

Colonel Ropennavuser. That is correct, Senator Case. This is one 
of our older bases; it is a permanent type base. We have had some 
$29 million worth of authorization on it in the past, and this is a re- 
programing of some of that authorization of these new items. 

Senator Case. And most of it is for airfield pavements? 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. The next is Dow Air Force Base, Bangor, Maine: 
airfield pavements, liquid fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, tr aining facilities, 
troop housing and messing facilities, utilities, land acquisition, and ad- 
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nistrative and community facilities, a total of $12,070,000, of which 


ditions to § mount $3.782,000 is included in the authorizations in Public Laws 
t pilots, 534 and 209, and $8,288,000 is herewith authorized. 
trol, the n. [he committee print shows $12,070,000, of which amount $3,752,000 
sed to see is reprograming. The House version is $16,782,000, making a request 
ave more of $13 million new. 
Why the big jump of $4,792,000 in the House version ¢ 

irst of all. Colonel RopENHAUSER. i he problem there, Senator Case, was the 

ractically airfield pavement, in the airfield pavement vategory. If you will 
ide for a refer to items 2 and 4 they were shown as $12 in the program, because 
roviding they would be a strengthening of the pavement. 
nal radio Actually, those figures should have appeared as the cost of the other 

pavement items, because as much work was required to be done on 

from the those as to build a new pavement, and the cost of this would be $25 


a yard at Dow due to the very deep frost line in Maine. 
Senator Casr. It isthe frostline rather than the weight of the planes 


d 25% here that requires the extremely heavy, thick pavement ¢ 

ely land Colonel Rovennauser. That is part of it. Of course, the heavier 
YY neces aircraft require heavy-duty pavement anyway, and that would be re- 
quired in all the runways, taxiways and the parking area for that 
lenty of particular tanker. 

idjacent May I go off the record, Mr. Chairman ¢ 


(Discussion off the record.) 
, Sennen Case. Next is Ellsworth Air Force Base, Rapid City, 


ou need . Dak.: airfield pavements, communications, and navigational aids, 
ope rational facilities, aircraft maintenance facilities, training facili- 

ids can ties, utilities, land acquisition, storage facilities, and shop facilities, a 
total of $7,174,000, of which amount $4,364,000 is included in the au- 

lor offi- thorizations in Public Laws 564, 910, 155, 534, and 209, and $2,810,000 

ise this is herewith authorized. 

tart. off That is a total of $7,174,000, of which amount $4,364,000 is reappli- 

either ? cation, and $2,810,000 is new. 

shabili- Colonel Ropennavuser. That is correct, sir. 

ite that Senator Casr. The principal item here seems to be something for 
aircraft maintenance of $3 million. 

later ? Colonel Ropenuauser. Yes,sir. Those are eight multipurpose nose 


., wing hangars that are to be constructed there to accommodate the type 


‘ucson aircraft. They cost roughly $400,000 a copy, and are required in order 


enance to insure that the unit stationed there can be gotten off the ground at 
unt is | all times; in other words, it provides protection against the cold, frost, 
1d 209 and so forth, on the wings, as well as for the provision of space in 


which to perform organizational maintenance on the aircraft. They 
is one are an absolute necessity in the northern climates of the United States, 
| some and you will note that we have had some of those programed at Lime- 
stone in the past, and more again this year. 


3 a re- 

Senator Case. I notice you have some relatively small items for real 

estate here. What additional items do you need here ? 

Colonel Ropennauser. The first item, land-restrictive easement, 
laine: sir, is for ammunition. 
com- Colonel Price, would you care to discuss these items? You have 
pera- your notes on that ¢ 
lities, Colonel Price. That is correct, Mr. Chairman. 
d ad- 
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The second item is the Tacan facility, of which there are 2 in this 
instance, item No. 12 being an access right-of-way for 2 of these 
installations. 

The third item, No. 13, is for additional land needed for a taxiway 
and new dispersal area generally on the west side of the field. ‘ 

The next item, No. 14, is additional land needed for a maintenance 
and supply area immediately adjacent to the base, and the final item 
is for the specific land required for two Tacan installations of a quar- 
ter of an acre. 

Senator Case. Are you still able to get land adjoining the base there 
at 5100 an acre? 

Colonel Price. That is based on a recent estimate by the district 
engineer, Mr. Chairman. 

Senator Casr. The next is Fairchild Air Force Base, Spokane, 
Wash.: airfield pavements, liquid-fuel storage and dispensing facili- 
ties, communications, navigational aids and airfield-lighting facilities, 
utilities, land acquisition, storage facilities, personnel facilities, ad- 
ministrative and community facilities, and shop facilities, $6,796,000, 
which amount is included in the authorizations in Public Laws 564, 
910, 155, and 534. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. That is entirely a reapplication ? 

Colonel Ropennavser. That is correct, sir. 

Again here the principal items are in the airfield-pavement 
sategories. 

Senator Casr. Generally speaking, will any field that can stand up 
under a B-47, handle the B-52 ? 

Colonel Ropennavser. It can as to strength of pavement, Senator, 
not as to width or length. Those are the principal problems that be- 
come involved in the larger type of aircraft. In other words, we 
require a 300-foot width of runway and a somewhat longer runway 
for a B—-52, of course, depending upon the pressure altitude conditions 
at the particular location. 

The pavement'strength, however, will take the B-52. 

Senator STENNis. What is that pavement depth on those B-47’s and 
B-52’s? 

Colonel Ropennavser. Well, it varies with the subsoil, Senator 
Stennis. In some places I have seen it 36 inches thick, and in other 
places just a matter of a few inches, 6 inches, like that. For instance. 
one of the advantages of Homestead, Fla., is the fact that it is built 
on coral, and you have a good subbase, so you do not need such a depth 
of pavement. 

Senator Case. I note here that the right-of-way easement on some of 
this land is $632. We will take it up when we clear up the clearance 
on that, but it is an illustration 

Colonel Price. Mr. Chairman, I can say that the governing factor 
in that is the fact that there are two residences on this relatively small 
acreage, which account for $5,000 of this item, and there is also a fairly 
heavy severance damage, and we are separating property belonging 
to the same owner. J 

Colonel Ropennavser. I might say, Senator Case, that we are en- 
deavoring to get over to your committee as rapidly as possible some 51 
land-item cases in the hope that we can get those cleared prior to the 
adjournment of Congress so that we have no delays in construction. 
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hey are tying up or will tie up millions of dollars in construction, 
whieh we will be unable to let out on contract unless the real-estate 
‘tems do get cleared, and I just thought I would bring to your attention 
it this time since you mentioned clearances here, so that you would 
know that we are going to get them over here pretty promptly. 

Senator Casr. The next is Forbes Air Force Base, Topeka, Kans. : 
airfield pavements, liquid-fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilites, opera- 
tional facilities, aircraft maintenance facilities, utilities, land acquisi- 
tion, storage facilities, and shop facilities, a total of $10,029,000, of 
which amount $2,176,000 is included in the authorizations in Public 
Laws 155, 534, and 209, and $7,853,000 is herewith authorized. 

That is a total of $10,029,000, of which $2,176,000 is reapplication, 
and $7,853,000 is new. 

Colonel Ropennavser. That is correct. 

Senator Case. That means practically a doubling of the investment 
at Forbes. What is the reason for this doubling of the investment? 

Colonel Ropennauser. Well, again we have the problem at Forbes 
of pavement to accommodate the heavier aircraft which are coming 
into that organization, and you will note that we here are again 
stabilizing the shoulders at Forbes to overcome the engine difficulty 
which I described to you earlier. These facilities are required to 
accommodate this later type aircraft at this station. 

Senator Casz. You have several real-estate items here at Forbes, 
referring to what you have just said about these 51 projects. Are 
those related to this authorization bill or are they out of prior 
authorizations ¢ 

Colonel Price. Mr. Chairman, we have on the order of 25 sub- 
mittals from fiscal year 1954 and prior years, a number of which are 
presently before your committee, which are holding up construction. 

There will be 51 submittals of the items in this book, that include 
some combining of related items of the same dates, and those 51 items 
in this program will hold up $160 million worth of construction 
pending their clearance. Our proposal—— 

Senator Case. Why don’t you put it the other way: Those 51 line 
items will provide for the site for the $160 million worth of 
construction. 

Colonel Price. Excuse me, sir; that is correct. 

Senator Case. Gray Air Force Base, Killeen, Tex.: airfield pave- 
ments, communications, navigational aids and airfield lighting facili- 
ties, utilities, land acquisition, storage facilities, and shop facilities, 
$465,000, which amount is included in the authorization of Public 
Laws 564, 910, and 155. 

Colonel RopenHAvsER. Yes, sir. 

Senator Case. Great Falls Air Force Base, Great Falls, Mont.: 
airfield pavements, liquid-fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, troop housing and 
messing facilities, utilities, land acquisition, storage facilities, per- 
sonnel facilities, and administrative and community facilities, a total 
of $6,600,000, of which amount $1,783,000 is included in the authori- 
zations in Public Laws 564, 910, 155, 534, and 209, and $4,817,000 is 
herewith authorized. That is a total of $6,600,000, of which $1,783,000 
is reapplication, and $4,817,000 is new. 
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This is one of the permanent bases, is it not ? 

Colonel Ropennavser. That is correct, Senator Case. 

Senator Case. And again $4.6 million or more than half of this 
going into pavements? 

Colonel Ropennavser. That is right, sir. 

(Discussion off the record.) 

Colonel Ropennavuser. You will notice most of that, sir, is either 
for extension, strengthening of pavement, and not necessarily for 
additional; I would like to point that out because so many times we 
gave the impression that we are building thousands of square yard 
of additional, when we have an older base that we are dealing with 

Senator Case. Here we have an airmen’s club. Does this mea 
that there is no airmen’s club there at the present time or is this 
additional ? 


Colonel Rop—enHAUsER. What is the answer to that ? 
some other ? 


S 


Are they using 


Major Lanerorp, They have a small existing structure of 4,000 feet 
which is not satisfactory. 

Colonel Ropennavser. In other words, they have an old temporary 
type construction building, Senator, which they desire to replace 
with one or more adequate-sized accommodations. 

Senator Casr. And the one you are proposing is 15,538 square feet ? 

Colonel Ropennavser. That is correct, sir; to accommodate the 
strength at this base which will be 3,041 airmen. 

Senator Case. Homestead Air Force Base, Homestead, Fla.: Air- 
field pavements, liquid-fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, training facilities, 
utilities, land acquisition, medical facilities, storage facilities, person- 
nel facilities, administrative and community facilities, shop facilities, 
and harbor facilities, a total of $13,271,000, of which amount 
$10,768,000 is included in the authorizations in Public Laws 534 
and 209. 

The total amount is $13,271,000 requested, of which $10,768,000 is 
reapplication, and the balance new. 

I note that the House figure here of $13,271,000 is a reduction from 
the committee print of $15,409,000. 

Colonel Ropennavser. That is correct, sir. The Air Force volun- 
teered a reduction in the cost of the pavement due to the underlying 
coral base at Homestead. We cut the price in the first 2 items, items 
1 and 2 in category A, from $12 to $5 a yard. 

The third item we cut to $7.50 a yard, item No. 5 we reduced to 
$7.50 a yard, and item No. 6 we reduced to $7.50 a yard, which made the 
total for the pavement category then $2,369,000, instead of $4,507,000. 

Senator Case. On whose initiative was this done? 

Colonel Ropennauser. That was done on the initiative of the Air 
Force, sir. General Washbourne, in his review of the book prior to 
our appearing on the Hill, in conference with myself and other per- 
sonnel, reexamined all of these items, and we came to the conclusion 
that these items could be constructed at this price at that location. 

Senator Case. How did it come to your attention that you had a 
coral base there which would permit this type of paving? 

Colonel Ropennavser. In the laying out or reorientation of the run- 
way that is to go in at Homestead, it was found that underlying this 
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particular area was this coral base, and the outcroppings of it you 
could see in the drainage ditches which are in that area. 

Hence, General Washbourne felt that this could be constructed for 
a lot less than the normal $12 a square yard, and he volunteered this 
reduction. 

Senator Casr. It is an interesting and commendable move, but I 
was trying to find out how it came to your attention. Does General 
Washbourne go out on each of these bases to make an on-site inspection 
before a proposal is incorporated in these justifications? 

Colonel Ropennauser. Yes, sir. Our Air Force installations repre- 
sentatives’ offices are required to pass on the estimates that are fur- 
nished by the district engineers, and they usually accompany the 
district engineer, and the command representatives, in making these 
stimates. 

Senator Case. In this case was this brought to your attention by a 
field representative from headquarters here or by the Corps of Engi- 
neers man or by the base commander ? 

Colonel Ropennavser. I think it was jointly, sir. I would like to 
put it that way. It was a result of joint activity of all of the agencies 
that you mentioned in performing their functions and duties. 

Senator Durr. As a matter of fact, in that area there are certain 
places where that coral is so conspicuous that they cannot do any farm- 
ing in there. 

Colonel Ropenuauser. That is right, sir. 

Senator Durr. You see swamps that are partly covered with water; 
the reason I know that is I have fished down in that neighborhood and 
I have observed that phenomenon myself. 

Senator Case. I am sure that if when Senator Duff had been down 
there on a fishing trip and he knew this project was pending, he would 
have brought this to our attention. I was wondering how somebody 
sitting at a desk at the Pentagon knew this. 

Colonel Ropenuauser. It was not as a result of sitting at a desk, sir. 
It was a result of our field activity jointly, our engineers, our 
installations representatives, our planning people, and so forth, that 
this problem was resolved in the way it has been. 

Senator Stennis. I cannot understand how the original figures were 
ever made up, Colonel, in talking about reducing it from $4.6 million 
to $2.5 million. It seems to me as if someone just failed to look into 

, to start with. 

"ened Ropenuavser. Senator, this program—let me put it this 
way: This program was put together in the Pentagon Building, these 
items and whatnot, and it was cleared through the air sts aff as re- 
quirements items asked for, I would say in the month of October. 

They went through several revisions, reviews; the books were out 
of our hands for periods of time, in other people’s hands, throughout 
the Department of Defense and the Air Force. 

You never finally reprint a book in the version in which you see it 
here until you think you have everything cleared. Now, in the process 
of doing that we do make some mistakes through oversight. 

I confidently believe that the $12 was a mis print in here, to begin 
with, and it should have been $5 and $7.50 as indicated, and it was in 
the course of General Washbourne’s and my review of it before we 
went to the House that we caught that oversight. 
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Senator Stennis. What I was getting at is just how far you go in 
making estimates or whether you make guesses according to rules 
that you apply here in the office. 

Colonel Ropennavuser. That is the reason I stated at the beginning 
of the morning session, Senator Stennis, the steps we are taking to be 
sure that each project that is in this book is put in on the basis of 
exactly what you are talking about, an on-site estimate. This year 
we did the best we could in the time we had allotted. We had the 
Engineers do it. They made their estimates and submitted them to 
us. Some of the estimates have been changed as a result of our review 
and as a result of their having a relook. 

Now, next year, as I have already said, we are already getting esti- 
mates based on preliminary drawings of the sche ts that we are pro- 
posing for inclusion in the public works program. 

Senator Durr. That is the very thing I was going to ask you, be- 
cause a preliminary drawing of this would have disclosed this fact. 

Colonel Ropennavuser. That is correct, sir. 

Senator Stennis. All right. 

Senator Case. I notice here at Homestead you have a base chapel, 
$144,000. Does that mean there - no chapel there at the present time ? 

Colonel Ropennauser. Yes, sir; that would mean there is no chapel 

t Homestead. 

Major Lanerorp. That is right; there is none there. 

Senator Case. Also we have a new item appearing in this which is 
harbor facilities, channel dredging. 

Colonel Ropennavser. Yes, sir. 

Senator Casr. Crash-boat dock. 

Colonel Ropennavuser. This is for the crash boat that will have to 
be operated in the Biscayne Bay area because that will be the area over 
which our aircraft are taking off, to provide immediate rescue and 
survival service to the crews and personnel aboard those aircraft; we 
must have these crash-boat facilities on Biscayne B: ay. 

Senator Casr. And the channel dredging is direc tly related to the 

JFB project itself and not the general ch: unnel dredging? 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. Next is Hunter Air Force Base, Savannah, Ga., air- 
field pavements, communications, navigational aids, and airfield-light- 
ing facilities, operational facilities, aircraft-maintenance facilities, 
training facilities, troop housing and messing facilities, utilities, land 
acquisition, personnel fac yor administrative and community facili- 
ties, and shop facilities, $8,946,000, which amount is included in the 
authorizations in Public Laws 564, 910, 155, and 534. The $8,946,000 
is entirely reapplication., 

Colonel Ropennauser. Sir, before we leave Homestead, could I 
point out to you that the House Armed Services Committee, the entire 
committee and not its subcommittee, cleared all of the land items at 
the Homestead Air Force Base in the course of their review of this 
program at Homestead. I bring that to your attention at this time, 
Senator, so that you will know the status of that, and that we will be 
asking you to give us your opinion or clearance on it, too. But the 
entire House committee, as distinct from its subcommittee, took the 
problem under cognizance and cleared it. 

Senator Case. What was the reason for that different procedure? 
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Colonel Ropennauser. They felt that Homestead had been under 
controversy for some time, that the subcommittee of the House had 
yperated on it and had been unable to reach a final conclusion, and 
that they could see no useful purpose in passing it back to that sub- 

mmittee, and felt that the full committee should bear the responsi- 

lity of passing on Homestead, which it did. 

Senator Case. At Hunter this authorization will m: ~ a very sub- 
stantial increment to the prior investment, and most of it, I notice, 1s 

pavement, 

Colonel RopeNHAUSER. Yes, sir. 

Senator Cass. Is that related toac hange in mission ¢ 

Colonel RopeNHAUSER. Yes, Si 

You will notice there are a Sto number of strengthening items for 
pavement jn this pavement category again, which 1s to accommodate 
their heavier type of ship. 

Senator Case. You also have here an item for a gymnasium, $427,- 
00. They had no gymnasium ? 

Colonel] ‘Rope NHAUSER. That is right, sir. 

Senator Casr. Next is Lake Charles Air Force Base, Lake Charles, 
La., airfield pavements, liquid-fuel storage and dispensing facilities, 
communications, navigational aids, and airfield lighting facilities, 
oper: tional facilities, troop housing and messing facilities, utilities, 
land acquisition, personnel factilities, administrative and community 
facilities, and shop facilities, a total of $9,277,000, of which amount 
$6,141,000 is included in the authorizations in Public Laws 910, 155, 
34. and 209. and $3.136.000 is herewith authorized. 

The total amount is $9.277,000, of which amount $6,141,000 is a 
reapplication, and $3,136,000 is new. 

Colonel Ropennavser. That is right, sir. 

Senator Casr. This is the base on which this committee has been 
reluctant to take affirmative action on the last proposal submitted due 
to a feeling that, I think, the location of this base violates the criteria 
which had been suggested in other installations in that it is right on the 
outskirts of the city. With the use of jets there it would seem to be 
violating the standards you vojced in respect to other installations 
where jet aircraft operate. 

Colonel Ropennavuser. Senator, as you know, in locating our bases 
it is our constant endeavor to take into consideration the safety and 
nuisance and noise problems that will develop around a community, 

ind certainly that would appear to be true at Lake Charles. 

The peculiar part about jit is that the local population is overly 
anxious to have this Air Force base located there, and not only loc ated 
there, but permanently located there. 

The Air Force has not as yet taken any steps in that direction. 
However, the indications of the community are that they want to meet 
all of the Air Force criteria that they can in order to get this base 
designated as a permanent base and made a permanent part of the 
local community, so that while we do have the conditions you suggest, 
the local population itself does not feel that it is being subjected to 
these hazards or this noise in their indication that they want us there 
permanently. 

Senator Caszr. The Air Force owns 185 acres there and has leased 
1,579 2 
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Colonel Ropennavser. Correct, sir. 

Senator Case. What is the pending acquisition proposal there, 
Colonel Price? 

Colonel Pricer. The present lease, Mr. Chairman, is with the parish 
for an indefinite period, and I am advised in Louisiana the use of an 
indefinite period lease, renewable at the will of the Secretary, is legal, 
although it is not in many of our States. 

The tenure of the Air Force, therefore, is for as long as the Secretary 
chooses to continue the lease. Recent discussions with the parish have 
indicated, as Colonel Rodenhauser implied, that they are willing to 
donate the field if that becomes a factor in making the field a per- 
manent installation. 

Senator Case. Has any consideration been given to assigning a 
different mission to this base that would be consistent with the 
location ? 

Colonel Ropennavser. Colonel Moore, I will ask you to answer 
that question. 

Colonel Moore is from “Operations” of the Air Force, sir. 

Colonel Moore. Not recently, Senator. We have quite a few fa- 
cilities built down there for this particular mission, and if we should 
put a smaller type unit in, then we may not be able to use the existing 
facilities to full advantage. If we put a larger type unit in, then 
we will have the problem of the jet aircraft to the community ag- 
gravated, plus the fact we will have to add facilities to take care of 
the heavier type units. 

All of the aircraft in the future in the Air Force are going ta be 
jet aircraft, so you are going to have jet aircraft operating off this 
field regardless of the change of mission unless you were to go to 
possibly some of the troop carrier or MATS-type aircraft. 

Senator Durr. How far is this from the built-up portion of the 
city ¢ 

Colonel Moors. I do not have that. 

Colonel Price. Senator Duff, I believe I can answer that question 
and, at the same time, answer one of Senator Case’s questions. The 
runway itself is slightly over a mile from the built-up area, but the 
point 1s that the built-up area is to the side of the runway in this 
instance so that the aircraft landing and taking off do not pass over 
any highly populated areas. 

The first time this question was raised was at the time of our 
discussion of a project at Forbes, at Topeka, Kans., where we pointed 
out that the runway had been reoriented to avoid excessive flights 
over a highly populated area which included a nationally famous 
hospital. 

The problem at Forbes was quite different in that our pattern, our 
flying pattern, was directly over a populated area, where at Lake 
Charles it is parallel to the built-up area. 

Senator Stennis. Well, I have understood, Colonel, that this was 
put on the permanent airbase list by your Installation Board, that is, 
they approved it as a permanent base, and then later you have an 
Air Council that passes on these matters, do you not ? 
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Colonel Ropennavuser. Yes, sir. The Air Council is composed of 
the Chief of Staff and the Deputy Chiefs of Staff, whereas the In- 
stallation Board is composed of people on the directorate level. 

Senator Stennis. They asked for consideration, and that is why they 
held it up. 

Colonel Ropennavser. I am not familiar with that; I believe you 
are correct, Senator. 

Senator Srennis. What is the trouble? 

Colonel Moore. I think the biggest trouble in actually getting the 
base declared permanent was for a while that the criteria which has 
to be met in order to declare any base permanent, that is, the Air 
Force, I believe, has to have the land in fee simple and complete full 
jurisdiction of the airbase. 

Colonel Ropennauser. Federal jurisdiction. 

Colonel Moore. That is, it has to own it. A second consideration 
during the time the Air Force was studying the noise problem in 
the bases located adjacent to communities, was held up until we 
could make some determination as to just what was the problem at 
Lake Charles itself. I think the community itself has really re- 
solved that now in stating it is no problem to them. Also they have 
now met the criteria or say that they will meet the criteria of donating 
the land, which clears that up. 

I believe those were the two factors which held it up in the past, 
and if the community desires, and evidently they do, to have this 
base permanent I do not know of any real problem there now. 

Senator Casr. Was the Missouri Pacific Railroad relocated for 
the runway extension ? 

Colonel Roprennauser. Yes, sir; it was relocated. 

Senator Case. Now you still have the problem of wanting some 
land on the other side of the railroad even after the relocation ¢ 

Colonel Price. The land on the other side of the railroad, Mr. Chair- 
man, is the proposed ammunition area which could be located any 
place within 5 miles of the field. 

Senator Case. If you extend the runways in the other direction or 
get those avigation easements, are you not going to go across a high- 
way and require a highway relocation, too? 

Colonel Price. That is correct, sir. 

Senator Casr. United States Highway 90. 

Colonel Ropennauser. That is right, sir. As I understand it, the 
local people have already laid their plans to have U. S. 90 relocated 
anyway because of a new bridge that has been constructed down there, 
and this would make much more satisfactory approaches to that struc- 
ture from the community viewpoint itself, so that I do not believe that 
the problems involved there with U. S. 90, so far as the Air Force is 
concerned, are going to be too great. 

Senator Casg. It is just noon. 

Off the record. 

(Discussion off the record.) 

Senator Casr. The committee will recess until 2 o’clock tomorrow 
afternoon at the District Committee room in the Capitol. 

Senator Srennis. We have not finished up this Lake Charles matter? 
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Colonel Ropennavuser. Senator Case, I would like to point out that 
Mr. Robinson of Mr. Douglas’s office, and Mr. Ferry’s office, has been 
with us here for an hour, I believe. He had promised me he would 
try to get over here after he had fulfilled his commitments, 


Senator Case. His presence is appreciated and will be duly noted in 
the record. 


Colonel Ropennauser. Yes, sir. 


(Whereupon, at 12 noon, the subcommittee recessed to reconvene at 
3:00 p. m. the same day.) 


* 


+ EMTS 


Tee aa 








MI 


bi 


or 


ON 
nt out that 
» has been 


he would 


y noted in 


Onvene at 


rs 


MILITARYJAND NAVAL CONSTRUCTION AUTHORIZATION 


THURSDAY, JUNE 3, 1954 
AFTERNOON SESSION 


The subcommittee met, pursuant to recess, at 3:05 p. m., in room 212, 
Senate Office Building. 

Present: Senators Case (chairman, presiding), Duff, and Stennis. 

Also present: Brig. Gen. William A. Carter, Jr., Chief, Service 
Division, Office, Assistant Chief of Staff, G-4 (Logistics), Army; 
R. B. Foster, Jr., special ne to Chief, oe Division, Office, 
\ssistant Chief of Staff, G Army; Col. G. A. Finley, Assistant 
for Planning, Assistant C hief of ectumeiey dn Military Construc- 
tion; Col. Haskel H. Cleaves, Comptroller, Signal Corps, Army; 
L. L. Knight, Office, District Engineer, Corps of Engineers, Mo- 
bile, Ala. 

The Honorable William M. Colmer, United States Representative 
from the Sixth District of Mississippi; Hermes Gautier, of Pasca- 
goula, Miss. 

William H. Darden, of the committee staff. 


Trrtzs I—Army 
POINT-AUX-PINS AMMUNITION TERMINAL, ALABAMA 


Senator Case. The committee will come to order. The purpose 
of this hearing this afternoon is to receive testimony from the Army 
and also more particularly from some local witnesses and from Repre- 
sentatives of Congress on Point-Aux-Pins ammunition terminal, 
Alabama. 

Senator Stennis, in view of your intimate acquaintance with this 
project, and the particular testimony that should be developed in this 
hearing, will you take charge of the hear ing and call witnesses as you 
desire ¢ 

Senator Srennis. Well, thank you, Mr. Chairman. Just let me 
make a one-sentence statement here now. 

This concerns, as you know, an ammunition-loading facility which 
is down on the Gulf of Mexico right near the Al: ,bama- Mississippi 
border, and this concerns particular ‘ly a channel leading to this facility 
which I frankly hoped could be worked out to tie it in with the local 
economy. 

Now Representative Colmer is here. This is in his district. He is 
intimately familiar with this whole project, and Mr. Hermes Gautier 
is here, a citizen of the area who has worked orf it. I am going to ask 
Congressman Colmer if he will, to make a statement here for the record 
and for the subcommittee, to be followed then by Mr. Gautier. 
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STATEMENT OF HON. WILLIAM M. COLMER, UNITED STATES REP. 
RESENTATIVE FROM THE SIXTH DISTRICT OF MISSISSIPPI 


Representative Cotmer. Mr. Chairman, Senator Stennis, I am 
happy to have the opportunity to appear here very briefly, and I know 
the time is of the essence as far as this committee is concerned, and | 
hope that I won't take too much time because Mr. Gautier, my neighbor 
here, is more familiary with it and possibly even more interested in it 
than I am. 

Point-Aux-Pins as you will observe here from the map, is located 
just across the State line of Alabama from Mississippi, and that is the 
site of the proposed ammunition rail head, storage facility or whatever 
it is that is proposed, and is in the bill for your consideration and is the 
project as I understand it that we are now discussing. 

Some 14 or 15 miles to the west of that is the town of Pascagoula, 
Miss., which happens to be my own town, and Mr. Gautier, who will 
testify here presently. 

When we first learned of the proposal to build this project along 
the Alabama-Mississippi line there, we had under consideration the 
establishment of an oil refinery just east of Pascagoula and a distance 
of 7 or 8 miles roughly from this proposed ammunition station. 

The city of Pascagoula, State of Mississippi, was prepared—and 
Mr. Gautier, who is a State senator in the Mississippi Lagilaties there 
had obtained authorization from the town and the county to issue $2 
million worth of bonds in order to construct a channel from the exist- 
ing channel here running from Pascagoula out through the Horn 
Island Pass to tie into that at a cost, as I say, of some $2 million. 

The thought occurred to us that rather than have a channel which 
the Government I understand proposes to build from Point-Aux-Pins 
here out through this end of the Pass, another pass, that it would 
possibly be feasible to use the existing channel that runs in from Horn 
[sland Pass into Pascagoula, and tie into that at a point known as 
Beacon A, this point on the map. 

In other words, we have a channel now authorized of 32 feet running 
in from Horn Island to Pascagoula. 

General Carter. 22 feet, sir. 

Representative Coumer. The existing channel has been dug to 31 
feet, but it was authorized for 22. 

All right, the Government could tie in here at this point, Beacon A, 
and run over to its proposed project, thus obviating an entirely new 
channel. 

Now the Army engineers have considered the matter, and they 
have come up in their wisdom with a project for the channel to run 
directly, as I pointed out here a moment ago, from the proposed 
ammunition station out this way, which would be shorter than the 
channel that we propose, but would be an entirely new channel and 
would be used only for that one purpose. 

Senator Stennis. And all you are asking now, as I understand it, 
our position here is that we just want to change it here if practical 
so as to make it tie in with the economy of the area. 

Representative Cotmer. That is quite correct, and I just wanted to 
say one word on that if I may. 

Senator Case, we now have a channel over here at Mobile which is 40 
miles from Pascagoula. We have a channel at Pascagoula. Then 
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we have another one over at Gulfport, over to the west, which is some 
35 miles. We have got three channels in there now. This would be 
the fourth channel. 

We thought we could obviate so many channels, bearing in mind 
the question of maintenance. 

The original cost of the channel isn’t the big thing. 

nce over the years is the big thing. 

“Now as Senator Stennis has indicated, this would tie in, this pro- 
posal that we make, would tie in with the general economy of that 


The mainte- 


area. 

Senator Case. May I ask a question or two. <As I get it, the problem 
is to get from the land in each case out to the Gulf of Mexico to a point 
where you get to the depth of 30 feet or more. 

Representative Cotmer. That is right. 

Senator Case. And in each case it 1s a matter 
shallow water where you hit bottom at from 8 to 15 or 
channel through until you get out to deep water. 

Representative Cotmer. That is right, Mr. Chairman. 

Senator Case. And you want to have the channel go from the pro- 
posed ammunition depot on a diagonal over here until it strikes the 
channel which you have from Pase agoula now out to deep water, 
rather than making a direct channel from the proposed ammunition 
loading section itself out to deep water. 

Representative Cormer. Mr. Chairman, 
words what I have tried to say in many. 

Senator Casr. What is the difference in distance ? 

Representative Cotmer. Mr. Chairman, I am going to ask that these 
technical questions be answered by someone else. I can get the 
nformation for you, but I think it would facilitate matters. 

General Carrer. We can discuss those, Senator. 

Senator Srennis. Mr. Chairman, Mr. Gautier is here, and he came 
here especially for that pur pans, Could we let him give those things 
and then have the engineers give their figures? 

Senator Case. All right. 

Senator Stennis. This gentleman here is a resident of Pascagoula, 
and he is the one who worked all this up from the angle of the local 
economy. 

Mr. Gautier. I might say that the project depth of a harbor channel 
That was adopted back in the days when 
sailing vessels 


of going through this 
18 feet, cut a 


you have said in a few 


into Pascagoula is 22 feet. 
they shipped a great deal of yellow pine out of there, 
and small tramp steamers went in there. 

Senator STeNNis. Pardon me just a minute. May I interrupt? 
Senator Duff was not here before. Would you review this for him? 

Mr. Gautier. Point-Aux-Pins is right here, Senator Duff, and they 
propose an ammunition dump in this area here, and the question now 
s about the channel that they propose to dig out this way, or whether 
it would serve better if we could get the channel tied on to the Paseca- 
goula Channel that comes in through the outside pass here to Beacon A 
and return to go to Pascagoula. 

We have money appropriated by the State of Mississippi authoriz- 
ing bonds for $2 million on which we expect to bring it into Bayou 
Cosotte, where a 25,000 barrel oil refinery will be built. 
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The State of Mississippi today is producing a good bit of oil. [ 
think it ranks about ninth in oil, and we have no port where oil can 
be refined on the gulf and shipped out in Mississippi. Consequently 
the oil is being pipelined and shipped out to the various refineries 
through pipeline through Mobile. 

But the channel here in 1943—we got an authorization through the 
State legislature appropriating $250,000 to help the county, which 
was authorized to issue $500,000 worth of bonds to dig this to 30 feet, 
with 1 foot overdraft, 31 feet. 

We dug that with the $750,000 under the supervision of the United 
States engineers, in order that Engel’s Shipyard would be permitted 
to bid on—and they did bid on and they got—large contracts for C-4 
ships, and today they are building two ice breakers in there whose 
depth requires 26 or 28 feet of water to get out. 

This is shoaled in. We dug it to 31 feet, but it is still maintaine 
on a 22-foot channel. ‘Therefore the Government has not spent any- 
thing on ma‘ntenance since 1949 at the time we dug it out. But those 
ice breakers raise a problem, and the Navy has been down bickering 
with them as to how they might get those ice breakers out. 

Under our authorization of $2 million, we can help clean out this 
channel to fix that for the ice breakers to get out, but what we want 
to do is to try to get this on the pr rje ct in as far as beacon A is con- 
cerned, which would be a 36-foot project, and then on into there. 

Then we would take 34 feet into Bayou Casotte and possibly 3: 
feet into Pascagoula, and then go, in an effort to have it adopted a 
a 32 foot project, into Pascagoula. 

And of course it would maintain the 36 feet to here, and the military 
no doubt would maintain this portion, which would be just for their 
services (illustrating). 

Senator Stennis. Do you want to give your ideas now about the 
figures on that, the cost? 

Mr. Gautier. We accept their figures. They have figured the 
yardage in there. 

However, I believe corrected figures now show that if they maintain 
from here to there, the maintenance after several years would be—it 
would be from the start less than the maintenance out there. I think 
that is a corrected figure. 

Senator Case. When you say “from here to there” did you mean 
from beacon A to the depot ? 

Mr. Gavrier. From beacon A to Point-Aux-Pins may even cost a 
little more. 

Senator STENNIs. Do you mean now construction or maintenance ? 

Mr. Gavrier. Construction. Maintenance could cost less from 
beacon A to Point-Aux-Pins in my opinion, and I think their figures 
would bear that out. From beacon A into Point-Aux-Pins, if this is 
adopted as the project—— 

Senator Durr. Has there been any overall testimony ? 

Senator Stennis. No. We are coming to that right now. Mr. 
Chairman, I have been over this with Congressman ( ‘olmer and Mr. 
Gautier several times. I believe now if General Carter thinks so, 


his group could come in here as to these costs and point these out on 
that same map. 


[Ta 





Ge! 


want 


are © 
Or 
emer 
mail 
Ce 
Mr. 
you 
= 
chal 
und 
Ss 
tain 
C 
= 


( 
Fu 
de} 


s 
& 


fig 
so 
‘ 


of 


pr 
at 


ca 


~ th “—_— 





IN MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 189 


of oil. |] General Carter. I can say, as I have said before, sir, that what we 
re oil can want to do is the thing that is the best for everybody concerned. We 
sequently are considering, of course, the price. 
refineries On the maintenance, this being a standby port except in time of 
emergency, we would only maintain it intermittently. We would not 
ough the maintain it annually, and this will require annual maintenance. 
Y, Which Colonel Finley is here from the Chief of Engineers Office, with 
> 30 feet, ’ Mr. Knight from the Mobile District and other people, and I believe 
vou have someone here from Civic Works. Colonej Allen is here. 
e United ' Of course the military does not maintain these rivers and harbor 
ermitted channels. That comes under the civil funds. Of course it all comes 
| for C-4 under the Treasury. 
@ whose Senator Srennts. You would have to have military funds to main- 
tain this channel straight in? 
intained General Carrer. We would, sir, only in the event of an emergency. 
nt any Senator Stennis. If you used it you would. 
ut those General Carrer. If we used it we would have to open it up. Colonel 
ckering Finley will give you the mileage figures on the two, and the various 
depths. 
mut t) Senator Durr. Don’t you think it would be a good idea to give some 
re want figures so you could identify it for the record, A, B, C, and D, and 
1S con- so on? 
re. General Carrer. They are on there, sir. 
ibly 30 Colonel Fixitey. You have before you now, Mr. Chairman, a map 
pted as of the same area marked to show three routes. One route is from the 
presently contemplated location of the ammunition out-going terminal] 
ilitary at Point-Aux-Pins, and proceeds directly from there south to the sea 
r their called route A. 
Senator Durr. Why not put an A down there? 
ut the Senator Stennis. He has it. 
Colonel Frniey. The other route under consideration presented in 
dl the the testimony thus far proceeds from the Point-Aux-Pins ammunition 
outloading terminal generally southwest to beacon A, thence follows 
‘intain the existing channel south to the sea. That route is marked route C. 
be—it Based on the preliminary estimates made thus far, we have com- 
think puted the initial cost and maintenance cost of the two routes. It is 
indicated that the cost initially of construction of route A first de- 
mean scribed as approximately $1 million less than the cost initially of route 
C described secondarily. 
cost a Senator Casr. That is the direct route from the ammunition dump 
to the gulf is $1 million less than the route where you go over and join 
ance ? the Pascagoula Channel ? 
from Colonel Frntey. Yes, sir. 
rures Senator Durr. That is initial construction cost ? 
his is Colonel Fintey. Yes, sir. 


Senator Stennis. Give us the figures while you are at that point. 
Colonel Frnutey. The figures which we have now for the cost, initial 


Mr. dredging, plan A totals $4,737,500. Plan C is estimated to cost 
| Mr. $5,848,000. 
S so. There have also been computed, based on what preliminary infor- 
it on mation is available, the cost of maintenance of the two routes. These 


figures are for route A after the fifth year $385,000, for route C after 


, 


the fifth year, $443,000. The figures are given after the fifth year 
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because of the initial high requirements until a period of more or less 
of stabilization. 

As has been indicated, the existing Pascagoula Channel was author- 
ized to a depth of 22 feet to the bar, 25 feet through and outside 
the bar. 

Senator Casr. What advantages would there be to the Army in 
using route C? 

General Carrer. The only advantage that we would have, sir, at al] 
would be tied into the local use of this channel. There would be no 
other advantage that I could see. 

There is a slight advantage, perhaps, on account of the protection 
here, but I doubt it. 

Senator Case. So much of that cost for route C would be repre 
sented by going from a point beacon A onto the gulf where you now 
have the 31 feet ? 

Colonel Frxiey. Initial cost, sir? 

Senator Casr. Yes. 

Colonel Fixiry. Our estimate has two items for initial cost from 
route C from beacon A to the sea, one cost is the bar channel to get 
across the bar; another cost for enlargement of the existing channel 
to the bar. 

The first figure to go across the bar channel is $1,511,000. 

Senator Stennis. That is part of your construction cost ? 

General Carrer. That is yards. 

Senator Srennts. You were talking about construction cost though. 

General Carrer. Yes, sir. 

Senator Durr. The last figure is yards? 

Senator Srennts. I want to make clear that that is a part of the 
construction cost. 

General Carter. That is right, sir. 

Colonel Frntey. Those two items that I mentioned for plan C, 
crossing the bar channel would be $249,300. Enlarging existing ship 
channel, that would be from beacon A to the bar channel, $414,800. 

Mr. Knteut. That isa combined total of $664,000. 

Senator Case. And that is embraced in your figure of $5,848,000? 

Colonel Fixer. Yes, sir. 

General Carter. Now plan A, the cost of the bar channel has to be 
figured separately. It is shown separately as $77,500, which is in- 
cluded in the total for the cost of that. 

Senator Case. In other words, it would cost you $4,737,500 to go 
from the ammunition dump direct to the gulf? 

Colonel Frntey. Yes, sir. 

Senator Case. It would cost you $5,840,000 less $664,000, or about 
$5,180,000 to get from the ammunition dump over to beacon A? 

Colonel Frxiey. Yes, sir 

Senator Case. Where you would then join the other channel. 

General Carrer. That is right, sir. 

Senator Case. In other words, it would cost you about $400,000 more 
to get from the ammunition dump over to the Pascagoula Channel 
than it would to go from the dump clear to the gulf ? 

General Carter. Yes, sir. 

Colonel Fintey. That is correct, sir. 

Mr. Gautier. Senator, may I ask this. Assuming we are going 
to make application for continuation of this Pascagoula Channel into 
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the oil refinery, and if this is taken over on the Rivers and Harbors 
roject and your maintenance is from here to there, how much will 
your maintenance be a year on that ? jf 

* Senator Stennis. The maintenance now was from beacon A into 
Point-Aux-Pins. 

Mr. Gavrtter. That is right. 

General Carrer. $355,000 per year. 

Senator Case. $355,000? 

(General Carrer. Against $385,000 per year. 

Senator Case. Against what? 

General Carrer. Against $385,000 per year for plan A. 

Senator Durr. $50,000. 

Senator Casr. $30,000. 

Mr. Gautrer. I thought your figure was $275,000. 

Mr. Knieur. We are including the docking base and maintenance. 

General Carter. In both of them. 

Senator Stennis. That is the same in each ? 

Mr. Knicur. Thatisright. It iscommon to each. 

Senator Stennis. In other words, when you take away the commer- 
cial mileage here and improvements of the channel, you have a lesser 
maintenance cost on channel C than you do on channel A, is that 
correct ? 

Mr. Knieur. That is correct, sir. 

Senator Stennis. Do you agree with that, General Carter ? 

General Carrer. Would you make that statement again ? 

Mr. Knieurt. The cost not including the portion of the Pascagoula 
ship channel utilized in plan C, the maintenance cost will be less, the 
annual maintenance cost will be less than plan A, $30,000 less. 

Senator Stennis. All right, do you agree with that, General? 

General Carrer. Yes, sir. 

Senator Stennis. Colonel Finley, that is the way you figure it too? 

Colonel Fintey. Yes, sir. 

Senator Case. What will be the maintenance from beacon A on to 
the gulf? 

Colanel Finiey. $88,000. 

General Carrer. Per year. 

Senator Casr. Who would pay that? 

Colonel Frnuey. If, Mr. Chairman, we assume—let me correct my 
statement. It would depend upon the possibilities for authorization 
under civil works bill of that channel. 

Senator Srennis. Let me raise this point. If this refinery goes into 
operation, you would have an increased tonnage here to justify this 

annel, the commercial channel being taken over,-is that your 
expectations ¢ 

Mr. Gautrer. We have several other allied industries that might 
come in. 

Senator Stennis. But you know for the refinery as a certainty, and 
you have the oil there to feed it, so would that give it enough tonnage 
to justify it? 

Mr. Gautier. Of course a hearing will be held before the engineers 
which will determine that, but in our estimation it will be ample. 

Senator Stennis. Well, there is a warm prospect of it being ample. 

Mr. Gautier. I think it it is considerably in excess of that. 
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Senator Srennis. So the increased tonnage from the commercial 
traffic would be expected to justify the taking over of the channel. 

Senator Durr. What is the difference in distance between those two? 

Colonel Fryiey. Plan A, the total length in miles is 16.1. Plan C. 
the total length in miles is 22.4. 

Senator Case. Does that take you to deep water in the second case 
too? 

Colonel Fryuey. Yes, sir. 

Senator Stennis. How far is it from the loading point to beacon A 
on route ©? 

Mr. Knicur. The loading point on beacon A is 14 miles. Senator, 
may I bring this out. This channel through Horn Island pass has 
been used as a ship channel] for well, sood sized ships have been 
coming through there for some time. 

This project down here is shallow draft. Boats have been going 
through there, fishing boats and such as that, but this Horn Island 
channel has been used for a number of years as a regular ship channel. 

Senator Srennis. Is there any other point you had, Mr. Colmer? 

Representative Cotmer. I would just like to add this, if I may, in 
all candor and frankness. 

It is apparent that the cost, the initial cost, would be greater to 
have the project C adopted there as against A, but when we consider 
the overall picture—and of course we who have been in Congress 
around there for a number of years know unfortunately we don’t 
have too much coordination between the various departments of Gov 
ernment to consider the overall picture. 

But if we consider the overall picture, we have here a channel that 
is to be dredged, channel A, which I understand has been tentatively 
recommended and which will be dredged for the one and sole purpose 
of using it if and when it would serve no other purpose, but just 
simply go into a piece of marshland there. 

The other channel, channel C, which we are advocating, would fit 
into the genefal overall economy of that area, which is incidentally 
a fast growing area. 

The Engel’s Shipbuilding Corp. is located there at Pascagoula, and 
it has built hundreds of splendid warships and merchant ships fo: 
the merchant marine. They are now building ships. 

Senator Duff, I don’t know whether this is a good policy to say 
it or not, but it is my information that that yard is building more 
ships than any other yard in the country. That might be open to 
challenge. I am sure it is not too good a policy my mentioning that 
here at this time. 

Senator Durr. As far as I am concerned I am in favor of combining 
civil and military functions if the overall picture is for the benefit 
of the country at large. 

Representative Cotmer. Thank you so much, sir. 

If we could have that channel, then as I say it would not be standing 
there alone and idle. 

Senator Case. It looks to me from a pure dollar-and-cents stand- 
point that if the civil activities would justify improving the channel 
from beacon A south, that that could stand on its own and you still 
would have money to use route C from the ammunition dump. 
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General Carter. It costs a little more, sir. Colonel Allen is here 
from the Civil Works Division, Corps of Engineers, who can give you 
the exact status of this project regarding civil works. 

Senator Cast. Let me ask a question or two. In fact, this group 
has to get up to Foreign Relations. General Van Fleet is supposed 
to be there at 3: 30. 

You said that you wouldn’t maintain the channel all the time if it 
was just left for a depot, or somebody said that. 

General Carter. I did, sir. 

Senator Case. That $385,000 charge then wouldn’t occur except 
during the time that was maintained ? 

General Carrer. That is right, sir. 

Senator Casr. So that the saving of $30,000 a year on maintenance 
would have to be taken into consideration against the years in which 
you wouldn’t do any maintenance ¢ 
" General Carter. That is right, s 

Senator Case. And since the original basic cost is $400,000 less to 
open channel C in the first. p lace, I don’t see why you should want to 
vo from the ammunition dump down to beacon A in any event and 
take a 6 mile longer passage and pay more money to do it. 

General Carrer. I don’t “underst: ind you, sir. We will have to pay 
for opening the channel from beacon A to the sea as well as from the 
ammunition dump to beacon A. 

Senator Casr. Yes. 

General Carrer. And the total cost on those figures, I believe, is 
about $1 million more. 

Colonel Fintey. That is correct, 

General Carrer. It is about $1 million more. 

Senator Casr. Let me hand this little sketch which I have made 
here to Colonel Finlev. Will vou take a look at that, and if that isn’t 


correct, why let us know. It may be that the channel across the sound 
there from beacon A to the gulf ought to be open anyway. 
Senator Stennis. I think this gets the facts before you. There are 


points in it that can be argued by these ditferent witnesses 

Senator Durr. Entirely apart from any military considerations, the 
national policy gener: ally has been to make available access to places 
like this that are in a position of large commercial development. 

Senator Srennis. That is right, that is congressional policy. 

Senator Durr. We have done that in our country, and [ am in favor 
of doing it in your country too. 

Senator Stennis. I don’t see why they shouldn’t jump at the chance 
to bring these two together. 

General Carter. The civil works has no funds authorized for this 
channel. The point is the dollars involved. I am perfectly willing 
and quite agreeable to doing it if the committee is. 

Senator Srennis. Mr. Gautier, you have gotten your facts before 
us. 

Mr. Gavutrer. Yes, sir. 

Representative Commer. We want to thank the committee for hear- 
ing us. 

Senator Casr. If you want to file any supplemental material we will 
be glad to hear from you on that and we will go into it very carefully. 
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Senator Stennis. I imagine these gentlemen haven't had a chance 
to say all they wanted to. 

General Carrer. In the beginning we wanted this ammunition ter- 
minal, and if this is the thing to be done, we will be perfectly happy 
to do it. 

Senator Case. The committee is not meeting tomorrow morning but 
meeting at 2 o’clock tomorrow afternoon in this room to proceed with 
the Air Force. 

(Whereupon, at 3:40 p. m., the subcommittee adjourned until Fri- 
day, June 4, 1954, at 2 p. m.) 
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FRIDAY, JUNE 4, 1954 
AFTERNOON SESSION 


The subcommittee met, pursuant to adjournment, at 2:10 p. m., in 
room P-38, United States Capitol. 

Present: Senators Case (chairman, presiding) and Stennis. 

Also present: Col. J. F. Rodenhauser, Director of Real Property, 
USAF; Col. William G. Moore, Jr., Directorate of Operations, Head- 
quarters, USAF; Col. O. O. Price, Real Estate Division, USAF; Col. 
Paul C. Brown, Chief of Construction Division, USAF; L. B. 
McCloud, Deputy Chief, Construction Division; J. R. Gibbens, special 
assistant to Colonel Rodenhauser. 

William H. Darden of the committee staff. 


Tirte ITJ—Air Force 
STRATEGIC AIR COMMAND—CONTINUED 


Senator Case. When we recessed yesterday, we were discussing the 
items for Lake Charles Air Force Base, Lake Charles, La. Did you 
bring with you a map showing the location of the area in relation to 
the city ? 

Colonel Ropennavser. I did a little better, sir, I brought you an 
actual aerial photograph of it. You will note the airfield. 

Senator Cass. The Chair would like to state that as far as he is 
personally concerned, upon examination of this aerial photograph, 
that he is more of the opinion than ever that the ordinary principles 
or standards, which the Air Force has used in locating airbases, were 
not followed in the case of the installation at Lake Charles. 

The aerial photograph shows first of all that the base is located at 
the very outskirts of the city of Lake Charles, that although the prin- 
cipal runway is in such direction that it wouldn’t require planes to 
fly over the city as the city is presently developed, yet it doesn’t 
require much stretch of the imagination to envision the city develop- 
ing more in the direction of the runway across the stream or creek 
which shows in the photograph, in whic +h case planes would be going 
over a residential section unless avigation easements were acquired. 

The aerial photograph also shows very clearly the distortion of the 
normal railroad trackage which was required to extend the principal 
runway, the railroad making a veritable oxbow in order to go around 
the extended runway. 

The aerial photograph also shows that the normal takeoff or land- 
ing on the end of the runway opposite the railroad goes across the 
principal highway, so that the planes either going or coming must 


195 








196 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


either land directly beyond the railroad or directly beyond the main 
highway, and that in any event the use of jets on an airfield which is 
on the outskirts of the city either limit the operation of the jets or 
produce for the ( Ity a noise, a racket, and a vibration which, in other 
instances, we have been told was not desirable and which, in some in 
stances, resulted in shattering of windows. 


The commitment at Lake Charles, of course. is sizable at the presi 


time, but the Chair for himself can’t help but wonder if the Air 
Force has thoro oh) considered the possibility of some other utiliza 
tion of this base rather than the development of it for operation of 


ets of the size and number that would be employed in the continuing 


development of the base on the scale suggested by the proposal for 


$9.277.009 worth of additional construction. 

Colonel Ropennavser. I would like to ask Colonel Moore to reply 
to your qt estion as to the possible other utilizations that have been 
considered or may be considered. 


Senator Case. The Chair would prefer to have that question an 
wered in the form of a written memorandum rather than some off 
hand statement For the records of the committee and for the records 
of the Air Force, it would be desirable to have a considered answer 
eit} 


ome detail ir it. 
Colone] Ropenuavuser. We will be glad to submit it. 


(The Air Force statement on Lake Charles had not been submitted 
as this hearing went to press. ) 

Senator Stennis. Mr. Chairman, has this runway already been 
extended out here? 

Colonel Ropennauser. Yes, sir. 

Senator Stennis. In the area where the railroad track was? 

Colonel RopenHavsi r. That i right. That is the reason the rai] 
road is relocated 

Senator Stennis. That has already been completed / 

Colonel Ropennauser. Yes, sir. 


Senator Stennis. This present program is just to fill out what is 


needed for what is ilready there / he Operation 1s already there? 
Colonel Moore. That is correct. Right now they are operating 
der a limited t pe operation because all of the operationa! facilitie 
are not present. This program is just to bring them up on their 
operat onal faciliti o they can operate full s ope. 


Senator Stennis. Does this involve any more land? 
Colonel Ropennavuser. Yes, sir. You will note on page 75 of your 


program, Senator Stennis, under category K, there is an item for 
$353,000 for land here. Items 20 and 21. the two smaller items, are 
In connection witli the lo« ition of i Tacal station for navigational 


aid and would be off base. 

The item 19 is an avigation easement, and this item 22 land owned 
in fee purchase 112 acres is for the purpose of relocating Us. 
Highway 90. 

Senator Srennis. Is this in addition to the land we have pending 
before the subcomn ittee 7 

Mr. Darpen. Yes, sir, there are 2, 1 for ammunition storage and 
1 asasite for airmen’s barracks and a messhall. 

Colonel Ropennauser. That is right. 
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Senator Case. The next item is Limestone Air Force Base, Lime- 
stone, Maine: Airfield pavements, liquid-fuel storage and dispensing 
facilities, communications, navigational aids and airfield lhghting 
facilities, aircraft maintenance facilities, utilities, land acquisition, 
storage facilities, personnel facilities, administrative and community 
facilities, and shop facilities, a total of $15,722,000, of which amount 
$12,359,000 is included in the authorization in Public Laws 564, 910, 
155, 584, and 209, and $3,363,000 is herewith authorized. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. The historical material on this base will be inserted 
at this point. 

(The material above referred to is as follows:) 


LIMESTONE Ark Force Bast 


The 21st Strategic Air Command location is Limestone Air Force Base, located 
in Limestone, Maine, at an approximate pressure altitude of 1,500 feet. 

It is situated on 9,289 acres of Government-owned land, plus 51 acres of 
easements 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

rhe Government has an investment through 1950 of $18,051,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $15,722,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorigation in the amount of $12,359,000 and new authorization is requesied in 
the amount of $3,363,000. The projects included in the total program of $15,- 
722,000 consist generally of those facilities required for an increased mission 
such as additional airfield pavement; on-base fuel storage, additional hydrants ; 
navigational aids; aircraft maintenance facilities including nose hangar and 
specialized shops; additiona] open and warehousing storage facilities; an air 
men’s club and theater ; additional security fencing; fire station; locomotive shop 
and parachute and dinghy shop; plus utilities and real estate required to support 
the items listed in the fiscal year 1955 public-works authorization program. 

Senator Case. What is the principal purpose of the proposal ? 

Colonel Ropenuavuser. The principal item in the program, sir, 
again is for pavement. 

Senator Casr. You have some rather large items in here for air- 
craft maintenance facilities. 

Colonel Ropennavuser. Those are principally for the nose-wing 
hangers, multipurpose hangers or docks to accommodate the aircraft 
that will be stationed at Limestone to keep them combat ready at all 
times. 

Senator Case. I note in looking at the present authorization and 
appropriations that there is $86,677,000 in appropriations. 

Colonel RopennaAuser. That is correct. 

Senator Case. With contract awards through January 31, 1954, 
of $70,054,000. 

Mr. McCtoup. The contract awards through the 1st of April, 
$72.124.000. 

Senator Case. Well, now how far does that go back? 

Mr. McC oun. I didn’t understand the question. 

Senator Case. How far do those contracts go back? 

Mr. McCrovun. These go back to 1951. 

Senator Casr. To 1951. Does it mean there is $72 million worth of 
construction on the base at the present time? 
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Mr. McCrovp. A lot of it is completed, sir. 

Senator Case. About what proportion of the $72 million in per- 
centage would you say is competent 

Mr. McCioup. We have a total of $62 million representing work 
in place. 

Senator Case. So there is about $10 million under way. 

Colonel Ropennavser. Under way; yes. 

Senator Case. The thought that did occur to me was if you had 
$72 million worth of contracts under way at the present time—— 

Mr. McCrovp. No, sir. 

Senator Case. There would be about as much work going on at the 
base as could be accommodated. 

Mr. McCiovup. You couldn’t do that much work at one time in 
that place. 

Colonel Ropennauser. I have visited Limestone recently and there 
are a considerable number of facilities and extensive pavements in 
place there now. 

Senator Caspr. Is the base fully operational now ? 

Colonel Ropennauser. Partially operating there at the present 
time. 

Senator Case. Are the radar facilities in operation ? 

Colonel Ropennauser. Yes, sir. Certain of them are. You will 
note in here under communication and Navaid items in category C, 
however, that we are asking for certain direction-finding equipment 
and for certain modifications to the GCA system and some runway 
lighting and a Tacan facility. The other facilities that are required 
for navigational purposes at the station are in place, sir. 

Senator Case. Tou have used a great many symbols and initials of 
places and generally I think I know what they mean, but sometimes 
I am a bit lost. I note here in price units under airfield pavements 
you have “LS.” What does that mean? 

Colonel Ropennavser. That is a lump-sum figure, Senator, instead 
of a unit-price figure, and that is brought about by the fact of the 
peculiarity of the item there, the hard stand calibration heavy, which 
is a circular configuration, and also provides the means of turning 
the aircraft through 360 degrees so that you could calibrate the 
compasses aboard. 

Senator Case. One of the items there, you use the amount instead 
of “LS.” You have $230,000 for the firing-in butt. 

Colonel Ropennavser. That is correct, sir, one each. Tt is not in 
square yards, if you will note, and that is the standard price for that 
type of firing-in butt for a heavy bomber station. 

Senator Case. I can interpret that all right, but when you use that 
in the same column a little below after is “SY” for square yards, then 
you use “LS,” which is what I was wondering about. 

You have quite a sizable sum here for a number of storage facilities. 

Colonel Ropennavser. That is correct, sir, and those storage facili- 
ties are in most instances connected with additional activities at the 
base, and also a storage open motor pool paved. None of these facili- 
ties have been asked for or existed in the past. 

Senator Case. You have had no airmen’s club and no theater? 

Colonel Ropennavuser. I was speaking of the storage, sir. The 
airmen’s club, this is an addition to the existing club and not an 
entirely new club. 
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pel Present facilities are inadequate for the strength program for this 
| base which, if you will note for airmen, is 4,890 permanent and 705 
ng worl ; transients or rotational airmen through there, total military popula- 

’ tion of some 6.4385. 
Senator Case. All in all this represents one of the larger items in 

the entire bill. 

you had Colonel Ropennavuser. That is correct, sir; and one of the problems 
— we have at the Limestone Air Force Base, as you can appreciate, is 
due to its isolation, the problem of morale there is pretty great. The 
































n at the reenlistment rate for Limestone is pretty well down because of the lack 
of these recreational morale facilities there. 
time j; When I last paid a visit to Limestone, I interrogated a number of 


the enlisted men who were there, the airmen, and found them a very 
id there high caliber and high type individual very interested in their work. 
ents in But they said that ‘after they had finished their present tour there, 
they would just as soon be assigned somewhere else, which is an indica- 
ion they would not reenlist for Limestone. 
present We feel that the importance of this base in the entire Ajr Force 
system is such that we ought to encourage the people who are trained 
the operation of it to remain at that location, and this is one way 


ou will of doing it. 
rory ©, Senator Case. You have 9,289 acres of land there now. Are you 


ipment buying more land ¢ 

unway Colonel Ropennauser. There is more land in this program; yes, 

quired sir. You will note that item 30 and item 33 are involved in an off-base 
Tacan again, navigational aid. Item 31 is an easement for a pipeline, 

als of and item 32 is procument of land for reservoir sites. 

etimes As you may recall, Senator, the water problem at Limestone is some- 

ements what serious, and the only way they can cope with it is by the construc- 
tion of a reservoir in the immediate vicinity, and it is proposed that 

nstead they do that in this program. 

of the Senator Case. With over 9,000 acres of land at the present time, it 

which looks a little strange on the surface to be proposing 596 acres in another 

Irning tract. Isthat entirely for the reservoir ? 

te the Colonel Ropennavser. That js correct, sir. 


Senator Case. What about the 30 acres easement ? 
nstead Colonel Ropennauser. That is for a pipeline easement in connection 
with the water-supply system, sir. 
not in Senator Srennis. Item 44, "while the chairman is looking for some- 
r that thing else, what is that, for fence! 
Colonel Ropennavuser. That is a three-strand barbed wire fence, 
e that yes, sir. 
, then Senator Stennis. It is going to cost $80, 000 2 
2 Colonel Ropennauser. It is $1 a foot in place; yes, sir. 
lities. Senator Stennis. Do you get that built under a contract or do you 
facili- build it yourself? 
it the Colonel Ropennauser. Well, it has been done both ways, sir. I 


‘acili- would presume at this location that we would have to contract it be- 
cause we wouldn’t have adequate personnel to do it. 

Senator Case. I notice you have an item of $1,556,000 for water 

The supply. 

ot an Ce ionel Ropennauser. Yes, sir. Now that is your water supply, 

potable water-supply system and involves a 15-inch line, and the water 
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plant and all the things that go with it in connection with the water 
system at Limestone. 

Senator Case. Does that include the building of the dam? Is that 
these reservoir sites? 

Colonel Ropennavser. That is correct, sir, that includes the dam. 

Senator Case. Who made the determination of the water supply? 

Colonel Ropennauser. That was a matter of considerable study, sir, 
by the Corps of Engineers and the Air Force in trying to solve this 
problem at Limestone, and this was determined as the most feasible 
and dependable and most inexpensive way of providing it at this 
location. 

Senator Case. If there are no further questions, we will take the 
next item. 

Lincoln Air Force Base, Lincoln, Nebr.: Airfield pavements, com- 
munications and navigational aids, operational facilities, aircraft- 
maintenance facilities, training facilities, utilities, land acquisition, 
medical facilities, storage facilities, personnel facilities, administrative 
and community facilities, and shop facilities, a total of $4,664,000, of 
which amount $3,536,000 is included in the authorizations in Public 
Laws 155, 534, and 209, and $1,128,000 is herewith authorized. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. The historical material on this base will be inserted at 
this point. 

(The information above referred to is as follows:) 

Lincotn Arr Force Base 

The twenty-second Strategie Air Command location is Lincoln Air Force Base, 
located 4 miles northwest of Lincoln, Nebr., at an approximate pressure altitude 
of 1,600 feet. 

It is situated on 2,172 acres of land leased from the city of Lincoln for $1 to 
June 2050 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $19,882,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,664,000. For 
this total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $3,536,000 and new authorization is requested in 
the amount of $1,128,000. The projects included in the total program of $4,664,- 
000 consist generally of the provisions of additional aircraft parking apron and 
shoulder stabilization, along with taxiways, squadron operations, and the modi- 
fication of aircraft maintenance facilities ; training facilities: a dental clinic and 
open-storage facilities: personnel facilities, including an ICO and officers’ club, 
post exchange, gymnasium, outdoor swimming pool, and base theater; security 
fencing and fire station; plus utilities and real estate required to support the 
items listed in the fiscal year 1955 public works authorization program. 


Colonel Ropennavser. The principal item, as you can see, at Lin- 
coln is again pavements, and the principal item there is to extend the 
operational parking apron in order to accommodate the mission that is 
going into Lincoln. 

There are three land items at Lincoln, also, sir. Two again are 
off base and are for the Tacan navigation facility. Item No. 12, 
the first item under the land category, is an avigation easement for 
133 acres. 

The other principal category dollarwise, and I believe in importance 
to the Air Force, is the personnel facilities on page 82, sir, where 
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we are asking for an officers’ club and an NCO club, PX sales store, 
a recreational gymnasium, an outdoor swimming pool, and a base 
theater. 

Senator Case. Have you had a post exchange there before? 

Colonel Ropennavuser. No, we haven’t, Senator, not at Lincoln, 
and this is the smallest main exchange that we provide for a unit of 
this size, 10,500 square foot variety. 

Senator Case. What have they been doing for a PX? 

Colonel Ropennauser. Well, we haven’t been doing too much at 
Lincoln, as you know. We have been getting underway there and, as 
you know, have the problem of the National Guard area there to 
contend with at the present time. We hope that we will become 
fully operational there on a minimum sustained basis when we get 
the balance of these facilities into place. 

Senator Cask. Are you trying to put in this bill the construction 
program for 2 or 5 years 

Colonel Ropennauser. No, sir. What we are trying to anticipate 
here, sir, is the items that we will require in place by fiscal year 1957 
in order to accommodate the 137-wing Air Force on a minimum sus- 
tained operational basis and not on a fully oper: ational basis. 

Senator Stennis. That is the end of fiscal year 1957? 

Colonel Ropennauser. That is correct, sir. In a words, you 
know as well as I do that it takes us two fiscal years from the time 
we get an authorization until we realize the longer term items in 
place and ready to go. 

Senator Caspr. As you know, the committee has been very sympa- 
thetic with personnel facilities all the way from gymnasiums to the- 
aters, swimming pools, chapel, and so forth, but at this particular 
installation it does appear that you have 6 rather major items here 
in 1 block. Mostly it has been a matter of putting in 1 or 2 or 3. 
How do you account for 6 different line items here ¢ 

Colonel Ropennavuser. Well, the noncommissioned officers have no 
accommodations there whatsoever at the present time, Senator Case, 
nor have they an officers’ club at Lincoln, both of which, I believe, you 
will agree are essential when we put these units in. 

There is no post exchange there, and hence one is required. The 
gymnasium will provide adequate opportunities in cold weather and 
to some extent in warm weather, of course, but principally im cold 
weathie 

The swimming pool is more a warm-weather operation there than 
a cold-weather operation, of course. ‘The theater is is required not 
only for the military personnel, but their dependents stationed there 
as well, sir, and it, of course, is a year-round recreational facility. 

We feel that we have asked here for what we consider the minimum 
and not the extensive list that could possibly be conceived to round 
out all personnel facilities that one might like, such as bowling alleys 
and all of that sort of thing that you could add to this list and make 
it probably twice as long as it is. 

We have tried to program those things we felt were required almost 
immediately and to provide the maximum amount of recreation for 
the minimum expenditure. 

Senator Casre. To what extent have vou encouraged the building 
of officers’ clubs by the men themselves ? 
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Colonel Ropennavuser. Of officers’ clubs, sir? 

Senator Case. Yes. 

Colonel Ropennausrr. Well, we have had a number of programs 
in the Air Force in which the officers as well as the airmen, of cours 
have contributed. Local interests have contributed in an effort t to 
provide these items. 

However, it has been felt that this is properly a matter to be accom- 
modated through appropriated funds as something that should be 
provided for the military personnel at the loc ation by the United 
States Government itse If, and that principle has been announced to 
us this year in the House Armed Services Committee. 

As a matter of fact, I believe you will find it on the record of thei 
hearings over there, and, of course, the President himself has expressed 
great concern over the provision of this type of facility for the Armed 
F orces., 

Senator Case. Have you been at Chanute, I}. ? 

Colonel Ropennauser. Yes, sir, not recently but I was there and 
I know what you are referring to there, Senator. 

Senator Case. I think one of the best officers’ clubs and one of the 
best NCO clubs I have seen will be found at Chanute. 

Colonel Ropenuauser. Yes, sir. 

Senator Case. And they were built, as I understand it, by the men 
themselves, through some sort of a—— 

Colonel Ropenwavuser. Nonappropriated funds were used to a con 
siderable extent there; yes, sir. 

Senator Srennis. I would like you to see Keesler Field, too. That 
was done the same way. 

Colonel Ropennavser. Well, Senator, let us describe what usually 
happens when you get into that kind of an operation, now let’s take 
Lincoln. Lincoln i is a new base. 

It hasn’t been in operation for all intents and purposes to accumu- 
late, let’s say, much in the way of dues amongst the officers. Now if 
you tell the initial party that goes in, “If you want a club, build it 
yourself,” the first complement of officers that goes in there and maybe 
stays for 2 years pays for it out of their pocket, and then they leave 
and another group comes in and enjoys the benefit of it, and these 
people move on probably to another place where they can do the same. 

Now, I have had similar experiences 

Senator Casr. That wasn’t the w: ay I understood they did it at 
Chanute. I understood the initial funds there, they had something 
that might be called a company fund, canteen fund, or something of 
that sort, for a little capital. 

Colonel Ropennavser. That is right. 

Senator Casr. But the balance of the capital needed for the original 
construction was obtained by them purchasing units or loan units. 
They got their money back if anybody left. If he wanted his money 
back, it was paid to him and he had a good investment on which he 
got a better rate of return than he would have had actually if he had 
put the money in Government bonds. 

Colonel Ropennavser. Except for one thing. sir. As you know, 
Chanute has been in operation for a great number of years. It ex- 
tends clear back to World War I actually, so they have had a great 
opportunity up there to accumulate these company funds, and so forth, 


ae 





a 


sShdipee 


nb atlaCNr 


com 


mal 
me 
tive 
of 7 
La 
( 
x 
at 1 
| 


ON 


progran C 


of cou! 
effort 


be accom 
should by 

United 
ouNnced to 


l of the } 
xX pressec| 
1e Armed 


here and 


ne of the 


the me) 
LO a con 
D. That 


usually 
at’s take 


wccumu 
Now if 
build it 
1 maybe 
Vv leave 
d these 
ie same. 


d it at 
nrething 


hing of 


riginal 

units. 
money 
Lich he 


he had 


know, 
It ex- 
great 
forth, 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 203 


that you refer to, whereas in a place like Lincoln they have not had 
that opportunity. 

Senator Case. The committee will have to recess for a few minutes. 
There is a vote on a constitutional amendment. 

(Short recess. ) 

Senator Case. Next is Little Rock Air Force Base, Little Rock, 
Ark.: airfield pavements, liquid fuel storage and dispensing fac ilities, 
ommunications, navigational] —_ operational facilities, aircraft 

\aintenance facilities, training facilities, utilities, land acquisition, 
medic ‘al facilities, storage fac silities, personnel facilities, administra- 
ive and community fac ilities, and shop facilities, a total of $12,565,000, 
of which amount $227,000 is included in the authorization in Public 
Laws 534 and 209, and $12,338,000 is herewith authorized. 

Colonel Ropennavuser. That is correct, sir. 

Senator Casr. The historical material on this base will be inserted 
at this point. 

(The material above referred to is as folows:) 


Lirrte Rock Air Force Base 


The 23d Strategic Air Command location is Little Rock Air Force Base, located 
12 miles northeast of Little Rock, Pulaski, Ark., at an approximate altitude of 
700 feet. 

Of an approximate 7,500 acres to be acquired for this base, some 3,871 acres 
have been finalized. Other acreage is in process of acquisition. 

The cormmittee has been provided with detailed information with respect to 
he items included in this program in the total amount of $12,565,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $227,000 and new authorization is requested in 
the amount of $12,338,000. The projects included in the total program of 
$12,565,000 consist generally of the provisions of additional airfield pavement 
including aircraft parking aprons and taxiway shoulder stabilization; addi- 
tional on-base bulk jet and additional refueling hydrants; additional naviga- 
tional aids and operational facilities including squadron operations, technical 
laboratory; aircraft maintenance facilities required to keep the large number 
of aircraft in operation; training facilities; storage facilities including ammo 
storage and bulk warehouse; personnel facilities including chapel, clubs, post 
exchange, and theater; administration facilities including group and wing 
headquarters; shop facilities including air installations ammo, auto, and para- 
chute shops; plus utilities and real estate required to support the items listed 
in the fiscal year 1955 public works authorization program. 


Colonel Roprennauser. Again the principal category, as you will 
note, Senator, is airfield pavements. 

Sens itor Case. I note there that the unit cost is $11.40 as compared 
with $12 and $13 we have had at other places. What is the explanation 
for the 60-cent differential ? 

Colonel Ropennavuser. That is the estimate that we have had from 
down there from the engineers. 

Do you have any ac ‘tual contract prices, Mack, to bear that out? 

Mr. McCuoup. I have one here. 

Senator Case. What does that suggest ? 

Mr. McCrovp. On a job which is currently under way, we have a 
price of about $8.70 as a working estimate at the present time. 

Senator Casre. For what quality of pavement? Is that heavy? 

Mr. McCrovup. This is heavy duty pavement; yes, sir. That is the 
present working estimate based on low bid. The project has just 
started. 
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Senator Case. I wonder, Senator Stennis, if you will go ahead with 
the hearing. I have an appointment which will take me a few minutes. 

Senator Stennis. All right, Colonel, you may proceed. 

Colonel RopenuAvuser. Our next large item, Senator Stennis, is for 
aircraft maintenance facilities at the bottom of page 84 of the pro- 
gram, and as I explained yesterday, the principal thing here is to 
maintain the new type jet aircraft as to their new mechanical features 
and the electronic gear aboard. 

In real estate we have five items on page 85 for Little Rock. Again 
you will note that there are two items in there for the Tacan facilities 
and another item, item 25, is for ILS, which is a navigational aid. 
We have three-quarters of an acre here on item 27 

Senator Srennis. Twenty-five is three-quarters of an acre. 

Colonel Ropennavuser. Item 25, the 2 acres at $3,000, and item 27 
is three-quarters of an acre, sir. 

Senator STENNIS. $1,000. 

Colonel Ropennavuser. The problem on these, sir, is that the equip- 
ment we use to print these programs only prints to the nearest thousand 
dollars. In other words, it doesn’t print to the hundreds, and that is 
what the problem is. 

If you multiplied some of these out, they would look larger than they 
are. And then an item for land owned fee purchase of 20 acres. What 
is that for? 

Colonel Price. Transmitter site. 

Senator Stennis. Transmitter for what, radar? 

Colonel Price. That is SAC 1,000 communications plan. 

Colonel Ropennavuser. The next principal category, of course, is 
the personnel fac <n ies which begin at the bottom of page—— 

Senator Srennis. What about that dental clinic? I remember we 
took a lot of } roof | here once on dental clinic and decided we didn’t 
need it. 

Colonel Roprennauser. This dental clinic, sir, has been examined 
by the Assistance Secretary for Health and Medical in the Department 
of Defense and als so the Assistant Secretary for Properties and ja 
stallations, and has been determined that this clinic is required a 
Little Rock and hence is in this program at this point. 

Senator Srennis. $105,000. 

Colonel Ropentiavuser. Yes, sir, 5,000-square-foot building. 

Senator Srennis. All right 

Colonel Ropennavser. The next category is for personnel facilities. 

Senator Srennis. Your storage there now, is that just ordinary 
storage 

Colonel Ropennavser. No, sir. You will note that item 30 is for 
bottled gas storage, 31 is for paint and dope, and your item 32 is for 
your igloo area, your explosive area, 4 igloos. 

Senator Srennis. Paint and dope, what do you mean? 

Colonel Ropenuavser. Well, that is a volatile store building. That 
is an old nomenclature we have used. It is a special type of construc- 
tion to prevent the spread of fire and to separate the various types of 
items. 

Then you have a pyrotechnic magazine in item 33 and segregated 
storage magazine item 34, and a small arms storage magazine is item 
35, and then your generalized type of storage to which you referred, 
sir, a base warehouse bulk supply of 80,000 square feet. 
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Senator Srennis. That is over two-thirds of your total bill here. 

Colonel Ropenuavuser. You mean the one warehouse? Yes, sir, 

at is at the prescribed unit price that was laid down by the committee 
last year at $6 a square foot, sir. 

The next category is “Personnel facilities.” You will note the first 
two items are a chapel and an edue ational wing on the chapel, an 
iirmen’s club, an NCO club, and an officers’ club building, a post ex- 

ange sales store. 

enator Stennis. I didn’t hear all the proof on that awhile ago. 
Senator Case raised a point about six different installations. 

Colonel Ropennauser. Yes, sir. 

Senator Srennis. Did you justify that further while I was gone? 

Colonel Ropennauser. I don’t recall at what point you left, sir. 
I pointed out to the Senator that this is a new base and they have no 
facilities. If you are going to move these units in, you cert: iinly have 
to have these minimum fac ‘ilities available. 

Senator Stennis. I know. It is a new base, but there are a lot of 
others here that you don’t have all this for. It is not an entirely new 
base. 

Colonel Ropenuauser. Yes, sir; Little Rock is entirely new, yes, sir. 

Senator Srennis. Well, I spent 2 nights and a day down at Keesler 
last fall in my home State. One of the most impressive things that I 
noticed about the entire setup there was the pride they had in their 
ofticers’ club, and they put up the money themselves. 

The next thing that impressed me the most was their workshop or 
hobby shop, I believe they call it. I am not certain that they put up 
the money for that, these airmen, but they did the work. I think the 
airmen built their own club, too, 1 mean put up the money. I am not 
certain of that. 

Colonel Ropennauser. Well, irrespective of the building itself, s 
of course the personnel have to provide the furnishings for it anyway 
out of their own pockets. What we are talking about here is the build- 
ing itself and not the furnishing of it. 

Senator Stennis. I know, you have some argument about it being 
a new place, and I know Keesler has been there a long time. I saw 
he result m: ivbe of 10 years of effort. 

I believe in these personnel facilities and want to encourage them. 
It seems to me you have left out all consideration, though, of imi 
tiative, planning, pride, everything of the men themselves. 

Colonel Ropennavuser. We don’t quite feel that way about it, Sena- 
tor Stennis. We feel there is plenty of room left for initiative and 
development on the part of the individual, once the Government fur- 
nishes them a building in which to exercise that initiative, of equipping 
it with furnture, all that sort of thing, in order to carry on. That isa 
sizable amount of money that the individual himself has to pay into 
the facility itself, and we feel that the Government should furnish 
the basic building. 

Senator Srennis. All right, take your next item. 

Colonel Ropennauser. The next principal category here is ad- 
ministrative facilities which include an administrative building for 
the base AIO, fencing for security purposes, a fire station three stall, 
an air police headqu: urters, air group base headquarters, and a head- 
quarters for the wings that will operate out of this base, and then a 
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small security gatehouse or guardhouse for the main entrance to the 
base. 

The last category is shop facilities, and provide the usual facilities 
that are required to maintain and operate the base and its equipment. 

Senator Srennis. Is this a completely new start? You say here 
there has been $35 million authorized before. 

Colonel Ropenuauser. That is correct, sir. Little Rock has been 
in the program since Public Law 534, and it is still in the process of 
construction. 

Senator Srennis. What year was that, Public Law 534? 

Colonel Ropennauser. Fiscal year 1953, sir. 

Senator Srennis. You started from scratch there? 

Colonel Ropennauser. That is right, sir. 

Senator Stennis. I thought they said there were no new starts for 
fiscal 1953 except Limestone and a few—— 

Colonel Ropennauser. No, sir, Little Rock is one of the new bases. 

Colonel Price. As a matter of fact, there are no buildings there 
yet, Senator. I was down there about 2 months ago and all the) 
have done is grading work. That was a former Army arsenal and 
former Government-owned real estate with no improvements. 

Colonel Ropenuavuser. That is all on Little Rock, sir. 

Senator Srennis. I certainly was under the impression that you 
had no new starts like this for fiscal 1953 unless it was some strategic 
places like Limestone and a few others. 

Colonel Ropennauser. Of course, this is, as you know, a SAC base, 
and it is a new base starting from scratch. 

This is one that we had all the problems on real estate with. You 
will remember the insecticide plant. I believe we discussed that last 
year, that was holding up some of the construction there. 

The next base, Senator, is Lockbourne Air Force Base. 

Senator Stennis. Let me ask one question. This Little Rock 
doesn’t have anything unusual about it? It is just kind of a straight- 
run base / 

Colonel Ropennavser. Right, sir. 

Senator Stennis. Built from the ground up. 

Colonel Ropennauser. That is correct, sir. 

Senator Stennis. All right. 

Lockbourne Air Force Base, Columbus, Ohio: Airfield pavements, 
communications and navigational aids, operational facilities, aircraft 
maintenance facilities, troop housing and messing facilities, utilties, 
land acquisition, storage facilities, and shop facilities, a total of 
$10,687,000, of which amount $1,696,000 is included in the authoriza- 
tions in Public Laws 910, 155, and 534, and $8,991,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


LOCKBOURNE Atrm Force BAsE 


The 24th Strategic Air Command location is Lockbourne Air Force Base, 
located 14 miles southeast of Columbus, Ohio, at an approximate pressure 
altitude of 1,200 feet. 

It is situated on 3.849 acres of Government-owned land. It was initially 
occupied in 1942, inactivated in 1949, and reactivated in 1951. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
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Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $14,786,000 at this base. 

rhe committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $10,687,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,696,000 and new authorization is requested in 
the amount of $8,991,000. The projects included in the total program of $10,- 
687.000 consist generally of the provisions of extension of the airfield pavement 

ncluding shoulder stabilization and extension of taxiways and additional park- 
ing apron for increased mission; operational facilities including squadron 
operations and air defense ready crew building; aircraft maintenance facilities 
for air defense units; rehabilitation of officers’ quarters; storage facilities in- 
cluding ATO and ready rocket storage and ammo shops, plus utilities and real 
estate required to support the items listed in the fiscal year 1955 public works 
authorization program. 

Colonel Ropennauser. Lockbourne Air Force Base is 14 miles south- 
east of Columbus, Ohio. 

Senator Stennis. Do you station these National Guard wings in 
there with yours? 

Colonel Ropennauser. Yes, sir. They will be, wherever these con- 
ditions exist, you will find certain National Guard organizations on 
these bases. 

Usually they have occupied some facilities of these stations prior to 
our going in with these larger units, and we do not displace them or 
try not to, unless we give them new facilities. 

‘Senator Stennis. Senator Case, we have just had some preliminary 
discussion here on this Lockbourne Air Force Base, and we were just 
about to refer to some of the items. 

Colonel Ropenuauser. I had not read off the total dollars on Lock- 
bourne, sir. 

Senator Case. All right, Lockbourne Air Force Base, $10,687,000, 
of which $1,696,000 is reapplication, and $8,991,000 is new. ‘The prin- 
cipal items in Lockbourne are what ? 

Colonel Ropennauser. Airfield pavements again, sir, to accommo- 
date, if you noticed on the flysheet, this large number of large type 
aircraft, aircraft maintenance facilities which are principally for an 
air defense unit located at this station. 

Utilities in the amount of $3,808,000, of which $3,460,000 is for 
heating facilities, and this is to replace coal-burning facilities with— 
is it gas? 

Mr. Grspens. No. What we planned to do there, Senator, is put in 
central heating plants. 

Colonel Ropennavuser. This is central heating instead of indi- 
vidually coal-fired heating, Senator. 

Senator Case. What is the reason for making the change? 

Mr. Grispens. The reason for making the change, sir, is to put in 
one central high temperature, high pressure hot water heating plant 
to take care of about 230 buildings. 

These 230 buildings were built back in 1942 and have various types 
of individual heaters in them, some of which have become obsolete, 
and it is a maintenance problem, a servicing problem, and actually a 
manpower problem. 

The maintenance and repair costs average such-that this amount 
here will be amortized in 7, 8, maybe as much as 10 years. 

Senator Case. What fuel will you use in the central system ? 
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Mr. Gresens. ‘The central system, I believe, will be coal. 

Senator Case. Will it? 

Mr. Gresens. I am trying to find the answer, sir, and I am unable 
to find it. 

Senator Casr. What is the purpose of the 85 acres of real estate 
desired here ? 

Colonel Price. That item, Mr. Chairman, is required for the Air 
Defense Command facilities. This is an instance among those re- 
ferred to by Colonel Moore yesterday, where we have located an Air 
Defense Command unit on an existing base in order to save on the 
cost of the operation, but the existing real estate does not permit 
the construction of the alert facilities in such a position that they car 
perform their function, and their entire amount is to support the 
Air Defense Command squadron schedule for location at Lockbourne. 

Colonel Ropennauser. Senator, that heating will be by coal, 
central heating. 

Senator Case. I notice that here the unit cost on the paving is $10 
a square yard. Is it a little more favorable for concrete work? 

Colonel Ropennauser. Yes, sir: apparently they feel they are going 
to get a better price at this particular location. 

Mr. McCroup. We have other paving at that base let in 1953 for 
$9.10. 

Senator Casr. I am about to suggest, and I think I will suggest, 
you consider what effect it would have on the program if the concrete 
paving in the United States were estimated at 90 percent of the 
figures you have here used. 

I am inclined to think that what you have said in testimony here 
with respect to bids, and so forth, would let you accomplish this 
paving if you had 10 percent less money than is proposed when you 
add these several authorizations together. 

For instance, if we didn’t go into evaluating individual items, just 
take Lockbourne, for example, you have 7 different paving projects 
there for a total of $4.299,000. Now 10 percent there would be $9 a 
square yard, and you have indicated that you have had bids there at 
$9.10 within the past year. 

We had one here éarlier where it was $8.30, but so many of them 
run at $12, $13, and $14, I am inclined to think that if the engineers 
were told that the committee felt the unit costs on paving throughout 
the country as a whole were running a little high, that by placing a 
little competitive spirit on the bidding you would get all the paving 
that you are asking for and the Government would get better bids. 

Colonel Ropennavuser. Well, I would like to make this comment, 
Senator. 

As I said when we opened here the other day, that these prices were 
given to us by the engineers based on local cost estimates at the site, 
checking with the contracting situation in the locality at the time, 
whether or not it looked like contractors were hungry or were loaded 
down with work, which, of course always affects your bid price, as 
you know, when you go out. 

Recognizing the fact that it would be, say, next year before this 
pavement would-be put down as to just what the construction situa- 
tion might be in each individual locality, I believe it would be pretty 
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difficult, sir, to apply across the board a 10 percent reduction on pave- 
ment items. 

Now I would like to ask Colonel Brown, who is here, who has just 
come in from the field and has had considerable experience at this in 
the southeast portion of the United States, if he feels that way about it. 

Colonel Brown. In the first place, the difference between the cost 
of paving estimates from one base to the other is based largely because 
we include the drainage and the grading in with the pavement cost, 
and some jobs have much heavier grading than others, and that causes 
a variation. 

As to whether or not the estimate we put down has any bearing on 
the cost of the paving as represented by the bid of the contractors, 
we very frequently get bids as much as 30 percent under Government 
estimate, but the fluctuation is not because of the cost of paving 
itself, but because of the different local situations requiring more or 
less grading and drainage. 

Senator Case. I know we made some queries the other day on a 
specific location where it seemed quite high, and that was because 
there was more drainage involved. 

Colonel Brown. That is right, sir. 

Senator Casr. Plumbing, and so forth, to handle the wash rack, 
[ believe. 

All the evidence we have been hearing here and also in the Public 
Works Committee indicates a favorable trend in bidding. 

Colon] Ropennavser. Yes, sir, I think that that is generally a good 
observation right at this particular moment. Have you found that, 
Mr. McCloud, in recent months? 

Mr. McCuioup. Yes, prices are somewhat cheaper than they were 
a year ago. 

Senator Casx. General Price scared the life out of me by wanting 
$5 million for land, extension of runways at Offutt Air Force Base 
on top of buying the land itself. It figured out between $5 and $6 
million to extend those runways. He took the bids the other day and 
got a $3 million bid. 

Mr. McCrovp. That was the actual bid. The price will be somewhat 
higher than that when the extras are added on. 

Senator Casr. I understand that, but certainly not $2 million. 

Mr. McCurovup. That is right, sir. it was considerably under the 
figure, the funds that we had. 

Senator Case. Forty percent. And I guess I mentioned the other 
day that bid at Ellsworth on the pipeline there for the water, $483,000 
or something like that, where the estimate was around a million. 

Colonel Ropennavser. That is right. 

Colonel Brown. There was one paving job recently awarded in 
Georgia whereby we had 14 bidders, and there was a 25 percent 
differential between the high and low bid, so there is very keen com- 
petition at this time. 

Senator Casr. It may be a good time to get some of this construction 
done. 

Colonel RopennaAvser. In that connection, Senator, you asked the 
other day if I would furnish you some of the pavement unit prices in 
Texas, the experience we have had in Texas. I have those here, and 








210 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


I think you would be interested in this: That at Carswell Air Force 
Base, which is a heavy bomber base and requires heavy pavement, 
that for some 211,800 square yards we had a cost per square yard of 
$13.14. This was in January 31, 1953, a little over a year ago. 

At Abilene, where we had 749,747 square yards of pavement, in 
other words about a little over 3 times, 314 times as much as we had at 
Carswell. we got a bid in August of 1953 of $7.89 
At Biggs Air Force Base for concrete heavy pavement, a smaller 

at 25,575 square yards, $11.56 in May of this year. in other words, 


Senator Casr. That is interesting. But certainly compared to the 
first item, comparing the first item with the second. it would indicate 
a trend, I mean the first and the third. The third item was smaller 
than the first. wasn’t it. in yardage ! 

Colonel Ropennavuser. The third one was smaller than the first in 
vardage, yes, sir. 

Senator Case. Andtheb dding was about $2 a yard less. 

Colonel Ropennavuser. Two dollars a yard less 

Senator Case. That is about 16 or 17 percent. 

Colonel Re DEN HAUSER. And about a year and 3 months later. In 
other words. it was just last month that that more favorable bid was 
received. P 

Senator Case. Will you supply that entire table to the clerk and 
give him a copy of it to be put in the record. 

The document above referred to is as follows : 
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Colonel Ropen Haus R. There are some lighter duty pavements in 
there, too, Senator, which we included, but they didn’t pertain to this 
heavy duty price, so I didn’t read them out. Those $5-and-some-cents 
ones are light-duty pavement. 

Senator Case. The next project is MacDill Air Force Base, Tampa, 
Fla.: airfield pavements, communications and navigational aids, air- 
craft maintenance facilities, troop housing and messing facilities, util- 


ities, land acquisition, storage facilities, and er. z icilites, $2,214,000, 


which amount is incl ided in the authorizations 1 Public Laws 564, 
910, 155, and 554; $2,214,000 is a reapplication of files authorization. 

Colonel Ropennavuser. That is correct, sir, no new authorization 
req rested 


Senator Case. The historical material on this base will be inserted 
at this point. 
(‘J he mater! il above refer red to is as follow a. 


MacDirtt Arr Force Bast 


The 25th Strategic Air Command location is MacDill Air Force Base, located 
S miles south-southwest of Tampa, Fla., at an approximate pressure altitude of 
200 Leet 

It is situated on 5,936 acres of Government-owned land. It was initially 
occupied in 1939 and has been in continual use since that time. 

The planned use of this base is for operational units. Present and prior 
authorization facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base 

The Government has an investment through 1950 of $6,322,000 at this base. 
rhe committee has been provided with detailed information with respect to 
the items included his program in the total amount of $2,214,000. For this 

program, authorization is requested to apply to unfunded prior years’ 
Luthorization in tl mount of $2,214,000. No new authorization is requested. 
The projects included in the total program of $2,214,000 consist generally of the 
provisions of shoulder stabilization, taxiways and blast pads required for jet 





aircraft operation; add nal navigational aids and an armament and electronics 

shop; modification of airmen dormitories and messhall; additional base ware- 
ise and parachute shop; plus utilities and real estate required to support the 

items listed in the fise year 1955 public works authorization program. 
Senator Case. And these are all different projects than what were 


yroposed, I assume . In the first authorization. 
> a 
Colonel Ropennavser. That is correct, sir. MacDill, as you know, 


has been occupied by us since 1939, and is an older type of base, and 
the items that are included in here are required TY help round out the 
sit tion that exists there. 


or instance, under airfield pavements, you will note a very much 
smaller amount requested for MacDill than elsewhere, and I think you 
will fi a that generally true through the various categories here. 

You will also note, sir, that we are not asking for any personnel 
facilities at this base, it being one of our older. more established bases. 

Senator Case. What about this item 3 under C, “Communications 
nav aid.” 

Colonel Ropennavser. That is an emergency power building for 
the communications setup, sir. It is required in the event that the 
‘comme! ] power av: lable fails, in order to continue to operate these 
ommunicatiol fa lities 

Senator Case. Next is March Air Force Base, Riverside, Calif. : 
\irfield pavements, liquid fuel storage and dispensing facilities, com- 
munications, navigational aids, and airfield lighting facilities, opera- 
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tional facilities, aircraft maintenance facilities, utilities, land acquisi- 
tion, personnel facilities, administrative and community facilities, and 
shop facilities, a total of $8,772,000, of which $2,432,000 is included in 
‘he authorizations in Public Laws 910, 155, 534, and 209, and $6,340,000 
is herewith authorized. 
The historical material on this base will be inserted at this point. 
(The material above referred to is as follows :) 


Marcu Arr Force BAsE 


The 26th Strategic Air Command location is March Air Force Base, located 8.8 
miles southeast of Riverside, Calif., at an approximate pressure altitude of 1,536 
feet. 

It is situated on 7,061 acres of Government-owned land, and 1,878 acres of 
leased land, It was initially occupied in 1918 and has been in continual use since 
that time. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $27,800,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $8,772,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,432,000 and new authorization is requested in 
the amount of $6,340,000. The projects included in the total program of $8,- 
772,000 consist generally of the provisions of expansion of the airfield pavement 

including aircraft parking aprons, extension of primary runway and taxiway and 
shoulder stabilization of taxiways; conversion of refueling hydrants; additional 
navigational aids and runway lighting for the runway extension; a new crash 
and fire station ; aircraft maintenance facilities including an armament and elec- 
tronics shop and the modification of aircraft maintenance hangar; a new chapel ; 
security fencing and ammo shop; plus utilities and real estate required to support 
the items listed in the fiscal year 1955 public-works-authorization program. 

Colonel Ropennauser. Again the major category here is your pave- 
ments. March Air Force Base is receiving jet-type aircraft. 

Hence the requirement for additional pavement is obvious, and 1 
certain cases the strengthening of existing pavement is necessary in 
order to hold these heavi ier type aircraft. 

Also extensions of the runway and taxiway are required to accom- 
modate the greater length of takeoff of the jets. 

Senator Case. You have quite a bit of land at March; 7,061 acres on 
it now, plus 1,878 acres leased, and yet I note that you are asking for 
385 acres easement. 

Colonel Ropennauser. That is an easement, sir, avigation easement. 

Senator Casr. And fee purchase of 93 acres. 

Colonel Ropennauser. Yes, sir. 

Senator Casr. Why do you need to buy 93 acres when you have over 
7.000 2 

Colonel Price. Mr. Chairman, the unfortunate fact is that the land 
we already have is not in the right place to accomplish the runway 
extension. The base is so laid out that in order to extend the princi- 
pal runway and take advantage of the investment that was already 
there, we must go beyond the existing base boundaries. 

Senator Casr. I notice you have a price down there of $1,183 an acre 
on that 93 acres. 

We undoubtedly will go into that more when you come up for clear- 
ance, but between now and then you might help your position if you 
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found it possible to move some of that presently owned real estate and 
put it on the end of the runway some way. 

Colonel Price. We will make an effort, Mr. Chairman. 

[ Laughter. | 


Senator Case. You have two chapels here. What is the reason for 


that? 

Colonel Ropennavuser. This is the second chapel, sir. This is only 
one chapel here. That is an educational wing for the chapel, the sec- 
ond item, if you will note, sir. 

There is a chapel and then an educational wing for it, so this is a 
single building when it gets built. 

Senator Casr. About chapels and educational wings, what pappened 
to that wing, that addition to the chapel at Ellsworth last year! 

Colonel Ropennavuser. Sir, we carried that through. 

Mack, that got funded, didn’t it? 

Mr. McCroup. No. The educational wing that was in the 1954 
program for Ellsworth has not been presented to the committee yet. 
We have not received sufficient justification for it at the present time. 

Senator Case. Supposing you ask for a direct statement on that 
from the base commander. 

I made some inquiry about that the last time I was there, and they 
gave me quite a story about how the boys’ and girls’ clubs had to work 
in shifts and they didn’t have enough room for them all to go to Sun- 
day school, even though they had services several times a day. 

Mr. McCtovup. It is an authorized item in 1954. 

Colonel Ropennavser. That isright. While we are on that subject, 
sir, as you know we have been unable to get the swimming pool at 
Ellsworth funded. The Senate Appropriations Committee turned 
us down on that, and we intend to reenter that project again this year 
when we appear before them. 

Senator Case. That did clear the House, didn’t it? 

Mr. McCrovwn. Yes, sir. We feel that it will be approved when 
the 1955 program is heard before the Senate this war also. 

Senator Case. I think both of them are needed. I don’t question 
if you have need for an educational wing here at March. I think 
that the proper place for the children on a base to go to Sunday school, 
if they want to, or to have Boy Scout activities and Girl Scout activi- 
ties, that is as important to getting a proper attitude on the part of 
wives to let their husbands reenlist or take another term in the Air 
Force, and is probably just as important as anything else you do when 
you want men to stay in the Air Force. 

If their wives don’t think they can bring up their children properly, 
you just can’t hold them in the Air Force. 

Colonel Ropennavser. We certainly agree with you on that, Sen- 
ator, and I might say here that you will note generally where we are 
building a new chapel we have included the educational wing to be 
built at the same time, so that we actually save money by doing that. 

However, if you build your chapel first and then come along a year 
or two later and put your educational wing on, you have got to tear 
out the wall of the chapel in order to build this thing onto it, and you 
have not only lost the original construction, you have got the cost of 
tearing it out and putting the wing in. 
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We got an agreement with the Office of the Secretary of Defense in 
this program that wherever we are programing a new chapel and an 
educational wing is required for the station, that we will build the 
educational wing in conjunction with the new chapel and save several 
thousand dollars by doing it. That is why the two appear here 
together. 

Senator Case. The next project is Matagorda Island Air Force 
Range, Tex.: Airfield pavements, communications and navigational 
aids, and utilities, $607,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


MatTaGcorpA ISLAND Ark ForcE RANGE 


The 27th Strategic Air Command location is Matagorda Island Air Force 
Range, located in Calhoun, Tex., at an approximate pressure altitude of 7 feet. 

It is situated on 18,980 acres of Government-owned land; plus 42,470 acres of 
leased land. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $6,408,00 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $607,000. New authoriza- 
tion is requested for the entire $607,000. The projects included in the total 
program of $607,000 consist generally of the provisions of extension of the runway 
and taxiway ; provisions for base communication, transmitter and receiver build- 
ings along with the utilities required to support the items listed in the fiscal year 
1955 public works authorization program. 


Senator Cass. This is entirely new. 

Colonel Ropennauser. That is correct. This is a bombing and 
gunnery range for the Strategic Air Command, and what is required 
here is an extension of the runway and the taxiway and a warmup pad 
in order to make the facility usable for the type ‘of aircraft that will 
be going in and out of there on these missions. 

The other items are for base communication, receiving and trans- 
mitting equipment in order to properly control the air traffic at that 
station. 

Senator Case. You are not buying any more land ? 

Colonel Ropennauser. No more iad, sir. 

Senator Case. Mountain Home Air Force Base, Mountain Home, 
Idaho: airfield pavements, communications and navigational aids, 
training facilities, utilities, land acquisition, administrative and com- 
munity facilities, and shop facilities, $595,000, which amount is 
included in the authorizations in Public Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


MouNTAIN HOME AIRk ForcE BASE C 


The 28th Strategic Air Command location is Mountain Home Air Force Base, 
located 10.8 miles southwest of Mountain Home, Idaho, at an approximate press- 
ure altitude of 3,300 feet. 

It is situated on 6,037 acres of Government-owned land. It was initially 
occupied in 1943 and has been under Air Force jurisdiction since that time 
although inactivated from 1949 to February 1951. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
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Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base 

The Government has an investment through 1950 of $14,872,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $595,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $595,000. No new authorization is requested, 
The projects included in the total program of $595,000 consist generally of the 
provisions of shoulder stabilization of the apron and taxiway; communication 
facilities; administration facilities, ammo shop; plus utilities and real estate 
required to support the items listed in the fiscal year 1955 public works authori- 
zation program 

Senator Case. This is a reapplication for what? 

Colonel Ropenuauser. We are stabilizing the shoulders on the 
taxiway, and the apron, at Mountain Home. You will note there is 
no additional pavement as such. This is merely to stabilize the 
shoulders. 

We are providing a navigational aid facility and a flexible gunnery 
range facility for $69,000. Utilities necessary to support the fa- 
cility are included, and there are four real-estate items. 

Che first of these, the item 8, which is a restrictive easement for the 
ordnance area, the ordnance storage area, 400 acres at $4,000. 

The next two items are for the TACAN facility off base, and the 
last item is for the ILS landing system facility in connection with the 
oper itional base. 

Senator Case. Next is Offutt Air Force Base, Omaha, Nebr.: Air- 
field pavements, liquid-fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, aircraft 
maintenance facilities, troop housing and messing facilities utilities, 


la d acquisition, and administrative and community facilities, 


e historical material on this base will be inserted at this point. 
(‘J he matel ial above referred to is as follows:) 








I 2 Strateg Air Command k ‘ce Base, located 11 
n Ss sout f O Sharpe, Nebr pressure altitude of 
15 ‘ 

I tnated S77 acres of Government-owned land; plus 4 acres of ease- 
me! 

The planned use of this base is for operational units. Present and prior 
aut ed faci es al nadequate to support this planned mission and the 
De t of tl r Foree has no suitable facilities at any other base that 
I be utilize the purpose proposed for this base 

The Government has an investment through 1950 of $27,981,000 at this base. 

Th I e has bee provided with detailed information with respect 


items included in this program in the total amount of $1,628,000. New 
i7 i $1,628,000. The projects included in 








the tot program of $1,628,000 consist generally of the provisions of aircraft 

parking apron; navigat il aids; modification of aircraft maintenance shops; 

troop sing; plus utilities and real estate required to support the items listed 
the fiscal year 1955 public works authorization program. 


Senator Case. Better than a third of this is for airfield pavements. 
Does that fo on some of this new land? 

Colonel Ropennavser. This is all strengthening, sir, this pave- 
ment, strengthening of existing pavement at the base now to ac- 
commodate the aircraft that are to be stationed there. It is nothing 
new, 
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Senator Case. Four hundred forty thousand for troop housing and 
messing. Isn’t Offutt fully supplied with that? 

Colonel Ropennauser. This mess is required there, sir, to ade- 
quately take care of the personnel stationed at the base. 

The item for the officers’ quarters is in addition to an existing fa- 
eility to accommodate an additional 42 men, sir. The mess is re- 
quired to provide adequate messing facilities for the personnel sta- 
tioned there. 

Senator Casr. Does that mean an increased complement of men 
there ¢ 

Colonel Ropennavuser. No, sir, not in end position. This 700-man 
mess is required to accommodate that total number of people in 
addition to the facilities now there. 

Senator Case. Next is Pinecastle Air Force Base, Orlando, Fla. : 
Airfield pavements, liquid-fuel storage and dispensing facilities, com- 
munications and navigational aids, operational facilities, utilities, 
land acquistion, storage facilities, personnel facilities, administrative 
and community facilities, and shop facilities, $4,627,000, which amount 
is included in the authorizations in Public Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


PINECASTLE AIR ForRcE BASE 


The 80th Strategic Air Command location is Pinecastle Air Force Base, located 
15 miles south of Orlando, Orange County, Fla., at an approximate pressure 
altitude of 350 feet. 

It is situated on 3,519 acres of Government-owned land. It was initially 
occupied in 1943. The installation was declared surplus in 1946 and transferred 
to WAA in 1947 who, in turn, deeded area to city of Orlando. Original area 
reacquired in 1951 from City of Orlando for nominal sum together with additional 
lands from various owners. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned missidn and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,277,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,627,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $4,627,000. No new authorization is requested. 
The projects included in the total program of $4,627,000 consist generally of the 
provisions of additional airfield pavement required for new mission, such as 
aircraft parking apron; additional refueling hydrants; navigational aids for 
squadron operations building required by new mission; ATO storage; personnel 
facilities consisting of gymnasium, theater, and swimming pool; security fencing 
and ammo shop; plus utilities and real estate required to support the items listed 
in the fiscal year 1955 public works authorization program. 

Senator Case. This is a reapplication ? 

Colonel Ropennauser. That is correct, sir. Again the principal 
category is in pavements. Some is new and some is strengthening of 
the old and some is extension of the existing pavements, all of which 
is required to accommodate the size unit and type equipment going 
into that station. 

Senator Caspr. Again you are asking for land and for easements. 
Why do you need 186 ac res of land at Pinecastle ? 

Colonel Ropennavser. That item, item 24, I believe you are refer- 
ring to, sir, is for the ordnance storage area, the igloo area ¢ 
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Senator Case. You have 3,519 acres within that. Can't you find 
a storage area 

Colonel Ropennavser. Not within the required safety distance, 
senator. 

Do you care to comment on that, Colonel Price? 

Colonel Price. I can’t add to that. It cannot be located within 
the existing reservation. 

Senator Casr. I suppose one of the reasons back of the creation 
of this committee, with which I had nothing to do, was the fear that 
in taking more and more land off the tax roll we were depleting the 
tax base. Where there is a large ownership of land at the present 
time, I think it would be hard to say to a layman that you need to 
buy additional land. 

Colonel Ropennavser. Well, I wouldn't consider 3,500 acres as 
excessive for this type station. 7 

Senator Case. Possibly not excessive, but within that amount the 
average man would think that you would find room to put some 
storage. 

Colonel RopENHAUSER. I believe as far as the space itself is con- 
cerned, Senator, that you probably ena} e right, but in observing 
the quantity and safety distances in keeping this material away from 
locations where personnel are and protecting lives, property, and so 
forth. it has to be somewhat removed from the rest of the base, and as 
a result, we find in many cases we have to acquire additional land to 
meet that malate requirement which is imposed on us. 

Senator Case. Her » personnel facilities, you have gymnasium, out- 
door swimming pool, aha theater. 

Colonel Ropennavuser. That is correct. 

Senator Case. Have we had nothing in this field before ? 

Colonel Ropennavser. Not of that type; no, sir. 

Senator Caspr. Th e next is Plattsburg Barracks, Plattsburg. N. Y.: 
airfield pavements, liquid fuel storage and dispensing facilities, com- 
ations, navigational aids, and airfield lighting facilites, opera- 
tional facilities, aircraft main tens ince facilities, training facilities, 
troop housing and messing facilities, utilities, land acquisition, medi- 
cal facilities, storage fac ilities, personnel facilities, administrative and 
community facilities, and shop facilities, a total of $19,835,000, of 
w h amount $690,000 is included in the authorizations in Public 
Laws 534 and 209. and $19.14 5,000 is herewith authorized 

The historical material on this base will be inserted at this point. 

The material above referred to is as follows: 


PLATTSBURG BARRACKS 


The 31st Strategic A Command location is Plattsburg Barracks, located 3 
miles southeast of Plattsburg, Clinton County, N. Y., at an approximate pressure 
‘ de of 1.000 feet 

It is situated on approximately 4.388 acres of land to be acquired ; is in varying 
stages of acquisition 

The pls tinned use of this base is for operational units. Present and prior author- 

ed facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be utilized 
he purpose proposed for this base. 
The Government has an investment through 1950 of $2,231,000 at this base 
The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $19,835,000. For this 
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total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $690,000 and new authorization is requested in 
the amount of $19,145,000. The projects included in the total program of $19,- 
835,000 consist generally of the provisions of additional airfield pavement for 
the assigned mission including aircraft parking apron; runway and taxiway 
extension and shoulder stabilization along the taxiways; additional hydrant 
refueling units; navigational aids and lighting for the runway and taxiway 
extension; operational facilities including squadron operations and technical 
reconnaissance laboratory; additional aircraft maintenance facilities required 
to keep the large number of aircraft in operation such as shops and nose hangar ; 
irmen dormitories; hospital, including dental clinic; storage facilities; person- 
nel facilities, including clubs and post exchange; security fencing ; shop facilities ; 
plus utilities and real estate required to support the items listed in the fiscal year 
1955 public-works authorization program. 

Senator Cass. Is this base in operation ? 

Colonel Ropennavuser. No, sir. It is just getting well under con- 
struction now. 

Senator Case. This is the one on which there was considerable delay 
after the initial proposals? 

Colonel Ropennauser. That is correct, sir. 

Senator Case. How much is under construction there now out of 
the $37,270,000 ? 

Mr. McCrioup. Of the $37 million, our current program is $35 mil- 
lion, and we have a little over $26 million under contract at the present 
time, 

Senator Casr. When do you expect to have the base ready for 
occupancy ¢ 

Colonel Ropennavser. It is required, sir, in fiscal year 1957. 

Colonel Moorr. Second quarter of 1957. 

Colonel Ropeniavuser. It is required in the second quarter of 1957, 
and I believe that at the rate we are progressing now with getting the 
thing well underway, that we can meet that date pretty closely. 

Is that correct, Mr. McCloud ? 

Mr. McCrioup. Yes. We can meet that. That contract award figure 
is slightly higher than $26 million, because we have just let the bar- 
racks, which is about $1.4 million, so make it about $2714 million 
is presently under contract. 

Colonel Moore. I beg your pardon; we actually have a requirement 
for that base in the first quarter of 1956. I read the wrong column 
here. 

Colonel] Ropennavser. In the first quarter of 1956. 

Mr. McCroup. Most of the items presently under contract will be 
completed in July and August of 1955. 

Colonel Ropennauser. I think if we can keep the construction 
forces mobilized there and keep them pushed with plenty of work 
ahead of them, Senator, that we can build this base. 

Senator Casr. They have got quite a bit of work ahead of them now 
and quite a bit underway. 

Here is another place where the paving figures don’t look right. 
Heavy, $13, straight down there, even the wash rack. The other di: ay 
we had $13 wash rack, and you explained that by saying there was a 
lot of plumbing that had to go underneath. 

Here the same figure is ‘used for the wash rack as is used for the 
maintenance, for the operation, for hardstand. 

Colonel Ropennavser. This is a lump sum for this wash rack, sir, 
of $100,000. I believe that the price will bear out what I told you 
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the other day, sir. It is not based on a $15 per square yard figure in 
the book, if you will notice,sir. Itisalumpsum, 

Senator Casr. I see what happened. There is no figure given 

Colonel Ropennavser. That is right. 

Senator Case. The last figure, and I looked up two above the column, 
the wash rack is second from the bottom. 

Colonel Ropennauser. Right, sir. 

Senator Casr. You have a blank space there. Apparently it costs 
more to lay down paving in New York than in Ohio. 

Colonel Ropennavser. That much farther north; yes, sir; and 
farther removed from a large city. 

Have you any experience on Plattsburg, Mack? 

Mr. McCuoup. The paving price on the apron let in January as a 

art of the contract was $10.96. 

Colonel Ropennavser. About $11. 

Senator Casr. That would be about 16 percent under the estimate. 

Colonel Ropennavser. Just about; yes, sir. 

Senator Case. You have a relatively large figure here for troop 
nousing al d messing. That is because you started from scratch. 

Colonel Ropennauser. That is right, sir. 

Senator Case. And the utilities are all new utilities. 

Colonel Ropennavser. That is right, sir. 

Senator Case. The base hospital ; what is that, a 200-bed hospital ¢ 

Colonel Ropennavuser. That is 136-bed on a 200-bed chassis, sir. 
In other words, it is expandable to 200-bed, but we do not require that 
size at this time, So we are only building 136-bed. 

Mr. McCioup. That same price at Plattsburg on the runway is $15, 
$14.80. 

Colonel Ropennauser. In other words, your runway is running 
$14.80, Mack, and your apron ran $11 or $10.96. 

Mr. McC.ovp. That is right. 

Colonel Ropennavuser. Thirteen would look like a reasonable 
median between those two, Senator, for estimating purposes, depend- 
ing, of course, again upon the amount of drainage and ground that 
has to be moved, grading that has to be done. 

Senator Case. Do your outstanding contracts provide a control 
tower ¢ 

Mr. McCrovup. I have a base operations building, but I see no control 
tower identified as such. 

Colonel Ropennavser. What size is the building, Mack? 

Mr. McCuroup. The base building is 8,250 feet. Now, just a moment, 
let me check. That probably has the control tower on top of it. 

Colonel Ropennavser. I am sure that size does include it. 

Senator Case. Suppose you make sure of that and place it in the 
record if you find that it is. 

With a new base like this, we don’t want to get in a position where 
we start building officers’ clubs and NCO clubs before we get the com- 
munication and contro] and navigation items provided for. 

Mr. McCroun. The size of the building and the price would indi- 
cate that it has the control on top. It is a $237,000 building. 

Colonel Ropennavser. That is right. That would include the con- 
trol tower, a building 8,250 feet at that price would include the control 
tower. 
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Senator Case. I had hoped we could get through the Strategic Air 
Command today, but I see it is 4 o’clock and we still have a couple 
of pagestogo. Ithink we might just as well recess now. 

What is the schedule for next week ? 

( Discussion off the record.) 

Senator Case. We will meet Monday afternoon at 2 o’clock here. 

(Whereupon, at 4 p. m., the committee adjourned, to reconvene : 
2 p.m., Monday, June 7, 1954.) 


48138—54——-15 
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MONDAY, JUNE 7, 1954 


Unirep States SENATE, 
Suscommirrer on Reax Esrare anp Mimrrary 
CONSTRUCTION OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met at 2:20 p. m., in room P-38, United States 
Capitol. 

Present: Senators Case (chairman) presiding and Stennis. 

Also present: Col. J. F. Rodenhauser, Director of Real Property, 
USAF; Col. hy ean G. More, Jr., Directorate of Operations, Head- 
quarters, US ; Col. O. O. Price, real estate; J. R..Gibbens, special 
assistant to Colonel Rodenhauser ; L. B. McCloud, Deputy Chief, 
Construction Division, USAF; Allen W. Fore, construction engineer, 
Oflice, Assistant Secretary of Defense. 

William H. Darden, of the committee staff. 

Senator Case. The committee will come to order. 

At the conclusion of our session the other day, we had reached 
the middle of page 37 of the committee print. 


Tirte IL J—Am Force 
STRATEGIC AIR COMMAND—CONTINUED 


The next project is Portsmouth Air Force Base, Portsmouth, N. H.; 
airfield pavements, liquid fuel storage and dispensing facilities, com- 
munications and navigational aids, operational facilities, aircraft 
maintenance facilities, training facilities, troop housing and messing 
facilities, utilites, land acquisition, storage facilities, personnel facil- 
ities, administrative and communty facilites, and shop facilities, 
$14,079,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


PorTSMOUTH AIR Force BASE 


The 32d Strategic ‘Air Command location is Portsmouth Air Force Base, 
located 24% miles west of Portsmouth, N. H., at an approximate pressure altitude 
of 600 feet. 

It is situated on 3,529 acres of Government-owned land; plus 503 acres of 
leased land. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the item included in this program in the total amount of $14,079,000. New 
authorization is requested for the entire $14,079,000. The projects included in 
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the total program of $14,079,000 consist generally of the provisions of additional 
parking apron for increased mission and taxiway shoulder stabilization; addi- 
tional refueling hydrants and navigational aids; operational facilities including 
2 squadron operations buildings and 1 technical laboratory; aircraft maintenance 
facilities including multipurpose nose hangar, armament, and electronic shop, 
engine buildup and recreation yard; high-altitude training building; addition to 
an operational training building; additional officers’ quarters; storage facilities 
including ammo, ATO, small arms and base warehouse; personnel facilities 
including clubs, post exchange gymnasium and theater; security fencing; fire 
station; ammo and parachute shops; plus utilities and real estate required to 
support the items listed in the fiscal year 1955 public works authorization 
program. 

Senator Case. This is $14,079.000 of new authorization being re- 
quested. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. And what are the principal items in this? 

Colonel Ropennavuser. The principal items are airfield pavements 
in the amount of $3,923,000. 

Also liquid fuel storage in the amount of $1,162,000, and aircraft 
maintenance facilities in the amount of $4,673,000, which you will 
note again includes similar items to those we had at Ellsworth for 
those nose- wink hangars, multipurpose; they being the most expensive 
item. 

Senator Case. This is a new base, isn’t it? 

Colonel Ropennauser. This is a new base, Senator. 

Senator Case. The one that was delayed somewhat due to various 
questions about the land acquisition, and so forth, last year? 

Colonel Ropennavser. That, sir, and the initial reductions from 143 
to 120 wings, it was placed in a deferred status for a while. 

Senator Casr. Has the land all been acquired ? 

Colonel Ropennavser. 4,032 acres have been acquired, and how 
much remains, Colonel Price? 

Colonel Pricer. 4,032 acres acquired there, there is an additional 220 
acres, roughly, to be acquired. 

Colonel Ropennavser. 220 more to be acquired. 

Senator Case. Off the record. 

( Discussion off the record. ) 

Senator Casr. With respect to the nose hangers, you state that these 
are similar to those for Ellsworth ? 

Colonel Ropennavser. That is correct, sir. 

Senator Casr. Does Portsmouth have a large hangar where the 
entire plane can be accommodated ? 

Colonel Ropennavser. They have a maintenance hangar pro- 
gramed yes, sir, but that, of. course, will not accommodate all of the 
aircraft at the base. 

It is essential in the northern climates that each individual aircraft 
be housed in a wing-type hangar so that it is always operationally 
ready in the event of emergency. These do not supplant the need for 
a base maintenance hangar. For instance, in these nose-wing hangars, 
Senator, as you know, the tail sticks out the door. You cannot pull 
a complete retraction. 

Senator Case. Yes, I have seen the type hangar that you refer to. 
The committee print would suggest that there have been a total of 
$48,796,000 appropriated. Yet the contract awards through January 
31, 1954, amounted to only $3,075,000. Is there $45 million worth of 
unfunded authorization as of this time? 
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Mr. McCxioup. No, sir. As of January 1, your figures are probably 
correct, but we have now contract awards as of April 30, $382 million 
plus. 

Senator Casr. Do the facilities and the labor supply lend themselves 
to carrying on that heavy a construction program at one time / 

Colonel Ropennauser. Yes, sir; I believe it does. Have you any- 
thing to indicate otherwise, Mr. McCloud ¢ 

Mr. McCuoup. No, sir. We had one small local strike about 2 
months ago, but it only lasted a couple of days and it was over. We 
haven't had any serious labor troubles there, no. 

Senator Casr. The thing which occurred to me was that this would 
mean if those contracts had been let since the first of Janu: ary, $32 
million, that you have a pretty sizable construction program going 
along there. I was wondering about the physical possibility of carry- 
ing on much more there if you did have the additional authorization. 

Colonel Ropennavser. Well, Senator, I would like to point this out. 
The fact that we get the authorization, let’s say, next month, does not 
mean that we can immediately let these contracts, for as you know, we 
also have to get the necessary appropriations and then get the money 
released and the projects put through for apportionment, so it would 
be several months into the future before these items could be placed 
under contract. 

However, if we do not get the authorization at this time and the 
money necessary to do that, when next year’s construction season 
comes, we will not have these things under contract, and hence we will 
have a fall-off in work up there rather than a continuing level of 
production that we are now beginning to build to. 

Senator Case. What is the nearest city to the field itself, Ports- 
mouth ¢ 

Colonel Ropennauser. Portsmouth, N. H., is generally considered, 
but there is another town. 

Mr. McCuoup. There are a number of smaller towns. Of course, 
it is right on the edge of the city of Portsmouth. It was the Ports- 
mouth Municipal Airport. It is about 314 miles from the center 
of the city. 

There are other towns, Dover and Exeter, Durham and a number 
of other smaller towns that are within commuting distance, and of 
course the base is only about 50 miles from Boston. 

Senator Case. How large is Portsmouth ¢ 

Mr. McCown. I would have to guess, Mr. Case. Sixteen to twenty 
thousand. 

Senator Case. You say the base is about 3 miles? 

Mr. McCroup. Three and one-half, yes, sir. It may be in excess of 
20,000. Lreally don’t know the census population. 

Senator Case. What is the length of the runway there? 

Mr. McCtovp. I think initially 10,000. Our record here will 
show it. 

Colonel Ropennavuser. Ten thousand, five hundred. 

Senator Case. I note that in the authorizations here you are asking 
for $1,745,000 worth of authorization on personnel facilities which 
include such things as the airmen’s club building, the officers’ club, 
the NCO club, 


Colonel RopENHAUSER. Yes, sir. 
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Senator Case. The gymnasium and other personnel facilities which 


$2,743 
are comparable to those which are being added at bases that have been taxiw: 
in existence for some time. Does that mean that you are starting modifi 
this base off with a full complement of such facilities ? eT 
Colonel Ropennauser. No, sir. This is not the full complement. neal 
These are the selected ones that are regarded by the Air Force and Se 
the major command occupying the base as being essential in order Co 
to provide adequate facilities for the personnel that will occupy the tee ¥ 
base at the time they occupy it. 10-¥e 
Senator Case. That is without these you would have no post ex- ‘tein: 
change whatsoever / halk 
Colonel Ropennavuser. That is correct, sir. he 
Senator Case. That is, there is no building that could be accommo- a 
dated or used temporarily ? ft f 
Colonel Ropennavuser. That is correct, sir. It is a new base. " PS 
Senator Case. And no mobilization buildings that could be used abl 
for a theater or anything of that sort? “C 
Colonel RopeNHAUvsER. No, sir. M 7 
Senator Case. Will any real-estate acquisition be necessary to per- . 7 
mit the accomplishment of the projects for which you are seeking ye 
authorization in this bill, or will they be located on the real estate Cc 
already acquired ¢ } 
Colonel Ropennavuser. They will be located on the real estate a 
already acquired plus this additional 200 acres that you have yet to re 
; . 
acquire. 
Is that correct, Colonel Price? a 
Colonel Price. That is correct, except for off-base communications ; £ 
facilities, three small items. aa 
Senator Case. The next project is Sedalia Air Force Base, Knob i 
Noster, Mo.: Airfield pavements, communications and navigational $0. 
aids, aircraft-maintenance facilities, troop housing and messing facili- na 
ties, utilities, land acquisition, medical facilities, personnel facilities, pe 
and shop facilities. ~ 
The House proposed $2,743,000. The committee print was Bt 
$2,590,000. “ 
Colonel Roprnunauser. That is correct, sir. x 
Senator Case. The historical material on this base will be inserted pr 
at this point. 
(The material above referred to is as follows :) ad 
SEDALIA AIR Force Base Ww 
The 33d Strategic Air Command location is Sedalia Air Force Base, located 7 
1.7 miles south of Knob Noster, Mo., at an approximate pressure altitude of 1,250 
feet. 
It is situated on 2,906 acres of Government-owned land; plus 209 acres of Pp 
leased land and 26 acres of easements. 0 
The planned use of this base is for operational units. Present and prior a 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that t 
might be utilized for the purpose proposed for this base. 0 
The Government has an invetment through 1950 of $8,396,000 at this base. 
The committee has been provided with detailed information with respect to Q 
the items included in this program in the total amount of $2,743,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $274,000 and new authorization is requested in t 


the amount of $2,469,000. The projects included in the total program of 
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$2,748,000 consist generally of the provisions of shoulder stabilization along the 
taxiways for jet aircraft operation; additional navigational aids facilities; 
modification of a nose hangar, multipurpose; nurses’ quarters and base hospital; 
personnel facilities including NCO and officers clubs, gymnasium and swimming 
pool; plus utilities and real estate required to support the items listed in the 
fiseal year 1955 public works authorization program. 

Senator Case. What is the reason for the difference? 

Colonel Ropennavser. The difference was that the House commit- 
tee voted to put permanent type construction at Sedalia in lieu of the 
10-year type, which of course changed the pricing not only on the 
items in this book, but also the items covered in prior years’ programs 
that had not yet been constructed, which in turn, of course, changed 
the amount of authorization available for reprograming in that the 
value of each item increased in amount, and also changed the total, 
of course, of new authorization requested. 

Senator Case. How does the bill passed by the House make it appli- 
cable to prior authorization ¢ 

Colonel Ropenwavser. By the quantity. Have you got it there, 
Mr. Gibbens, on Sedalia, what the changes were, in the prior years 
as well as current ? 

Mr. Grppens. Yes. 

Colonel RoppnHauser. Prior years, Senator, with $1,025,000, 
whereas the cost of conversion of the items in this program to perma- 
nent type construction was $153,000. 

Senator Cass. The change in the figures here is applicable only 
to the authorization requested at this time, is that correct, that is the 
change from $2,590,000 to $2,743,000 merely covers the increased cost 
of the facilities proposed herein to be authorized, putting them on the 
25-year basis. 

Mr. Giprens. Sir, the way that works is that the amount in the 
$2,743,000 is that amount necessary to change this program into 
permanent construction, and the amount then for the prior program 
is an additive to our current construction program, which would 
reduce the availability of prior authorizations for the program. 

Therefore it is necessary here, then, to get approval of new author- 
izations in the sum of the two items, both the 1955 program and the 
prior years. 

Colonel Ropennauser. Or another way of putting it, sir, is that 
some of the authorizations that we have planned to reprogram in lieu 
of asking for new authorizations, we now cannot reprogram because 
we have to use those authorizations to increase the dollar scope of the 
items in prior years’ programs that are now bumped up to 25-year life 
construction, and hence the change in these figures. 

Senator Casr. I note that the committee print or the Senate bill 
proposed $1,299,000 was to have been a reapplication, and that $1,291,- 
000 would have been new authorization. In other words, you are 
asking, then, that the reapplication figure be reduced from $1,299,000 
to $274,000, and that the new authorization be increased from $1,291,- 
000 to $2,469,000, is that correct ? 

Colonel Ropennauser. $2,469,000; yes, sir. It is $2,468,754 
actually. 

Senator Case. This measure is the difference, then, for stepping up 
the authorizations not merely in this bill, but for stepping up the 
authorizations in the previous Public Laws 155 and 209. 
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Colonel RopennavseEr. That is right, for the items that have not 
been constructed or contracted for, but not for all the items that would 
have been finished and in place. 

In other words, if we have a building completed out of any of 
those programs, this does not take care of raising the standard of that 
building to 25-year-life construction. That would have to be the 
subject, as I pointed out the other day, of an engineering survey as to 
the feasibility of doing that and the practicability of doing it. 

Senator Case. Well, as a matter of fact, I suppose there are many 
bases in the country which were built on one basis, so to speak, which 
have since been made permanent bases, and the finding that they were 
to become a permanent installation has not meant necessarily that you 
went back over all the prior construction and stepped that up. 

Colonel Ropennavuser. That is correct, sir, and in many instances 
limitations of the budget would certainly not permit it. 

Senator Case. But this change that we have just cited reflects step- 
ping up the buildings authorized but not yet completed. 

Colonel Ropenuavuser. That is correct, sir. 

Senator Case. And the new authorization proposed in this bill. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. Has the facility been without a hospital building? 
What is the hospital building here requested 

Colonel Ropenuavuser. This is a 25-bed addition to a 50-bed over 
a 100-bed chassis, as I understand it, at Sedalia, and is required to 
accommodate the increased number of personnel who are going to 
be there. 

Therefore the additional beds are required to accommodate the 
increased strength. 

Senator Case. I invite your attention to the figures on page 116 of 
the justifications, and particularly the section relating to personnel 
facilities. 

I should like to ask with respect to the swimming pool, for example, 
why the change from the 10-year plan to the 25-year plan for the 
buildings necessitates a $15,000 increase in the outdoor swimming 
pool. 

Colonel Ropenuauser. Well, Senator, it roughly amounts to about 
$1.75 a square foot differential according to our computations, and 
would be reflected in the auxiliaries that go outside of the pool 
proper. 

In other words, as you know, we have a water purification building 
and things of that nature which would, on a permanent-type base, be 
of a little better standard. 

Also all of the other type connections that would be expected to 
survive over a greater period of time would be slightly greater in 
value. It amounts to about $1.76 a square foot differential. 

Senator Case. I suppose the same answer would apply to the sug- 
gested change of a gymnasium from $270,000 to $300,000. 

Colonel Ropennavuser. Yes, sir, that would be about $2 a square 
foot. A little better type of construction to match the other per- 
manent type on the base. 

Senator Case. The answer would be more self-evident in the case 
of the gymnasium, but in the case of the swimming pool there you 
would have to have a concrete basin or the water-tight basin, whether 
it was for 10 years or 25 years. 
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Colonel Ropenuauser. There would be little or no difference in 
that, whatsoever, Senator. There would be auxiliaries that go with 
that pool, such as the filtration building, pumping facilities, recircu- 
lating facilities which would be on a little better scale than they 
would be under a 10-year-life construction. 

Mr. Gissens. Plus the dressing rooms, latrines, and so on. That 
would probably be masonry construction rather than frame. 

Colonel Ropennauser. They would match the other construction 
on the base. 

Senator Case. The next item is Smoky Hill Air Force Base, Salina, 
Kans. : airfield pavements, communications, navigational aids and air- 
field lighting facilities, aircraft maintenance facilities, troop housing 
and messing facilities, utilities, land acquisition, personnel facilities, 
administrative and community facilities, and shop facilities, a total 
of $7,612,000, of which amount $7,308,000 is included in the authoriza- 
tions in Public Laws 155, 534, and 209, and $304,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SMOKY HILL AIR FORCE BASE 


The 34th Strategic Air Command location is Smoky Hill Air Force Base, 
located 40 miles southwest of Salina, Kans., at an approximate pressure altitude 
of 1,600 feet. 

It is situated on 2,622 acres of Government-owned land; and 12 acres of 
restricted easements. It was initially occupied in 1943, inactivated in November 
1949, and reactivated from caretaker status in August 1951. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $19,123,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $7,612,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $7,308,000 and new authorization is requested 
in the amount of $304,000. The projects included in the total program of 
$7,612,000 consist mainly of improvement of the airfield pavements including 
the strengthening and extension required for assigned mission ; additional naviga- 
tional aids and runway and approach lighting required by pavement extension ; 
aircraft maintenance facilities including multipurpose wing hangar; armament 
and electronic shop; additional troop housing and messing facilities required by 
increase in personnel ; airmen’s club and base ammo shop; plus utilities and real 
estate required to support the items listed in the fiscal year 1955 public-works 
authorization program. 


Senator Case. $7,308,000 is reapplication and $304,000 new au- 
thority. 

Colonel Ropennavser. That is correct, sir. The principal item here 
again is airfield pavements, Senator, and there is quite bit, if you 
will notice, required in strengthening and extending the existing pave- 
ments in order to accommodate this mission. 

Senator Case. When was this base established ? 

Colonel Ropennavser. Smoky Hill was a World War II base, in 
1943 it was aetually occupied. It was one of the original B-29 bases, 
sir. 

Senator Casr. Here we have $12 unit cost on the pavement again. 

Colonel Ropennauser. Yes, sir. 
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Senator Case. And $8.40 for the strengthening. 

Colonel Ropenuauser. For the strengthening, sir, 

Senator Case. I note here that for the airmen’s building, although 
this is a 25-year-type construction, generally you are using $13 as 
the square foot unit cost on the airmen’s building, whereas in the 
Sedalia base you were stepping the 13 up to 15. 

Colonel Ropennavuser. Yes, sir. 

Senator Case. Building a 10-year airmen’s building here? 

Colonel Ropennavser. The building in the Sedalia program is a 
noncommissioned officers’ building, sir, of 8,440 square feet, whereas 


this is an airmen’s building of 13,215 square feet. It is a different 
building. 


Senator Case. With a larger space 

Colonel Ropennauser. it isan addition to an existing building, also, 
Senator, which I believe accounts for that slight difference. 

Senator Casr. Some of the basic items like utilities probably are in 

lace. 

Colonel RopennaAvser. Correct, sir. 

Senator Case. The next project is Stead Air Force Base, Reno, Nev. : 
Communications and navigational aids, utilities, personnel facilities, 
and administrative and community facilities, a total of $750,000, of 
which amount $657,000 is included in the cetheiieations in Public 
Laws 155 and 534, and $93,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 





Sreap Arr Force BAsE 


The 35th Strategic Air Command location is Stead Air Force Base, located 
10 miles north-northwest of Reno, Nev., at an approximate pressure altitude of 
5,400 feet. 


It is situated on 4,837 acres of Government-owned land, plus 8 acres of leased 
land. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission, and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

* The Government has an investment through 1950 of $9,355,000 at this base. 

The committee has been provided with detailed information with respect to 
the item included in this program in the total amount of $750,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $657,000 and new authorization is requested in 
the amount of $93,000. The projects included in the total program of $750,000 
consist mainly of the provisions of additional navigational aids facilities; per- 
sonnel facilities including airmen and officer clubs, gymnasium and theater; 
plus utilities required to support the items listed in the fiscal year 1955 public 
works authorization program. 


Senator Casr. $657,000 is reapplication ; $93,000 is new authoriza- 
tion requested. 

Colonel Ropennavuser. That is correct, sir. 

Again the principal category of items, the high dollar category, 
is personnel facilities at the station. 

Senator Case. Have you made up any tabulation showing what per- 
centage of these authorizations are for personnel facilities? 

Colonel Ropennavuser. Yes, sir. 

Senator Casr. I mean in this bill as a whole. 

Colonel Ropennauser. Yes, sir; we have that, sir. 
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Senator Case. What is the total amount of personnel facilities re- 
quested ¢ 

Colonel Ropennauser. Approximately $26 million, sir, out of the 
entire program. 

Senator Casr. Percentagewise, I wonder how that would compare 
with that category in previous bills. 

Mr. Gissens. It would be higher than previous bills, sir, because 
there has only been, I believe, in March of 1954 that the final policy 
made provision for recreational and morale facilities which was ap- 
proved by the Department of Defense. 

Senator Case. Was there a policy directive in March 1954 which 
approved a general program of increasing the personnel facilities ¢ 

Colonel Ropenuavser. March 18, the Department of Defense put 
out a directive and guidance on the subject of personnel facilities, in 
which they set the various criteria and standards which could not be 
exceeded. In that connection I believe you will find that the Air 
Force requirements here are considerably below the maximums per- 
mitted under that directive. 

Senator Casr. The clerk reminds me that when Secretary Talbott 
was before the committee, he called attention to the fact that in the 
program already funded, less than 1 percent of the obligating author- 
ity applied to personnel facilities, but that a recent cost study 
indicated that personnel facilities might well account for 4 percent of 
the cost of a typical operating base. 

The $26 million proposed here would seem less than the 4 percent, 
being 3.6 percent of the program. To what extent will this program 
for personnel facilities presented by the Air Force in their total 
presentation on this pending bill bring you up to the 4 percent for the 
Air Force as a whole in continental United States ? 

Colonel Ropunnauser. Well, in reply to that, Senator, I would 
like to put it this way: That we feel the facilities that are in this 
program are the minimums that we should have on these bases in 
order to provide some semblance of adequate morale and recrea- 
tional facilities for the personnel. 

They do not represent the total amount of personnel facilities 
that we feel we should have or that we would like to have. For 
instance, we have tried in this program to be sure that the base has 
a theater. 

Now it may have a requirement for two theaters or a much larger 
theater than the one that we are asking for here, but we are trying 
to provide a minimum that will give the personnel an opportunity 
to have some form of recreation and keep them out of trouble in 
neighboring communities, and also induce them to reenlist. 

Senator Casr. Supposing someone who is inclined to be critical 
of military expenditures and inclined to think that we devote too 
much money to defense spending of one sort or another, were to 
examine a breakdown of this bill by categories, and he were to note 
the $26 million was to be spent on personnel facilities, and he in a 
roundabout way said they are spending $26 million on theaters and 
swimming pools, what would be your answer to that ? 

Colonel Roppnravuser. Well, I would say first of all that they 
are not spending the $26 million solely on the 2 items that you 
mentioned, Senator. 
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And the second thing is that I don’t think that the average 
American taxpayer would want his son or his grandson or one of 
his closely regarded relatives to be sent to some station where for 
2, 3, or 4 years he would be subjected to finding his diversions in 
things other than what we would call wholesome activities, nor 
would I want the taxpayer to believe that due to the little bit of 
money that we are asking for here, the morale of the Armed Forces 
itself would suffer to such extent that the tremendous investment 
he is putting into equipment and runways and the necessary facil- 
ities to buy the defense would be impaired by the lack of that 
morale, or the fact that we never could bring the Armed Forces up 
to any consistent level of proficiency because we were always hav- 
ing this terrific turnover in personnel. 

So it would seem to me that on the economics of the thing, the 
relatively small investment that we are asking to be placed here 
will repay manyfold over in terms of defense the small investment 
that is being requested. 

Senator Casr. Of course, your problem isn’t with the member- 
ship of this particular subcommittee. 

The Chair has never forgotten the expression on the face of the 
Senator from Mississippi when we were at Kodiak, Alaska, last 
year on a Sunday afternoon when we saw some sailors or men of 
the N avy who were on a Sunday afternoon finding their diversion 
in the facilities that were offered downtown in Kodiak, nor the 
expression of the Senator from Pennsvlvania, Senator Duff, when 
we saw what purported to be a gymnasium in the corner of a corru- 
gated steel building in one of the air bases in England, which was 
wholly inadequate in size or space available for use for basketball 
or whatever the activity was the boys were engaged in. 

I think they were trying to play a little basketball at the time. 

Nor on the other side, the satisfaction that every member of the 
committee felt when we found some installations in Germany where 
the finest type of recreational facility was being provided in the bases 
being built by German marks. 

But I am thinking of the possibility that someone who isn’t equipped 
by experience or observation to make a fair or accurate review of the 
military installations would just note that we were providing $26 
million for personnel facilities, and if they asked someone what they 
were, was told they were swimming pools or theaters, if he might not 
figure that that was one place where the military budget could be 
cut down. 

I think it might be a good idea, if you were to have someone make a 
little study and give us a table which, instead of just saying personnel 
facilities $26 million, or whatever the figure is, that you say so much 
to provide so many theaters, so many swimming pools, so many chap- 
els, so many airmen’s buildings, so many noncommissioned officers’ 
buildings, so many officers’ buildings, whatever the several items might 
be. 

Colonel Ropennavser. We have that information and can furnish 
it readily, sir. 

Senator Case. And with that if you could give a paragraph or two 
that would refiect the shortages on that, either as they have existed 
or even as they may exist if you get this authorization and get it 


funded. 
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I am thinking of the record that would be available both in a print- 
ing of the hearings and also something that we might incorporate in 
the discussion of the bill when it goes to the floor of the Senate. 


Colonel Ropennauser. We have that 
very happy to furnish it, sir. 


(The information subsequently furnished is as follows :) 


Status of Air Force personnel facilities 


information and would be 


Following is a tabulation of personnel facilities included in the fiscal year 


1955 public works authorization bill: 


lype of facility 


Number of 
facilities 


Cost 


Chapel 8 $989, 000 
Chapel educational wing $ 237, 000 
Club 
Airmen 28 5, 272, 000 
Cadet l 64, 000 
Civilian l 131, 000 
Noncommissioned officers 23 2, 928, 000 
Officer 12 2, 044, 000 
Library, nontechnical 2 114, 000 
PX sales store 216 1, 832, 000 
Gymnasium 22 5, 597, 000 
Multipurpose recreation facility 454 2, 059, 000 
Swimming pool 8g 1, 281, 000 
Theater $18 4, 064, 000 
Potal.. 198 26, 612, 000 


Includes rehabilitation of 1 existing chapel 
Includes rehabilitation of 2 existing clubs, 
club 
Includes additions to 3 existing PX’ 
‘ Includes modification and rehabilitation of 1 existing facility 
§ Includes rehabilitation of 1 existing pool 
6 Includes modification of 1 existing theater 


additions to 4 existing clubs, and modification of 1 existing 


Based upon previous criteria, the total estimated Air Force requirement for 
construction of personnel facilities was approximately $216,340,000. It is esti 
mated that the recently liberalized criteria for personnel facilities sponsored by 
the Secretary of Defense will increase this requirement to approximately $250 
million; $65,620,500 has been authorized for these requirements through fiscal 
year 1954 and $26,612,000 is included in the fiscal year 1955 authorization bill, 
leaving an estimated deficiency of $157,767,500. 

Senator Casr. The next project is Travis Air Force Base, Calif.: 
Airfield pavements, communications and navigational aids, opera- 
tional facilities, aircraft maintenance facilities, utilities, land acquisi- 
tion, storage facilities, administrative and community facilities, and 
shop facilities, a total of $7,822,000, of which amount $3,081,000 is in 
cluded in the authorizations in Public Laws 564, 910, 155, and 209, and 
$4,741,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


TrAvis Atk Force BASE 


The 36th Strategic Air Command location is Travis Air Force Base, located 
in Fairfield, Calif., at an approximate pressure altitude of 350 feet. 

It is situated on 3,740 acres of Government-owned land; plus 1 acre of leased 
land. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 
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The Government has an investment through 1950 of $45,420,000 at this base 

The committee has been provided with detailed information with respect 
to the items included in this program in the total amount of $7,822,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $3,081,000 and new authorization is requested 
in the amount of $4,741,000. The projects included in the total program of 
$7,822,000 consist mainly of the provisions of improvement of the airfield 
pavement including the apron and taxiways required by assigned mission; addi- 
tional communication facilities and navigational aids facilities; operational 
facilities including crash and fire station and readiness crew building; a readi- 
ness hangar for air defense mission ; storage facilities including ATO and segre- 
gated magazine storage; security fencing; base ammo shop; plus utilities and 
real estate required to support the items listed in the fiscal year 1955 public 
works authorization program. 


Senator Case. What are the principal items here? 

Colonel Ropennauser. The principal items at Travis Air Force 
Base again are in pavements, $6,548,000. Some of those pavements, 
by the way, are for the ADC. 

Also at Travis, as you know we have a unit which is a similar mis- 
sion to that at Ellsworth. In addition MATS has its operations 
through this base. 

This miscellany of utilizations requires a great variety and a large 
number of facilities in order to accommodate the missions. 

Senator Case. Do you compare this with Ellsworth? At Ellsworth 
the unit cost for taxiway, apron, access, new heavy is $12.87. Here 
you have a similar item at $14.50. The apron, access, main new heavy 
at Ellsworth, the unit cost again is $12.87. Here you have $16.90 for 
apron access, hangar, apron parking. Most of the paving units here 
seem to be high. You have $15.90 at another point and $15.50 for 
another one. 

Colonel Ropennavser. That is correct, sir. 

Senator Casz. Why do all those concrete items run so heavy at 
Travis? 

Colonel Ropenuauser. Principally, at Travis the drainage prob- 
lem in connection with the construction of pavements, is that correct 
Mr. McCloud ? 

Mr. McCroup. I don’t know what that item in your book is. 

Colonel Ropennavser. No; I am talking about the drainage prob- 
lem at Travis as compared to the drainage problem at Ellsworth, re- 
flecting the difference in the cost of construction of pavements. 

They have a much more serious drainage problem at Travis Air 
Force Base than at Ellsworth, 8. Dak.; is that correct ? 

We have a pretty high water table at Travis, Senator Case, com- 
pared to what you have at Ellsworth, and that accounts largely for 
this difference in price. 

Mr. McCuiovp. I think also, Colonel, that that pavement that you 
have there in 1955 is removal and complete reconstruction of some 
existing pavements. 

Colonel Ropennauser. That is correct in regard to some of these 
items, but others, they vary, have a miscellaneous variance in price 
ere, and the principal reason for it is that we do have this very high 
water table at Travis. It has been a very real problem in connection 
with the existing pavements there, as a matter of fact, to keep them 
maintained. 

Senator Casr. In any event, $614 million out of the total of $7,822,- 
000 is for paving costs ? 
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Colonel Ropennauser. That is correct, sir. 

Senator Case. One hundred ninety-six thousand for fire stations. 
Would that be a replacement ? 

Mr. Grprens. It is not exactly a replacement, sir. 

Colonel Ropennavser. I didn’t get the amount of money on that, 
sir. 

Senator Casr. One hundred ninety-six thousand. 

Colonel RopennAvsER. Oh, in category D; yes, sir. That is a seven- 
stall crash and structural. 

Mr. Grspens. There is an old station there now. 

Senator Casr. No fire station there now ? 

Mr. Gissens. There is an old station there now, sir, a 5-stall station, 
but it is such that only 2 stalls can be used to accommodate the type of 
crash and fire equipment that we have now. It is too big to get into 
the stalls we have. 

Mr. McCrovup. Whatever is existing there now was built in World 
War II. 

Senator Case. The next item is Turner Air Force Base, Albany, 
Ga.: Airfield pavements, communications, navigational aids, and air- 
field lighting facilities, operational facilities, aircraft-maintenance 
facilities, utilities, land acquisition, and shop facilities, a total of 
$5,661,000, of which amount $4,778,000 is included in the authoriza- 
tions in Public Laws 910, 155, and 209, and $883,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


TURNER AIR FORCE BASE 


The 37th Strategic Air Command location is Turner Air Force Base, located 
4 miles east of Albany, Ga., at an approximate pressure altitude of 500 feet. 

It is situated on 2,131 acres of Government-owned land; plus 3 acres of 
easements. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $8,920,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $5,661,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $4,778,000 and new authorization is requested 
in the amount of $883,000. The projects included in the total program of 
$5,661,000 consist mainly of the provisions of airfield pavement required by the 
programed mission which includes the strengthening and extension of the aprons 
and the taxiway and the provision of a new runway; runway and approach 
lighting ; squadron operations building; aircraft engine build-up, and base ammo 
shop; plus utilities and real estate required to support the items listed in the 
fiscal year 1955 public works authorization program. 

Senator Case. Again apparently most of this is for paving, 

998,000. 

Colonel Ropennauser. That is correct, sir. We have to build a 
whole new runway at Turner Air Force Base, Senator Case, and if we 
don’t build it this year, we are going to have to close the installation 
down because the existing runway is going to pot so fast that by the 
time we could bring this one in with utmost haste, it won’t be soon 
enough. The problem there is very critical, and hence we are asking 
for it in this program. 
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Senator Casr. How do you explain the fact that here the unit costs 
on the paving are down to odd cents like $11.59, $11.65, $21.68, $8.95, 
$11.49, $9.62 ? 

Colonel Ropennauser. Sir, the only way I could explain that to 
you would be that 

Senator Case. The engineers use a sharper pencil down there. 

Colonel Ropennauser. That is correct, sir. In other words, some 
one got a little overenthusiastic or, let’s say, conscientious in endeav 
oring to assess each one of these projects, and made his calculation and 
then divided it out by the number of square yards, and it came out to 
that number of cents in unit cost. 

Senator Case. Did you say overenthusiastic ? 

Colonel Ropennavuser. Well I— 

Senator Case. As far as I am concerned, I wish they all had an 
enthusiasm like that. 

Colonel Ropennauser. Well, I didn’t mean it in the sense that you 
apparently are interpreting it, Senator Case. 

Some districts probably have a lot more items to estimate on than 
other districts or bases, and therefore some of these things reflect a 
lot more detail than others. 

It has been $13.10 past experience, Senator Case, so apparently in 
this estimating they have estimated that they will do better than the 
$13.10 on this project. 

Senator Case. The next is Walker Air Force Base, Roswell, N. Mex. : 
airfield pavements, liquid fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, utilities, land acquisition, storage facilities, and shop 
facilities, a total of $4,087,000, of which amount $3,333,000 is included 
in the authorizations in Public Laws 564, 910, 534, and 209, and 
$754,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 





WaLKer Arr Force Base 


The 38th Strategic Air Command location is Walker Air Force Base, located 
6 miles south of Roswell, N. Mex., at an approximate pressure altitude of 3,900 
feet. 

It is situated on 4,898 acres of Government-owned land; plus 13 acres of leased 
land and 5 acres of easements. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $26,437,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,087,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $3,333,000 and new authorization is requested 
in the amount of $754,000. The projects included in the total program of 
$4,087,000 consist mainly of the extension of the airfield pavement required to 
support the programed mission including the widening and strengthening of the 
runway and taxiways; additional on-base bulk fuel storage; additional naviga- 
tional aids; operational facilities including crash fire station and conversion of 
a building for the ADC readiness crew requirement; ammo and auto base shops; 
plus utilities and real estate required to support the items listed in the fiscal 
year 1955 public works authorization program. 
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Senator Case. It is a total of $4,087,000, of which $3,033,000 is re- 
application and $754,000 is new. Again pavements seem to take most 
of it, $3,276,000, 

Colonel Ropennavuser. That is correct, sir. You will notice most 
of the pavement items in here are to strengthen the existing pave- 
ment and in a couple of instances to widen it. 

The pavements have been a source of continuing trouble at Walker 
Air Force Base, and unless we take care of them in this program, that 
base also will be shut down. 

Senator Case. The next project is Westover Air Force Base, 
Chicopee Falls, Mass. : airfield pavements, liquid fuel storage and dis- 
pensing facilities, communications and navigational aids, utilities, 
land acquisition, storage facilities, and shop facilities, $1,146,000, 
which amount is included in the authorizations in Public Laws 910, 
155, 534 and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 

WESTOVER AIR FORCE BASE 

The 39th Strategic Air Command location is Westover Air Force Base, located 

3.5 miles west of Chicopee Falls, Mass., at an approximate pressure altitude of 


750 feet. 
It is situated on 4,214 acres of Government-owned land; plus 8 acres of leased 


Jand and 8 acres of easements. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $18,899,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $1,146,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $1,146,000. No new authorization is requested. The 
projects included in the total program of $1,146,000 consist mainly of the pro- 
visions of improvement of pavements required for jet operation which includes 
provisions of blast pads and shoulder stabilization along with taxiway; addi- 
tional communication and navigational aids facilities; ammo and rocket storage 
facilities; base ammo shop; plus utilities and real estate required to support 
the item listed in fiscal year 1955 public works authorization program. 


Senator Case. All of this is for reapplication of prior authoriza- 
tion. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. The principal item again is pavement, approximately 
$600,000 out of the $1,146,000 being for that purpose. 

Colonel Ropennavser. The principal items are to provide for the 
new aircraft which are scheduled to come into this station upon its 
availability, and you will note that that is for shoulder stabilization 
of the taxiway and for the aircraft blast pad. The other item is 
calibration hard stand heavy in order to calibrate the equipment. 

Senator Casr. That completes the Strategic Air Command. 

Colonel Ropennavser. Senator, before we move down, I wondered 
if you would like to have me introduce at this time bulk fuel require- 
ments at Abilene that I had computed out and showed you last Friday, 
sir, to show the reduction that the Air Force has made in its POL 
requirements by this new approach of taking into consideration the 
availability, re-supply availability of petroleum products in the area. 


48138—54——_16 
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Senator Case. Now as I recall, you were telling me that that repre- 
sented a study of individual bases in relation to replacement possibil- 
ities applicable at a particular base. 

Colonel Ropennavser. That is correct, sir. This was done on an 
individual base basis and not on a general formula applied to all bases 
across the Air Force. 

Senator Case. And as I understand it, the application of that con- 
cept means that on a given base the fuel storage may vary from base 
to base, dependent upon the replacement opportunities that exist 
there. 

Colonel Ropennauser. And the mission of the base, yes, sir. 

By the mission of the base, I mean that if it includes a war mission 
over and above its normal peacetime mission, then it of course has to 
accommodate an additional amount of POL to accommodate that war 
mission that would be coming through there. 

Senator Case. All right, now what did the application of that idea 
produce ? 

Colonel Ropennavser. At Abilene, which I will use as an example 
here, the 1953 requirement for aviation gasoline as distinct from jet 
gas now and jet fuel, was 55,000 barrels. 

That has now been reduced in the fiscal year 1955 requirement to 
11,000 barrels aviation gas as distinct from the 55,000 originally 
thought to be required in the 1953 program, a reduction of 44,000 
barrels of aviation gas storage, and in the 11,000 are included the 
operational storage, whereas the original figure did not include that 
operational storage, so the saving is greater than apparent. 

In jet fuel, the number of barrels required in the 1953 computation 
excluding again operational storage was 317,000 barrels. This has 
been reduced in 1955 program to a requirement of 90,000 barrels. 

So, again, there has been a saving there of a considerable number of 
barrels of jet fuel in actual figures, but, again, the fact that it includes 
operational storage makes the savings greater than the apparent 
figures. 

Senator Casr. Have you reduced that to dollars? 

Colonel Ropennavuser. No, sir; I haven’t, but that would not be too 
difficult to do. 

Senator Case. Supposing you do that and add that to that. 

Colonel Ropennauser. All right, sir. 

Senator Case. Using a unit cost for providing jet-fuel storage 
there at Abilene. 

Colonel Ropennavuser. All right, sir; we can do that. 
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The information above requested was later supplied and is as 
follows: 
Bulk fuel requirements, Abilene Air Force Base (2 MB) 


FISCAL YEAR 1953 REQUIREMENT 


Facility Quantity Unit cost Total cost Remarks 
Barrels 
Aviation gas 55, 000 $4. 05 $222,750 | 30-day stock level excluding operational 
et fuel... 317, 000 4.05 1, 283, 850 storage 
Grand total ; 1, 506, 600 


FISCAL YEAR 1954 REQUIREMENT 


Aviation gas 12, 000 $4. 05 $48, 600 | 15-day stock level plus 2 tactical missions 
Jet fuel... 206, 000 4. 05 834, 300 excluding operational storage. 
= 7a 
Grand total..-- 882, 900 | 


FISCAL YEAR 1955 REQUIREMENT 





Aviation gas. .- 11, 000 $4. 05 $44, 550 | 10-day stock level plus 5-day emergency 
Jet fuel... he 90, 000 4.05 364, 500 operations including operational storage. 
Grand total_..-| 409, 050 | 
' 


{ | 

Senator Casr. Does that mean, also, that the Government wouldn’t 
have to have as much money invested in gasoline at a particular time? 
Does it alter inventory investments 4 

Colonel Ropennauser. It might, Senator, although you can appre- 
ciate that this might also require a slightly increased backup storage 
or strategic storage if you want to call it that, area storage of petro- 
leum, in order to reduce the amount on a base. 

I don’t mean gallon for gallon or barrel for barrel, but for control 
purposes 

Also, as you know, the Air Force is practically the sole consumer in 
the United States of jet fuel, and, therefore, we have to insure that 
there is enough jet either on hand or being processed through refineries 
in order to have an available supply. We can’t just shut down the 
production of it completely by not having some kind of a pipeline of it. 

Senator Case. How did this study originate ? 

Colonel Roprnuavser. This originated under a question that was 
raised last winter as to why the Air Force required a certain level of 
POL supply. 

Our reply to that was that we had changed our level at that time to 
about 50 percent of what it had been in the past, which was really a 
reflection of the difference between 1953 and 1954, and the whole thing 
touched off another study to see if it could not be further reduced. 

This study has produced the figures you have seen here, which is a 
further reduction generally. Now, there are probably instances where 
the reduction was not as great as shown here, or where 

Senator Casr. Do you know where the study originated? In the 
Secretary’s Office or in the field at some point, or how ¢ 

Colonel Ropennavser. I would say it was a combination of Secre- 
tary of Defense, Secretary of the Air Force, and Air Staff, sir, about 
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a three-way thing, wouldn't you say so, Mr. Fore, the way the thing 
developed ¢ 

Mr. Fore. Yes, sir; I think that is correct. 

Colonel Ropennavuser. Mr. Fore happens to be in the position of 
having worked for me in the Air Force prior to working for Mr. 
Floete in the Defense Department, so he is familiar with the work we 
did prior to his going down there as well as the requirements work 
done in Mr. Floete’s shop. I think that would be about as fair an 
assessment of it as we could make, wouldn’t it ? 

Mr. Fore. Yes, indeed. 

Senator Case. Of course, it represents an application of the same 
type of critical self-analysis that business would ordinarily apply 
to itself, rather than simply following a single rule for the entire Air 
Force. 

Colonel RopenHAuserR. Senator, let me state this in answer to that 
observation you have made. 

The Air Force has in the past 2 years to my personal knowledge. 
because it has come under my personal cognizance, annually reviewed 
in great detail, and is again doing it at this very moment, all of the 
requirements it has and the very basis for those requirements. 

That isa matter of continuing concern, to us, and it is our desire and 
effort to be sure that those requirements are as accurate as it is possible 
to make them and as current as it is possible to make them, in view 
of the ever-changing concepts of warfare as they rapidly unfold be 
fore our eyes these days, so I merely make that statement as a re- 
assurance to you that that is exactly the way the Air Force is conduct- 
ing its business in this field of continuous self-examination of these 
many requirements that we have. 

Senator Case. Of course the traditional example of bad planning or 
absence of planning that has been bandied about a good deal in recent 
years is possession by the Army of so many hundred thousand halters 
long after the Army had abandoned cavalry. 

But I suppose that somebody 5, 10, maybe 25 years from now looking 
at the Air Force today, might find that without critical self-examina- 
tion of this sort, the Air Force might be stocking up on something 
or providing storage facilities for something without regard to the 
possibilities such as you have found in this field. 

Colonel Ropennavser. I would not like to state, Senator, that we 
are not 100 percent infallible, although we try to approach that as our 
objective. But we are in the position of right now not being so well 
off storagewise that we can afford to store in our warehouses obsolete 
or obsolescent items. 

Therefore, our stocks are continually being changed over, and as 

a result, the decision is continuously being made as to what will be 
stored outdoors and what will be put indoors. 
_ So that we happen to be in the position of having to reexamine our 
items almost continuously in order to be sure that the things that we 
need the most are adequately protected, and those that we need the 
least are either stored outside or disposed of promptly if they are no 
longer needed by the Air Force. , ; 

I believe the OSD could tell you that that is about the situation that 
exists now, that type of examination of our storage requirements, be- 

cause we are not in the happy position of having excess warehousing 
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capacity or even meeting our warehousing capacity within a reasonable 
striking distance of 100, percent, 

Senator Case. Well, traditionally appropriations have been made 
for the Military Establishment by using tables of organization, and 
then using a multiplication table, isn’t that correct ? 

Colonel RopennAuser. That generally has been a practice in the 
past ; yes, sir. 

Senator Case. I served in the House on Appropriations for the War 
Department for a number of years, and I know you used to take your 
tables of organization, take the number of men you had and you 
would figure out what the cost was, it might be 48 cents a day to mess 
them, and you just multiplied the number of men by the amount al- 
lowed for messing, and that was it. 

And similarly, your tables of organization for different field com- 
panies, they had so many pieces of a certain caliber and you figurd out 
how much ammunition they should have, and you generally used a 
multiplication figure. 

There was a little attempt and maybe not so much room there for 
looking at the situation individually as here where you find that you 
have an airbase that is next door to a large refinery pool where you can 
draw supplies from the refinery, and obv iously it is just that the storage 
provided by the Government doesn’t have the same requirement or 
wouldn't need the same requirement as it would if you were a couple 
of thousand miles away from replenishment. 

Colonel Ropennauser. That is correct, Senator, within the limits, 
of course, of still keeping the industry producing so that we have a 
source of supply. 

I think one thing that has helped the services bring about this change 
in the quantity of things required has been the system that was invoked 
in the last war—toward the end of it—known as stock control in which 
I believe the Eastman Kodak system of following the stock on hand 
versus what your requirements were, the length of time it took to re- 
place and the pipeline time for delivery to the various locs alities, plus 
the feeding back in of the rehabilitation or reclamation of items that 
were damaged or worn out, developed a consciousness of what could be 
done in the way of reducing stocks on hand and keeping them current. 

Senator Case. Well, now, of course, we were talking about gasoline, 
because here in this committee we are considering construction of stor- 
age facilities for that. The same thing would apply to warehousing 
of other items. 

Colonel Ropennauser. Yes, sir. 

Senator Casr. I recall a we years ago when the General Services 
Administration instituted a study in one agency, they found one 
of the Government Senmoneeae had enough looseleaf ring notebooks 
to last about 137 years and enough light bulbs to last eighty- odd years 
for that particular activity. T hat wasn’t the Military Establishment. 

And this particular subcommittee, of course, isn’t concerned with 
supplies in other fields except as it is reflected in requirements for 
warehouse storage, so on that basis I ask you if the Air Force is apply- 
ing the lessons of stock control in fields of storage other than fuel. 

Colonel Ropennauser. Yes, sir, they very definitely are, and as I 
say, it is brought about largely by the fact that our requirements for 
warehousing are so great and the av ailability of warehousing is so 
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low percentagewise. In fact, the Army and the Navy have given up 
warehousing, which has been made available to the Air Force, and 
hence we are moving supplies and hence reexamining them, and are 
aware of the critical nature of our storage problem, to the extent that 
it is our desire to get rid of everything we possibly can, so that it isn’t 
as great a proble m to us. 

Senator Case. In that connection, do you know whether any study 
has been made of the loss of aviation gasoline by evaporation when 
stored in above-ground tanks? 

Colonel Ropenuavser. Yes, sir, there has been because in this pro 
gram we have a requirement for these special floating heads on the 
tanks at Norwalk 1 and 2 out in California to reduce the amount of 
smog in the atmosphere out there, which, of course, is caused by this 
evaporation, or partially this evaporation of which you speak, and 
those are actually contained in this program. There have been studies 
made on it, yes, sir. 

Senator Case. What did you call that, floating what ? 

Colonel Ropennavser. Floating roofs on the tanks, sir. In other 
words, it is like these big gas reservoirs you have seen that prevent 
the accumulation of vapors and their escape, by having these roofs 
that, as the level of the tank goes down, the roof goes down with it, 
and doesn’t permit a big space in between the level of the fuel and the 
head of the tank. 

Senator Case. How much saving does that accomplish 

Colonel Ropenwavser. I can’t tell you offhand, sir. There have 
been various figures quoted for various p: or of the country. 

Do you have anything with you on that, Jack? 

We can get it for you, though. Our petroleum people would have 
it, Senator, if you are inter ested in those figures. 

Senator Case. But this construction that you are asking for here 
does incorporate that kind of a floating roof? 

Colonel Ropennavser. At the storage points, that is right, the main 
storage depots. 

Now these other localities of which we speak on base do not include 
that type of construction because the turnover in fuel is so rapid that 
the chances of this vapor collection are greatly reduced. 

In other words, you can imagine on a base with only a 90,000 barrel 
storage, the rate of turnover and consumption of fuel would be so 
great that its remaining in the tanks long enough to have any appre- 
ciable loss would be very small. 

Senator Casr. One of my distinguished predecessors from South 
Dakota was a Senator by the name of William J. Bulow, who still 
lives here in Washington. 

Some years ago he made a point on the floor of the Senate by say- 
ing that when you got to talking about the cost of a battleship it was 
something he could hardly understand, granting millions of dollars. 

When they talk about the cost of a mule, comparing the prices 
on mules, why, that brought it down to terms that he could under- 
stand. 

When we get to talking about things and the millions that we 
deal with in the stor age of “aviation gasoline and jet fuel, 1 can bring 
the problem down to my mentality more easily by talking in terms 
of a 300-gallon tank out at the ranch. I was told not long ago that 
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the gasoline tank in the open without any shade can lose about 10 
percent of the gasoline by evaporation in a short period of time. 

Senator Stennis. How long a time approximately ? 

Senator Case. Well, that indicated you could lost 10 percent in 
6 months time. We used at ranch about 300 gallons a month. They 
generally fill a 300-gallon tank on the average about once a month. 

I got to figuring ‘out what that meant to me in dollars, 300 by 6 
is 1,800 gallons, a tenth of that is 180 gallons, and that is rather a 
sizable item in the operation of just a small individual thing. 

So I think that might even have some application here, that is, 
the more storage that the Air Force has as of a given time that isn’t 
necessary, the more evaporation we take. 

Colonel Ropennauser. That is right. 

Senator Case. There is one other thing. This may be getting away 
from the immediate field of this bill, but since it does relate to the 
amount of construction we have ahead, I was told that at one base 
they could save $300,000 a year in the cost of gasoline required at 
that base if there were a more direct highway to the source of supply. 

Is any study under way that you know of to determine the possibility 
of cutting transportation costs by using more direct routes ¢ 

Colonel Ropennauser. Not specific ally, sir. I do know that that 
matter is continually studied by our supply people. I could inquire 
and find out for you, sir, if there is a specific application. 

I do know this: That we in Public Works have many times ques- 
tioned when the program has come up for review, the necessity for 
highways versus maybe the construction of a pipeline from an unload- 
ing dock to an air base if it is a short distance, say 6 or 7 miles, or 
vice versa, where the distance was greater and you had to build 
wharfing and other facilities, the use of highways and local com- 
mercial aviation trucks, so I know that studies have been conducted 
both ways in the Air Force for specific application in prior years 
programs, but what current studies are going on now among the 
supply people, I do not know. 

Senator Case. This particular figure was cited to me in work on 
the Public Works Committee roads. It happens that both Senator 
Stennis and I are members of the Subcommittee on Roads in the 
Public Works Committee, and a particular project was brought to 
my attention where it was said if this could be built, it would save 
the Air Force $300,000 a year in its gasoline haulage. 

Colone! Ropennavuser. That probably ¢ ‘ame up through General 
Doyle’s office, our Director of Transportation, who works under the 
materiel personnel. That is probably how it came up before you in 
front of Public Roads. 

Senator Caspr. It is conceivable that it also might bear upon how 
much storage you would need at a base, that is, if you had a more direct 
route it would cut down the time of resupplying the base storage. 

Colonel Ropennavser. The same aoe. who made that study en- 
gaged in this study on the POL requirements. In other words, they 
all work for the same man. 

Senator Case. Did you say it was General Doyle? 

General Ropennavser. He is in transportation, yes, sir. He is one 
of the directors under General Boatner, who is the Deputy Chief of 
Staff, Materiel. The directors under him are the ones that made the 
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study in connection with the POL requirements and furnished us the 
revised figures. 

Senator Case. We want to go on to the next division, but before 
leaving this field, since we have found repeatedly in practically all 
of these Strategic Air Command bases that more than 50 percent of 
the amount requested would be for airfield pavements, I have wondered 
if we ought not to give some consideration to a reevaluation of these 
unit costs. 

I have noticed in the program by categories on page 26 of the com- 
mittee print, that airfield pavements runs $236 million out of a total 
requested of $742 million. That would indicate or suggest that in the 
commands other than the Strategic Air Command, that the paving 
percentage will not be as high. 

Colonel Ropennavser. Yes, sir. 

Senator Casr. Certainly in the Strategic Air Command installa- 
tions that we have considered up to this point, the pavement must run 
well over 50 percent of the amounts requested. 

Colonel Roprenuavser. Senator, I would like to make this observa- 
tion on it, or several observations. 

No. 1, you have noticed throughout the Strategic Air Command pro- 
gram that many of these Strategic Air Command pavements are 
shared by other commands. In other words, they are tenants on the 
Strategic Air Command base, and hence the Strategic Air Command 
must program for their pavement requirements. 

Also, by effecting this type of utilization we are in effect reducing 
the amount of pavements that would have to be built if each one of 
these outfits went out and had its own base. 

The next observation I would like to make is that, as I said at the 
outset of our hearings, these figures this year for the first time are 
figures that actually were developed in the field by the engineers who 
would be concerned with the construction and who had firsthand 
access to the sites and knowledge of the drainage, grading, and other 
peculiar problems that are involved at the specific site, and hence the 
variation in the pavement costs. 

The third observation I would like to make is, for instance, at Home- 
stead, Fla., where we voluntarily have reduced that figure from a large 
figure, say, $12 a square yard down to $5 a square yard, in some in- 
stances $7.50, on the basis of the subsoil that is there, the substrata, and 
therefore feel that any further reduction, general application of fur- 
ther price reductions in pavement categories, would unduly penalize 
us. 

Now certainly you know, Senator, that we try to build pavements 
as cheaply as we can get contractors to build them for us, and there- 
fore since this is authorization, it is certainly not our intent, where 
$12 is authorized, to go out and be sure that we spend $12 for the 
pavement. We undoubtedly will get it as cheaply as we can. 

Senator Case. Will all this contracting in the United States be 
let under competitive bidding ? 

Colonel Ropennavuser. Yes, sir, all of it will be competitive bidding. 
Therefore, I can see that no purpose would be served in trying to 
make a general reduction across the board on these pavement prices, 
because of the factors that I have outlined. 
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Senator Case. It is true that the utilities and drainage suggest 
variations. On the other hand, the fact that so many of the estimates 
are in round figures indicate that the figure was rounded off to an even 
dollar time after time. 

Colonel Ropennauser. It could have been for the purposes of 
transmission. These things come in, as you know, through machine 
record facilities. 

Senator Case. We are dealing with such large amounts that when 
we have $236,291,000, it means that if 1 percent were saved, you 
would have $2,362,910. 

Colonel Ropennavser. But on the other hand, Senator, if you look 
at it this way, that in Strategic Air Command the majority of these 
pavements are required to bring aboard the B-47 and B-52 aircraft, 
if we are unable to do that—— 

Senator Casr. The Chair isn’t going to suggest that you impair the 
pavement. I have seen some places where we had to rip wp some 
paving. We don’t want to do that. 

But I do think that we want to be sure that the low dollar is gotten 
in the bid on the paving that will meet the standards that are de- 
termined as necessary to support the type of operation that any par- 
ticular facility will have. 

Colonel Ropennavuser. These are all done by competitive bids, sir, 
and not by negotiated contract. 

Senator Case. Are there any further questions before we go to Air 
Defense Command ¢ 

Senator Stennis. No, nothing further. 


ATR DEFENSE COMMAND 


Senator Case. We will turn to Air Defense Command, Atlantic 
City Consolan Station, Atlantic City, N. J.: communications and 
navigational aids, $72,000. 

Colonel Ropennauser. This is a navigational aid facility, Senator 
Case, of which there are 4 in this program, and I might as well men- 
tion the 4 to you now so that as we come to them you will know what 
they are. 

‘vhere is 1 at Atlantic City, 1 at Nantucket, 1 at Pescadero, Calif., 
and 1 at Point Conception, Calif. 

These facilities are part of the navigational aid facilities on each 
of our coastlines to bring in aircraft, commercial as well as military, 
and also provide a check point. 

Senator Srennis. What is the requested amount in this? 

Colonel Ropennauser. Seventy-two thousand dollars, sir, for this 
station. 

Senator Case. The next item is Bismarck Airport, Bismarck, N. 
Dak. : airfield pavements, liquid fuel storage and dispensing facilities, 
communications, navigational aids, and airfield lighting facilities, op- 
erational facilities, aircraft maintenance facilities, training facili- 
ties, troop housing and messing facilities, family housing, utilities, 
land acquisition, medical facilities, storage facilities, personnel facil- 
ities, administrative and community facilities, and shop facilities, 
$7,588,000. This apparently is an entirely new facility. 
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Colonel Ropenuauser. Senator Case, the House in its version 
changed this to the Bismarck-Minot area instead of just Bismarck, 
realizing the problem with which we are confronted in trying to lo- 
cate adequate facilities for these modern jet aircraft. Hence this 
has been given the area designation so that we could examine into 
the possibilities of better location rather than simply picking a local 
municipal airport on which to put jet fighters. 

This is an entirely new base, sir. 

We are presently, in the Air Staff, sifting the information we have 
on a large number of sites that have been surveyed in the Bismarck- 
Minot area. 

(Discussion off the record.) 

Senator Stennis. How far is this from Bismarck? I have been 
out to Bismarck and it seems to me that this is a good place for an 
airbase. What isthe matter with it? Is it too close in? 

Colonel Ropennauser. The municipal airport at Bismarck, Sena- 
tor Stennis, gave us considerable concern after our survey team had 
been out there and came back with photographs and layouts. You 
could stand in the middle of the primary runway at Bismarck and 
look down it and see the church steeple or a school building right off 
the end. 

Now you can imagine what this means in terms of operating high- 
speed, all-weather jet-fighter aircraft that have to take off and land 
under all conditions over that kind of a building, not only for the 
present but let’s look ahead 8 or 10 years from now when we have 
still higher performance aircraft which have terrifically greater re- 
quirements for runway length and approach patterns. 

Therefore, we recognized immediately that perhaps we were getting 
too close onto these communities, not only frost that safety factor, 
but from the viewpoint of the terrific noise developed by these jets, 
and hence started to look into the possibility of getting away from 
that problem. 

Now we have endeavored to make several surveys immediately 
adjacent to the Bismarck Airport or the town of Bismarck, in an 
effort to locate a strip, but as you know, there is a stream that winds 
down through there with a very abrupt escarpment. There are hills 
in the immediate vicinity, and hence we had to widen out our search 
into a little wider area. 

As a result we have looked into several sites which are close to 
Bismarck itself, one of them at Minot and another one at Grand Forks, 
and they are virgin sites. 

Senator Case. Do you have a North Dakota map here? 

Colonel Ropennavser. Colonel Moore can illustrate this with a 
map. There is another controlling factor also, Senator, in the loca- 
tion of these fields, that is a so-called central point. The airfield must 
be within a reasonable distance of that point. 

Senator STeENNIs. How far away is Minot, did you say ? 

Colonel Ropennavuser. About 75 miles from Bismarck, sir. 

Colonel Moore. This is Bismarck right here, and here is Minot. 

Senator Case. Is there a municipal field at Minot? 

Colonel RopennaAvuser. Yes, sir, but it is only 1 of 2 sites that were 
investigated there, sir. We investigated the municipal field and we 
also investigated one just outside of the town, a virgin site. 
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Senator Casz. At Bismarck you were counting on using the munici- 
pal field ? 

' Colonel Ropennavuser. That is correct, sir. 

Senator Case. How much did that represent in the point of in- 
vestment saving ? 

Colonel RopeNnavser. Not very much, sir; for the reason that all 
that Bismarck could give us was the existing runways which were 
nadequate and which would have to be added to and let igthened quite 
some amount. 

And then all the other facilities that go with the base would have to 

. built off the prolongation of that extension. Hence, the saving 
ac otually in dollars at Bismarck would be very small compared to the 
utilization of a virgin site. 

Senator Case. The Chair might state that Senator Young recently 
asked that members of the committee meet a group of people who are 
here from Bismarck. 

While we had no formal hearing, they did come around and call on 

. explained that through the studies that had been made and repre- 
ocnedaiial made, they felt that a lot of people in Bismarck had made 
investments or had made plans, including the building of some hous- 
ing, in anticipation of the location of a base there; that would be 
disrupted and investment endangered if the thing were moved to 
Minot. 

They were asking us the question if the municipal field is not 
suitable at Bismarck, would it be an element of important considera- 
tion if other suitable land were made available, if you wanted to get 
farther away from town. Of course, one of the questions put to me— 
I had no basis for giving them any definitive answers and made 
none—I merely listened to what they had to say. 

Colonel RopENHAUSER. First of all, Senator, I would like to make 
this point clear. Perhaps there is a large amount of misunderstand- 
ing amongst = al populations, but we do not go into a community 
and tell them that we are definitely going to locate an air base at their 
community. 

We merely ask their permission to examine their municipal airports 
to find out exactly what the accommodations and community support 
would be in connection with it. 

Now communities do get enthusiastic and they get so enthusiastic 
that they just overweigh you with the weight of evidence that they 
send in. I have had as many as 60 telegrams in a day from a single 
small town trying to encourage us to come in. 

I believe that there are people who are inclined to feel in view of 
that that it probably is a good speculative risk and maybe they do 
some of the things you have described on their own, and then later 
on when things don’t pan out to their liking, more or less feel, well, 
after all the Air Force did make this commitment. 

We do not make those commitments, sir, and today I could not tell 
you myself, although it comes under by cognizance, specifically which 
of these sites the Air Force is definitely going to take. 

They are undergoing a process of study, elimination and restudy 
right now, and will only be decided when they have been taken to the 
highest authority in the Air Force, the Secretary of the Air Force, 
for final decision. 
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We certainly will come wp with recommendations in the very, ver) 
near future, but no man wearing a uniform in the Air Force could, 
by any stretch of the imagination, go out and make this kind of 
commitment without having in his hand or standing behind him the 
final decision of the Secretary of the Air Force that this is the site 
that we will use. 

I merely say that to clear the record on some of the things that have 
been said about surveys that went out. 

Now, we went to a great many places and we looked at a great many 
sites for two purposes. One was to be sure that we did the best thing 
we could for the Government and the Air Force and for the com 
munities, and, secend, to allay a lot of these fears and suppositions 
that, “Well, since you only went to one place, that is where you are 
definitely going to locate.’ 

In other words, we have looked at a great number of places with 
those points in mind. And I believe that in all fairness to the state 
ments that were made, that the Air Force, through its actions, has 
indicated other than what has been said about us in those communities. 

Senator Casr. The black dots on the maps which are being exhib- 
ited obviously are the center of those circles. 

Colonel Moore. Yes, sir. 

Senator Srennis. We were there when you were considering Bis- 
marck, 

Colonel Moore. They are there now. 

Senator Case. Is Glasgow already in existence or is that one of 
the new ones? 

Colonel Ropennauser. There is a municipal airport, sir, at Glas 
gow. It will have to be completely redone. 

Senator Casr. But that is m this authorization you are requesting 
also ? 

Colonel Ropenuauser. Yes, sir. We are asking for an area desig- 
nation. They have located another site just outside of town about 
15 miles, I think, from the town on largely State-owned grazing land 
which can be acquired on a perpetual lease basis for, I think, around 
$10 an acre, or something like that. There is a good highway to the 
site from the town, and it looks like a pretty good location. 

Actually the municipal airport here, the town is built at the foot 
of a bluff, and you would be right on top of the town with your noise 
and your take- ‘offs, in addition to the fact that you would have to 
completely redo the Glasgow Airport, as you can appreciate. 

Senator Casr. How large is Glasgow ? 

Colonel Ropennavser. About 6,000 people, sir. 

Senator Case. How large is Minot? 

Colonel RopennAvser. About 30.000, as I recall, O00. 

Senator Casr. How large is Fargo? 

Colonel Ropennauser. Fargo is about the same size as Minot, 
maybe just a trifle—— 

Senator Casr. While we are looking at that map, do you have a 
map that covers zn Minneapolis area? Do you have that with you? 

Colonel Moore. T don’t believe we have the Minneapolis area. We 
have the one directly east of there. 

No, sir, we have the Traverse City just east of Minneapolis. 
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Colonel Ropenuauser. We can get that other intervening section, 
Senator, and bring it over tomorrow if you would like to have it. 

Colonel Moorr. Are you interested in seeing this one, sir? 

Senator Caspr. Supposing | you hold it up for just a moment. That 
just gives us Wisconsin and Mic higan, doesn’t it 4 

Colonel Ropennauser. Yes, sir, Truax and Traverse City. 

Senator Case. Some places there you have a green dot. Is there 
any difference ? 

Colonel Moore. You mean the red circle? 

Senator Casr. The green dot and red dot. 

Colonel Moorr. No. The red dot here in the red circle is because 
this particular map was demonstrating the location of Traverse City. 

Senator Stennis. Where is this area now ¢ 

Colonel Ropenuauser. This is Lake Michigan. Chicago is down 
here, and this is Madison, Wis. 

This is Oscoda just outside of Southridge. Up here is Sault Sainte 
Marie, and then here is Marquette, Mich., where we propose to put 
one of these units. And, of course, you have one up at Duluth. 

Senator Case. What would be just east of Fargo; what would be 
the nearest post ! 

Colonel Ropennauser. That would be the one at Minneapolis-St. 
Paul. 

Senator Casr. Isn’t Minneapolis-St. Paul considerably south of the 
Glasgow-Minot line? 

Colonel Ropennavser. I believe it is a little bit south, sir. 

Colonel Moorr. Here is the Glasgow-Minot-Fargo line, and here is 
Minneapolis. 

Colonel Ropennauser. You see, at Duluth north of that, sir, we are 
trying to get a defense in depth, so to speak, through this section of 
the country, and that is why you find units outside of your point 
defenses down in this area. 

Senator Casr. The Duluth area preserves your line of Glasgow- 
Minot-Bismarck-Fargo? 

Colonel Ropennauser. That is correct, sir. Of course, K. I. Sawyer 
and Kinross go right across. 

Senator Srennis. The 10th anniversary of the invasion of Nor- 
mandy brought into mind the soft underbelly of Europe. Looking 
at that way down there, very plainly you would consider that the soft 
underbelly. 

Colonel Ropennavser. You have got an ADC squadron in here. 
Of course, you have got your Reserve units at New Or leans, and we 
have the potentiality of stic king units at a number of them, at Mobile, 
Montgomery, and various other places throughout the area here. 

Senator Srennis. Well, we want to stop them before they get to 
South Dakota, much less Mississippi. 

Colonel Moore. Senator, I want to point out that the information 
we have been discussing on these charts is highly classified. 

Senator Case. Well, as far as I know the questions haven’t been 
specific enough, but you can go over the record, and if there is any- 
thing i : the record that you think ought not to appear, you can take 
it out, but the location of these particular bases is going to be public 
property anyway. 











250 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


We haven’t described the exact location of these aircraft-warning 
stations, although I assume they probably could be identified if any 
body had a purpose in doing that, too. The maps, of course, are not 
going in the record. 

On the gulf, would overall strategy contemplate the possible use 
of carrier-based aircraft ! 

Colonel Ropennauser. That I don’t know, sir. I would assume 
that it probably would be as an antisubmarine device down in here. 

Senator Case. Unless we get the St. Lawrence, you can’t even get 
aircraft carriers in. Of course, as far as that is concerned, I think 
that would be a futile sort of thing, because the St. Lawrence could 
be plugged so that you wouldn’t move any carriers. 

Colonel Ropennauser. Get them in there and you couldn’t get then 
out. 

Colonel Ropennavuser. That is right, sir. 

Senator Case. The decision, in any event, with respect to whether 
or not it should be Bismarck or Minot is a decision which has not yet 
been made, 

Colonel Ropennavser. That is correct, sir. It is in the process o! 
being presented at the various levels now, and I would assume that it 
would be completed before we had finished with our appropriation 
request before both the House and the Senate, sir. 

Senator Casr. Well, at this time it is the request of the Air Force 
that the designation be Bismarck-Minot rather than Bismarck ¢ 

Colonel Ropennavser. Correct, sir. 

Senator Case. And if we, the committee, were to leave it at Bis 
marck, you would want to strike the word “airport” out so that you 
would have some flexibility even at Bismarck. 

Colonel RopennaAuser. Yes, sir. 

Senator Stennis. Did you say there was not another site close to 
Bismarck ? 

Colonel Ropennavser. Not expansible, sir, for the future. 

In other words, you would get in and spend your 7, 8 or 10 million 
dollars on your base, and then in 5 or 6 years you would have to go 
out anyway and build another one due to the terrain, topography there, 
sir. 

Senator Case. The next project is Burlington Municipal Airport, 
Burlington, Vt.: Airfield pavements, liquid-fuel storage and dispens- 
ing facilities, communications and navigational aids, aircraft main- 
tenance facilities, and land acquisition, a total of $1,018,000, of which 
amount $608,000 is included in the authorizations in Public Laws 910, 
155, 534, and 209, and $410,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


BURLINGTON MUNICIPAL AIRPORT 


The second of these locations is Burlington Municipal Airport located 3 miles 
east of Burlington, Vt., at an approximate pressure altitude of 334 feet. 

This is a municipal airport used in conjunction with the housing area located 
at Fort Ethan Allen, which consists of 1203 acres of Government-owned land. 
Burlington Municipal Airport was initially occupied in 1951. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 
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The Government has an investment through 1950 of $1,005,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,018,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $608,000 and new authorization is requested in 
the amount of $410,000. The projects included in the total program of $1,018,000 
consist generally of the provisions of additional aircraft parking apron and 
access apron taxiway; on-base liquid fuel storage and off-base navigational aid 
facilities ; aircraft maintenance facilities required to keep in service the assigned 
aircraft; plus real estate required to support off-base navigational aids facility 
included in this program. 

Senator Casg. Of the $1,018,000, $608,000 is in prior authorizations 
and $410,000 is new. 

Colonel RopennauserR. That is right. 

Senator Case. That is an established base ? 

Colonel Ropennauser. That is a municipal airport; that is cor- 
rect, sir. The principal requirements here in pavement are to replace 
National Guard facilities which we have taken over to use for the 
Regular Air Force at this location. You will note it is light duty 
pavement, Senator Case. 

Senator Case. Duluth Municipal Airport, Duluth, Minn.: Airfield 
pavements, communications and navigational aids, aircraft mainte- 
nance facilities, utilities, land acquisition, medical facilities, and per- 
sonnel facilities, a total of $2,173,000, of which amount $787,000 is 
included in the authorizations of Public Laws 910, 155, 534, and 209, 
and $1,386,000 is herewith authorized. 

Colonel RopenHAvseER, That is correct, sir. 

Senator Casg. The historical material on this base will be inserted 
at this point. 

(The material above referred to is as follows :) 


DULUTH MUNICIPAL AIRPORT 


The third of these locations is Duluth Municipal Airport, located 8 miles north- 
west of Duluth, Minn., at an approximate pressure altitude of 1,400 feet. 

It is situated on 191 acres of Government-owned land plus 1,175 acres of leased 
land and 23 acres under easements. 

Duluth Municipal Airport was initially occupied in 1952. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,173,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $787,000 and new authorization is requested 
in the amount of $1,386,000. The projects included in the total program of 
$2,173,000 consist generally of the provisions of additional aircraft parking 
aprons, navigational aids facilities, aircraft maintenance hangar and related 
shops, an infirmary, personnel facilities consisting of a post exchange and a 
small multipurpose recreational building, plus pertinent utilities and real estate 
to support the off-base navigational aids facility. 


Senator Casr, And for what principal purpose? 

Colonel RopenHauser. The principal item again is airfield pave- 
ments, and you will note the price at this location is quite high. The 
reason for that, sir, is a peat bog underlying that area up there, which 
gives you a subsoil condition that is terrific. 

Senator Stennis. Where is that now? 

Colonel Ropennavuser. At Duluth Municipal Airport, sir. 
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Senator Case. Twenty-eight dollars a square yard. 

Colonel RopeENHAUSER. Yes, sir. 

Senator Case. Comparable with $15.40 at Bismarck. That seems 
high to me for Bismarck. They haven’t got any peat bogs around 
Bismarck. There is some lignite coal but it is well underground, 

Colonel Ropenuavuser. You have a rolling condition to the terrain 
out there, as I am sure you are familiar with, Senator, that creates 
problems of grading, drainage, and so forth. 

Senator Case. At Bismarck weren’t those estimates based on using 
the municipal airport ? 

Colonel Ropennavser. Yes, for a portion of the base, but the bal 
ance of it was going to run beyond that. 

Senator Case. The extension of the runway ? 

Colonel Ropennauser. The extension of the runway and the con 
struction of many of the facilities so that we could try to use as much 
of Fort Lincoln as possible. In other words, that would be the direc 
tion in which the base expansion would take place. 

Senator Case. Next project, Ent Air Force Base, Colorado Springs, 
Colo. The committee print reads communications and navigational] 
aids, troop housing and messing facilities, land acquisition, and per 
sonnel facilities, a total of $406,000, of which amount $256,000 is in- 
cluded in the authorization in Public Law 155, and $150,000 is here- 
with authorized. 

I note the House reduced the request from $406,000 to $324,000 with 
a corresponding reduction in the amount of new authorization. 

The historical material on this base will be inserted at this point. 

(The materia! above referred to is as follows :) 


ENT AIR FORCE BASE 


The fourth of these locations is Ent Air Force Base located in Colorado 
Springs, Colo., at an approximate pressure altitude of 6,095 feet. 

It is situated on 25 acres of Government-owned land plus 11.27 acres of leased 
land on the base proper. Ent Air Force Base was initially occupied in 1951. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $753,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $324,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $256,000 and new authorization is requested 
in the amount of $68,000. The projects included in the total program of $324,000 
consist generally of the provisions of an off-base navigational aids facility; an 
addition to existing troop housing buildings; a gymnasium and real estate 
required to support the above construction. 


Colonel Ropennauser. That was a real estate reduction, Senator 
Case, which I will let Colonel Price explain to you, sir. 

Colonel Price. There are discussions under way leading to the 
donation of 11 acres of land on the part of the city. 

We anticipate that those discussions will be successful and that will 
reduce the requirement by 11 acres and reduce the dollar requirement 
from $93,000 to $11,000. The land in question, 11 acres in question, 
is land which has been leased to private ownership, and is immediately 


adjacent to the Government-owned land in downtown Colorado 
Springs. 
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Senator Casr. The next project is Fargo Area, N. Dak.: Airfield 
pavements, liquid fuel storage and dispensing facilities, communica 
tions, navigational aids and airfield lighting facilities, operational 
facilities, aircraft maintenance facilities, troop housing and messing 
facilities, utilities, land acqusition, medical facilities, and storage 
facilities, $7,055,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


FARGO AREA 


The fifth of these locations is in the Fargo, N. Dak., area at an approximate 
wessure altitude of 1,400 feet. 

This is one of the new sites to be acquired in connection with the buildup of 
he Air Force to 137 wings. The Government has no present real-estate holdings 
it the proposed site. 

he planned use of this base is for operational units. The Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base 

rhe committee has been provided with detailed information with respect to 
he items included in this program in the total amount of $7,055,000. For this 
total program new authorization in the amount of $7,055,000 is requested. The 
projects included in the total program of $7,055,000 consist generally of the 
provisions of primary taxiways; additional aircraft parking aprons; the addi 
tion of on-base bulk fuel storage; the provisions for navigational aids as well 
as runway and taxiway lighting; squadron and base operational facilities, crash 
and structural fire station; alert and aircraft maintenance facilities such as 
hangars and shops required to service the squadron aircraft; troop housing 
a base infirmary; storage facilities for ammunition and supplies; plus utility 
connections and real estate required to support the above projects 

Senator Case. Now this is a new field also, isn’t it ! 

Colonel Ropennavser. Yes, sir. 

Senator Casr. An identical field as far as operational requirements 
are concerned as the Bismarck-Minot. 

Colonel Ropenuavuser. That is correct, sir. 

Senator Case. Then I note that on the Bismarck project you had 
$7,588,000, whereas here you request $7,055,000. Why the difference of 
half a million ¢ 

Colonel Ropenuavser. That was based, Senator Case, largely on 
rough estimates that we had as to what would be required in that 
particular area, again contemplating at Fargo, for instance, that we 
were going to use the Fargo Municipal Airport and at Bismarck the 
Bismarck Municipal Airport, both of which thus far have not panned 
out as possibilities, so that difference in price would represent the 
difference in probably land available or facilities available between 
the two places. 

Senator Case. So that Bismarck medical facilities you have listed 
$49,000 and Fargo $98,000. Why should that be ¢ 

Colonel Ropennavser. At Bismarck we were planning on utilizing 
some of the facilities at Fort Lincoln, sir, which were nearby, which 
accounts for that difference. 

Mr. Gresens. The item at Bismarck was a modification of some 
existing buildings. 

Colonel Ropennauser. Modification of some existing buildings at 
Fort Lincoln, sir. 

Senator Case. On storage facilities $211,000 at Bismarck, $227,000 
at Fargo. 


48138—54 
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Colonel Ropenuauser. Yes, sir, about $16,000 difference, again due 
to probably the same basic factors. 

Senator Case. And you are asking no personnel facilities at Bis- 
mark but $51,000 for modification at Fargo—at Fargo you are asking 
no personnel facilities, but $51,000 for modification at Bismarck. 

Colonel Ropenuavuser. That was to modify some buildings at Fort 
Lincoln, and as long as we were getting a contract to do modification 
there, we felt we might as well do all the modification required unde: 
one contract and save money by doing it. Of course, there were no 
such facilities at Fargo. 

Senator Casg. I have been at Fort Lincoln at Bismarck. There are 
some houses there, I suppose, that you could use for family housing, but 
I don’t quite reconcile the two situations. 

At Fargo you have nothing to start with, neither in municipal air- 
port nor an old fort. At Bismarck you have both, and yet at Bismarck 
you ask for half a million dollars more than you do at Fargo. 

Colonel Ropennavuser. We had to buy considerably more land, I 
believe, at Bismarck, if my memory serves me correctly, Senator. 

Senator Case. The Bismarck real-estate request is $179,000, and at 
Fargo it is $257,000. 

Colonel Ropennavuser. The pavement at Bismarck also was con- 
siderably higher, sir. It was quite a bit higher, $4.40 a yard higher. 

Senator Case. But the total is less. 

Colonel Ropenwavser. No, sir. Bismarck pavement is $3,831,000 
and the Fargo $1,747,000, sir, over $2 million difference there, you see. 

Senator Case. In spite of the fact that you are taking over the 
municipal airstrips. 

Colonel Ropennavuser. Yes, sir. That was my point at Bismarck. 
You take over one of these municipal airports and there is very little 
that you can use. 

The pavement is either too light or it is too narrow or it is oriented 
in the improper direction for your jet operation, and you have to build 
either an extension or a reoriented runway. That is what happened 
at Glasgow actually, the municipal airport there. 

Senator Case. You think, then, if you went to Minot you might be 
able to start from scratch and have something that would be compa- 
rable to Fargo? 

Colonel Ropennauser. Yes, sir. This is Fargo area here, if you 
will note, sir, this is not Fargo itself that we are talking about. This 
is again an area designation here, sir. 

Senator Case. We are not going to be able to complete this section 
today, and since it is after 4, I think the committee had better recess. 
We all have a little other work we have to keep doing. 

The committee will recess until tomorrow at 10 o’clock, and we have 
a Navy land-acquisition item that has some urgency about it. I think 
if your people are there by 10: 15, it will be early enough. 

(Whereupon, at 4:05 p. m., the subcommittee adjourned, to recon- 
vene on Tuesday, June 8, 1954.) 
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TUESDAY, JUNE 8, 1954 


Unrrep Stratres SENATE, 
SuBCOMMITTER ON Reau Estrare anp Mimirary 
CONSTRUCTION OF THE CoMMITTEE ON ARMED SERVICES, 
Washington, D. C. 

The subcommittee met at 2:50 p. m., in room P-38, United States 
Capitol. 

Present: Senators Case (chairman, presiding) and Stennis. 

Also present: Col. J. F. Rodenhauser, Director of Real Property, 
USAF; Col. Philip Haas, Real Estate Division, Headquarters, 
va \F:; J. R. Gibbens, special assistant to Colonel Rodenhauser ; 

.. B. McCloud, Deputy Chief, Construction Division, USAF. 

William H. Darden of the committee staff. 

Senator Case. The committee will resume its consideration of the 
proposals for the bill S. 3260. 


Trrte [J J—Arre Force 
AIR DEFENSE COMMAND 


The next project in the list, and we are now on the Air Defense 
Command, is Geiger Field, Spokane, Wash.: Communications and 
navigational aids, troop housing and messing facilities, and storage 
fac ilities, $ $296.000, which amount is included in the authorizations in 
Publie Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


GEIGER FIELD 


The sixth of these locations is Geiger Field located 5 miles west of Spokane, 
Wash., at an approximate pressure altitude of 2,700 feet. 

It is situated on 339 acres of land under lease until June 1976. The planned 
use of this base is for operational units. Present and prior authorized facilities 
are inadequate to support this planned mission and the Department of the Air 
Force has no suitable facilities at any other base that might be utilized for 
the purpose proposed for this base. 

The Government has an investment through 1950 of $10,023,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $296,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $296,000. The projects included in the total 
program of $296,000 consist generally of the provisions of an off-base communi- 
cations facility; an additional dormitory for troop housing and an ammunition 
storage facility. 


Senator Case. This $296,000 is a reapplication. This is for what, 
Colonel ? 
255 
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Colonel Ropenuavuser. This is to provide a microwave relay com- 
munication facility, a dormitory for airmen, and a ready rocket stor- 
age to support the one fighter interceptor squadron which is stations ad 
at Geiger Air Force Base, a total amount of $296,000 which is repro 
graming of old authorization. 

These facilities are essential to the operation of this fighter inte: 
ceptor squadron and the Air Defense Division Headquarters which 
located at Geiger, as well as the squadron, sir. 

You will also note that we are using Geiger as an Air Natio 
Guard fighter interceptor station as well. In other words, it is a 
joint utilization between the regular forces and the Air Natio 
Guard. 

Senator Case. What is the total investment contemplated at Geiger? 

Colonel Ropenuavuser. I can’t give you that figure offhand right 
now, Senator. I can get it for you. My man, who has that book, 
over in the Appropi iations Committee of the House. 

Senator Case. Well, let’s have that for the record. 

(Information subsequently submitted is as follows:) 


The ultimate cost contemplated for Geiger Air Force Base is $20.280,000 


Mr. McCroup. I don’t have the total investment. The progra 


since 1951, since the Korean buildup, up to and including 1954, 
$1,842,000. 

Senator Case. The committee print suggests that the total invest 
ment since June 30, 1950, is $10,023,000. 

Colonel Ropennavser. I will get that for you, Senator. 

Senator Case. This is a facility used jointly by the Air Force and 
the Air National Guard. 

Colonel Ropennauser. That is correct, sir. 

Senator Casr. Do you use some fields jointly with the Air For 
Reserve as well as with the Air National Guard? 

Colonel RopeNuauser. Yes, sir. We have Reserve training units 
on our regular stations in some instances. 

Of course, it is the desire, as you know, of the Reserve to develop for 
their long-range program, to which Senator Stennis referred a while 
back, their own facilities insofar as possible where facilities do noi 
now exist. However, we have never denied them the privilege of Oop 
erating with us at any of these locations. 

Senator Case. Isn't there pending a new Reserve policy? Hasn’ 
Mr. Fleming for Defense Mobilization worked out a new Reserv: 
policy with the Joint Chiefs of Staff? 

Colonel Ropenwavuser. I understand he is doing that. Senator. | 
am not familiar with it, however. 

I do know the Air Force has contributed its portion to such a study, 
and I believe it is at the present time in the hands of our Chief of 
Staff, although I am not personally familiar with it because that comes 
under General Hall, who is the Assistant Chief of Staff for Reserve 
Activities in the Air Foree, and not under my end of the business. 

Senator Case. Off the record. 

(Discussion off the record.) 

Senator Case. The next item is Glasgow Airport, Miles City, Mont. : 
airfield pavements, liquid fuel storage and dispensing facilities, com 
munications, nav igational aids and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, troop housing and 
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‘i 

messing facilities, utilities, land acquisition, medical facilities, and 
lay cor torage facilities, $8,391,000, 
ket stor Colonel Ropennauser. This is one of the new fighter interceptor 
tationed tations Which we described to you yesterday, sir. 
oe If I may suggest it, in view of the fact that we are now looking at 
ao tes other than the municipal airport, these specific line items don't 
wh; ecessarily apply, although I would say generally they do, because 


there wash’t much at the Glasgow Munic ipal. However, the amount 
Tat of investment for this partic ular program would remain the same, o1 
& 397 000, 
Senator Case. Why do you say that, since those 2 North Dakota 
tems yesterday, 1 was $7,023,000, the other was $714 million. 
Colonel RopENHAL SER, W ell. those were based, of course, as l told 


(re wey? » » 6 ; ‘ : . ‘ 
ou, on the use of the local municipal airport, which isn’t necessarily 


id rielht 


book. _ 


What I am calling the committee’s attention to here, sir, is that if 
we went to a virgin site, for instance, at Bismarck, we obviously could 
not use the facilities at Fort Lincoln which we had in the program for 
modification, such as the airmen’s club which you asked me about yes- 
terday. 
roera Senator Casr. Here you have eight million three. In other words, 
L954, this figure is not a firm figure for the facilities here suggested. 

Colonel Ropennavser. It is a firm figure that we would not expect 

inve to exceed in the 1955 construction program, but it would not neces- 
arily fit all of these facilities. 

Now, generally, I would state that these facilities would have to be 
rce a built, because the Gil: asgow Airport as such was practically a virgin 
ite to begin with. There isn’t very much there; one little, tiny shack 
and ee no runways usable to the Air Force. 


CM) 


Fo Senator Case. The next project is Grandview Air Force Base, 
Kansas City, Mo.: airfield pavements, communications, and naviga- 
g units tional aids, operational facilities, utilities, land acquisition, storage 
facilities, and personnel facilities, $1,583,000, which amount is ine luded 
lop for in the authorizations in Public Laws 155 and 209, 
1 wh The historical material on this base will be inserted at this point. 
' oi ; 
do ni (The material above referred to is as follows :) 
of o7 
GRANDVIEW AIR FORCE BASE 
Has The eighth of these locations is Grandview Air Force Base, located 1.5 miles 
veserve south of Grandview, Mo., at an approximate pressure altitude of 1,056 feet. 
It is situated on 1,788 acres of Government-leased land. The figure of 1,827 
‘or | is to be corrected to read 1,788 acres. Grandview Air Force Base was initially 


occupied in 1953. 

The planned use of this base is for operational and reserve units. Present and 
study, prior authorized facilities are inadequate to support this planned mission and 
vief of the Department of the Air Force has no suitable facilities at any other base that 
ight be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,583,000. For this 
SS. total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,583,000. The projects included in the total 
program of $1,583,000 consist generally of the provisions of the elimination of 
flight hazards off the southern end of the runways; communications and naviga- 


comes 
eserve 


Mont tional aids facilities; and air division operations building: storage and ware- 
, COM housing facilities: personnel facilities such as a post exchange, gymnasium, 
ypera library, etc.; and the necessary utilities and real estate required to implement 


y and the above construction, 
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Senator Case. This $1,583,000 is reapplication. For what pur 
poses ¢ 

Colonel Ropennavser. It is a multiuse station. The money herein 
proposed would principally provide communication and navaid facili- 
ties, AC and W facilities in connection with the Air Division Head 
quarters for control purposes, land in the amount of $79,000, the prin 
cipal item there being for the procurement of an ordnance ammuni 
tion storage area. That would be item No. 11. sir. 

The next category would be storage facilities, a supply and issue 
building and a warehouse bulk storage, an NCO club, club office, 1 
nontechnical library, post-exchange sales store, and a recreational 
gymnasium. 

Senator Case. Why do you need all the additional real estate? 

Colonel Ropennavser. The first item, sir, is for a restrictive ease 
ment of 42 acres which I believe—Colonel Haas, have you the details 
on that? Will you just run down these land items? 

Colonel Haas. That is a restrictive easement, Mr. Chairman, to 
provide a safety zone for the alert hangar, a quarter of an acre for 
Tacan, part of the electronics navigation aids—— 

Senator Case. You have got 226 acres outright there for fee 
purchase. 

Colonel Ropennavser. That is for the ammunition storage. 

Colonel Haas. That is for the ammunition storage, Mr. Chairman. 

Colonel Ropennavuser. And is the 226 correct, Colonel Haas? 

Colonel Haas. That is correct. 

Colonel Ropennavuser. That is a correct figure. 

Colonel Haas. As a result of a further survey—— 

Senator Case. You already have 1,827 acres. Is that all leased’ 

Colonel Ropennavser. All leased; yes, sir. 

Senator Case. From whom? 

Colonel Haas. That is from the city, Mr. Chairman. 

Senator Case. How long a lease do you have? 

Colonel Haas. We have a 24-year lease. It runs from 1976 for a 
nominal consideration. 

Senator Casr. Do you have any renewal rights? 

Colonel Haas. This airfield will be donated, Mr. Chairman. 

Senator Case. When? 

Colonel Haas. That is in process at the present time. 

Senator Case. This 1,827 acres will be donated ? 

Colonel Haas. Yes, sir; 1,788 acres will be donated by the city. 

Senator Case. The next project is Greater Pittsburgh Airport, 
Corapolis, Pa.; liquid fuel storage and dispensing facilities, communi- 
cations and navigational aids, utilities, land acquisition, medical facil- 
ities, and personnel facilities, $245,000, which amount is included in 
the authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


GREATER PITTSBURG AIRPORT 


The ninth of these locations is Greater Pittsburg Airport located at Coraopolis, 
Pa., at an approximate pressure altitude of 1,600 feet. 

It is situated on 2 acres of Government-owned land plus 1,161 acres under lease 
at $1 per year to 1969. 
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The planned use of this base is for operational and Reserve units, Present and 
prior authorized facilities are inadequate to support this planned mission and 
the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $922,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $245,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $245,000. The projects included in the total program 
consist generally of the provisions of the addition of on-base liquid fuel storage ; 
navigational aids facilities; and infirmary; a small multipurpose recreational 
facility and the necessary utilities and real-estate facilities required for the Air 
Force mission at Greater Pittsburg Airport. 

Senator Casr. This isa reapplication to provide what ? 

Colonel Ropennavuser. The amount of money requested here, au- 
thorization requested here, is to provide a small amount of additional 
bulk jet gas storage, and navigational aid, some utilities in the amount 
of $20,000, 3 land items, the first of which is for an avigation ease- 
inent, the second is for an easement for a right-of-way, and the third is 
for a fee purchase, the last 2 items described being for the TACAN 
facility which is for an off-base site. 

There is also a 4-bed medical infirmary and a multipurpose recre- 
ational facility of 7,000 square feet to take care of the parties stationed 
there, sir. 

Senator Case. Will it be used also for Reserve units coming from 
elsewhere ? 

Colonel Ropennavuser. No, sir. Local training only, sir. You see, 
this is a municipal airport, sir, and not an exclusively military airport. 

Senator Casr. I think I either took off or landed there. 

Colonel Ropennauser. It is a touch and go situation. 

Senator Casr. Does the commercial traffic there limit the opera- 
tions ¢ 

Colonel Ropennauser. There always is a tight situation in connec- 
tion with that, Senator, but we have had no particularly pressing 
problem at Greater Pittsburg in that respect, not like Chicago or one 
of those places. 

Senator Casr. Not like O'Hare. 

Colonel Ropennavser. Not like O'Hare, no, sir. 

Senator Casr. Hamilton Air Force Base, San Rafael, Calif.: air- 
field pavements, communications, and navigational aids; utilities, 
land acquisition, and shop facilities, $1,042,000, which amount is in- 
cluded in the authorizations in Public Laws 564, 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


HAMILTON AIR FORCE BASE 


The tenth of these locations is Hamilton Air Force Base located 6.5 miles 
north-northeast of San Rafael, Calif., at an approximate pressure altitude of 
3,000 feet. 

It is situated on 1,477 acres of Government-owned land plus 621 acres under 
lease and 2 acres of easements. Hamilton Air Force Base was initially oc- 
cupied in 1934. 

The planned use of this base is for operational and Reserve units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other 
base that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $18,444,000 at this base. 
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The committee has been provided with detailed information with respect to 
the item included in this program in the total amount of $1,042,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au 
thorization in the amount of $1,042,000. The projects included in the total 
program consist generally of the provisions for modification of aircraft park 
ing hardstands; communication and navigational aids facilities; an auto 
motive repair shop, and the essential utility and real estate to support the 
items. 

Senator Case. What is the using component or unit here, and what 
do you expect to do with this money / 

Colonel Ropen uavser. The using component here—this is really a 
multiuse station, Senator Case. 

The fae ilities being requested here ag rain are tot: lly reprograming 
of prior years’ authorization and are to provide a small amount of dis 
persal parking, some communications and navaid, ine luding 1 of the 
new TACAN stations, some utilities, principally potable water mains, 
+ real-estate items, 2 of which are in connection with the TACAN 
facilities described earlier. 

The third is 330 acres in fee purchase which is for what purpose, 
Colonel Haas? 

Colonel Haas. The 326 acres is for the radio transmitter and 
ceiver sites. 

Colonel Ropenuavuser. For remote transmitter and receiver sites 
necessary for the operation of this facility. 

Colonel Haas. This is in two parts, 108.64 acres leased to the Gov- 
ernment at the present time at $3,360 a year, and 217.66 acres leased 
to the Government at $6,530 a year. 

Senator Stennis. You are going to pay $109,000 for what / 

Colonel Haas. The land cost, Senator Stennis, is $130,500, and the 
balance is made up in relocation costs, acquisition and contingencies. 

Senator Case. The next project is Kinross Air Force Base, Sault 
Ste. Marie, Mich.: communications and navigational aids, aircraft- 
maintenance facilities, utilities, land acquisition, storage facilities, 
and personnel facilities, $1,013,000, which amount is included in the 
authorizations in Public Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


KINROSS AIR FORCE BASE 


The 11th of these locations is Kinross Air Force Base located south-southwest 
of Sault Ste. Marie, Mich., at an approximately pressure altitude of 799 feet. 

It is situated on 360 acres of Government-owned land plus 2,921 acres under 
lease plus 2,619 acres in avigation easement currently in process of acquisition. 

The planned use of this base is for operational units, Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose propsed for this base. 

The Government has an investment through 1950 of $2,630,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,018,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,013,000. The projects included in the total 
program consist generally of the provisions of navigational aids facilities: an 
aircraft-maintenance shop; an ammunition-storage facility; a base chapel; 
theater; airmens’ club, plus required utility and real-estate items. 


Senator Cask. Again a complete reapplication. I don’t seem to 
have the pages for that in my book. 
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Colonel Ropennauser. I believe they put K. I. Sawyer in your book 
ahead of Kinross, Senator Case. They did in mine, I note. Page 
i71, sir, is Kinross. 

Senator Stennis. Which one are you talking about? 

Colonel Ropenuauser. Kinross Air Force Base at Sault Ste. Marie, 
Mich., page 171, Senator Stennis. 

The authorization requested here is again entirely reprograming 
of prior years’ authorization to provide a communication navaid 
facility in the form of a TACAN station, a ready hangar for the (dele- 
tion) which is stationed there, some utilities, again some land items, 
2 of which are for off-base and are for the TAC AN facility, the third is 
for a right-of-way easement of 18 acres. 

Colonel Haas.. That is for a railroad spur track. 

Colonel Ropennavser. A railroad spur track which you will notice 
contained in the utilities item three miles of railroad. 

It also provides for a ready rocket storage building which is used 
in conjunction with providing the ammunition to the alert crews. In 
other words, it is in a ready condition and this type of facility is 
required, 

The last category is to provide certain personnel facilities in the 
form of a base chapel of 150-seat capacity, an airmens’ club and a base 
theater of 350 seats. 

As you know, Kinross is a remote station in that it is up in the 
northern peninsula of Michigan at the Sault Ste. Marie, and com- 
munity support is not too good in that area. 

Senator Casr. The next project is Klamath Falls Airport, Klamath 
Falls, Oreg.: Airfield pavements, liquid-fuel storage and dispensing 
facilities, communications, navigational aids and airfield-lghting 
facilities, operational facilities, aircraft-maintenance facilities, train- 
ing facilities, troop housing and messing facilities, utilities, land ac 
quisition, medical facilities, storage facilities, personne] facilities, and 
administrative and community facilities, $4,133,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


KLAMATH FALLS AIRPORT 


The 12th of these locations is Klamath Falls Airport located 5 miles south of 
Klamath, Oreg., at an approximate pressure altitude of 986 feet. 

This is another of the new sites required in the 137-wing buildup of the Air 
Force. No existing real estate is available for this location, 

The planned use of this base is for operational units. The Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,133,000. New 
authorization is requested in the amount of $4,133,000. The projects included 
in the total program consist generally of an extension to the existing runway 
and primary taxiway, the provision of a stabilized overrun area and lighting 
for the runway extension, on-base liquid-fuel storage, taxiway lighting and 
communications and navigational aids, a crash and structural fire station, 
squadron-operations building, the rehabilitation of an existing maintenance 
hangar, a training building, dormitories and messing facilities, an infirmary, 
post exchange and small recreational building, storage and warehousing facilities, 
and the necessary utilities and real estate required for the items included in 
the above program. 
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Senator Case, This apparently is a new station. 

Colonel Ropennavuser. Yes, sir. 

Klamath Falls has not been developed before by the United States 
Air Force. It does have a Naval Reserve unit on it, and we have 
had verbal agreement with the Navy that they will welcome us 
aboard and let us pursue this development and joint utilization at 
Klamath Falls. 

This base has definitely been selected as one of the sites for the 
location of one of the new units coming into the 137-wing program 

Senator Case. How much land does the Navy have? 

Colonel Ropennavuser. I don’t know offhand, sir, how much lan 
the Navy has there. It is down in one corner of the field. It is not 
a substantial amount. It is a municipal airport, of course; it is not : 
Navy field. 

Senator Case. Are the runways in existence ? 

Colonel Ropennauser. Yes, sir, there are runways in existence and 
used every day, Senator. 

Senator Case. What is the length? 

Colonel Haas. We have one item—— 

Colonel Ropennavuser. You don’t have the information on the 
length of the existing runways at Kiamath ? 

Mr. Giezens. The existing runway is 7,134 feet. We do plan to 
extend it in this program here. 

Senator Casz. What is the altitude of Klamath Falls? 

Colonel Ropennauser. We have an elevation of 986 feet shown in 
here, which is a pressure altitude. 

Mr. Grepens. I think the elevation there is about 4,000 feet. 

Colonel Ropenuavser. I think that is about correct. 

Senator Casr. You would have to get a runway of nine and a half 
to ten thousand feet there, won’t you / 

Mr. Gresens. Under the pressure altitude system, sir, which is used 
in computing the length of the runways, 8,500 feet is sufficient, and 
that is what we plan extending it to. 

Senator Case. Does the terrain lend itself to that extension ? 

Colonel Ropennauser. Yes, sir. 

Senator Stennis. On page 173, it gives the elevation of 986. 

Colonel Ropennavser. That is the pressure altitude, sir. That in- 
cludes such things as temperature, and so forth. It is computed on a 
formula we use to compute the length of runway. It is a reduction 
of actual altitude to what we call pressure altitude. 

Senator Case. Who will do the extending of the runway ? 

Colonel Ropennauser. Well, it will be done by contract, sir, com- 
petitive contract. 

Senator Casr. I mean Army, Navy, or the municipality. 

Colonel Ropennavuser. No, the Air Force and I believe the Navy 
will perform our construction for us at this station, sir. 

Mr. McCroup. That is right. 

Senator Casr. Then you are not asking for enough land here to 
take care of that extension. Does the city have the land for the ex- 
tension ? 

Colonel Haas. Mr. Chairman, the city plans to buy the additional 
land for the runway extension, the avigation easements and the re- 
strictive easements. 
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Colonel Ropennavser. This land that we are asking for here is all 
that we forsee that we need to put these items on the base over and 
ibove what, of course, is to be donated by the city, as indicated by 
Colénel Haas. 

Senator Case. What about the runway extension / 

Colonel Ropennavuser. That will take care of that, sir. 

Colonel Haas. Yes. 

Senator Case. What is the resettlement charge $351,000 ¢ 

Colonel Haas. That is the relocation of the number of facilities 

hich are on the present facility which belong to the Bureau of 
Reclamation, and it is planned to relocate them to a new site. 

Colonel Ropennavser. This is somewhat similar, Senator Case, to 
the case we had at the Yuma County Airport in Arizona, if you will 

ecall last year, with the Bureau of Reclamation. 

Senator Case. Are they on these 9 acres which you propose to 
purchase ¢ 
~ Colonel Ropennavuser. Those 9 acres, sir, that is a right-of-way 
easement. 

Colonel Haas. That is a right-of-way easement, yes. 

Colonel Ropennavser. And not a purchase, it is an easement, sir. 

Senator Case. Where are the Bureau of Reclamation facilities 
located ¢ 

Colonel Ropennavser. They are now in buildings on the existing 
airport, and it is necessary to move them out of there in order to 
utilize the facilities. 

Senator Casr. Do you get structures from them ? 

Colonel Ropennauser. Yes, sir. 

Mr. Gissens. What we plan to do, sir, is take over the structures 
they are planning to use and build different structures. 

Senator Case. What is the value of the structures you will take 
over ¢ 

Mr. Giesens. The estimated replacement cost is about $1,062,000. 

Senator Cast. What is the value to the Air Force? Are the struc- 
tures such that they will be directly usable by you? 

Colonel Ropennavser. Yes, sir. 

Mr. Grepens. Yes, sir. They will be used by administration, ware- 
housing, automotive repair and such as that. 

Senator Caspr. Can you give $1 million worth of value from the 
Bureau of Reclamation for three hundred fifty-one thousands? 

Mr. Gispens. Yes. 

Colonel Ropennauser. Yes, sir, we believe we can. We think that 
we can provide the space that they require. They may not neces- 
sarily be using all the space in all these buildings. 

The space that they require for $351,000 will probably consolidate 
their activities a little bit. 

Senator Case. Have they agreed to this? 

Colonel Ropennavser. Have you anything in writing from them 
onthis? ‘There has been a verbal indication on this. 

Colonel Haas. I think we do have something in writing from them. 

Colonel Ropenuauser. I know that there is at least a verbal agree- 
ment that this is a fair and reasonable approach to the problem, 
Senator. 
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Senator Case. I think we should have a little testimony on that, 
just having $351,000 for resettlement sticks out there without any 
land acquisition. It looked a little strange. 

Senator Srennis. Did the colonel say that involved residences? 

Colonel Haas. No, there are no quarters on that facility which we 
will acquire, Senator Stennis. This consists mainly of administra 
tive space, warehouse space, equipment repair shops, automotive 

Senator Stennis. I thought the resettlements were limited to 25 
percent of the main amount involved. As I recall, that statute says 
it may allow 25 percent. 

Colonel Ropennavuser. That is where we were buying land, is it 
not, sir? 

Mr. Grenens. That applies to the purchase of land, I believe. 

Colonel Ropennavser. We are not buying this land, sir. We are 
just relocating another Government agency on the base, sir. 

Senator Stennis. I thought you had land purchase. 

Senator Case. Of course, as a matter of fact, percentagewise this 
runs in the reverse direction. 

Mr. Gippens. Yes, sir. 

Senator Stennis. Well, I thought it was a land matter. I just saw 
that item there. 

Senator Case. You have a relatively large number of communica- 
tion and navigational aids listed here running from numbers 8 to 20. 

Colonel Ropennauser. Yes, sir. 

Senator Case. How do you explain such a large proportion of that 
type of item? 

Colonel Ropennavser. Well, in the first place I would like to take, 
if I may, items 14, 15, 16, and 17 which concern approach, runway, 
and taxiway lighting to cover the runway extension and the taxiway 
extension, sir, and the new approach zone which would be on the ex- 
tended end of the runway. That would take care of those 4 items. 

The item No. 8 and item No. 9 and item No. 10 are receiver and 
transmitter stations beth remote and on base, and are required as 
essential parts of our communications system with aircraft. Item 
No. 11 is UHFDF direction finder which is common to all stations. 

Senator Case. I can read the initials here fairly well on what you 
have been going over. The point I simply wanted to bring out was 
how does it happen that on this particular base there is such a large 
proportion of items in this category that you are requesting / 

Colonel RopeNnnavuser. None exist there now, sir. 

Senator Case. That is due to what ? 

Colonel Ropennauser. Well, we have just never been in there 
before. This is brand new to the Air Force, sir, and we have to estab- 
lish these GCA, et cetera, to permit the necessary navigational aids 
for the operat ion of our aircraft. 

Senator Case. Is this going to be put on an operational basis as far 
as communications is concerned ¢ 

Colonel Ropenmauser. Yes, sir. 

I would like to also point out that since Klamath Falls is already 
an existing airport, the possibility of us [deleted] operating there in 
a relatively or comparatively short time is much more favorable here 
than the virgin sites to which we will have to go and start from 
scratch. Therefore, these things should be programed immediately, 
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Senator Case. In spite of the fact that it is an airport, they haven't 
had these navigation aids that are required | deleted]. 

Colonel Ropennmavuser. That is correct, sir. 

Senator Case. The next project is McChord Air Force Base, Ta- 
coma, Wash.: Airfield pavements, communications, navigational aids 
ind airfield lighting facilities, operational facilities, aircraft mainte- 
nance facilities, troop housing and messing facilities, utilities, land 
acquisition, storage facilities, and shop facilities, $1,605,000, which 
amount is included in the authorizations in Public Laws 564, 910, 155, 
534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


M'CHORD AIR FORCE BASI 


The 14th of these locations is McChord Air Force Base located one (1) mile 
south of Tacoma, Wash., at an approximate pressure altitude of 700 feet. 

It is situated on 4,320 acres of Government-owned land; plus 22 acres under 
lease. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $12,325,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the amount of $1,605,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $1,605,000. The projects included in the total program 
consist generally of the provisions of an extension to the airfield taxiway sys- 
tem, an incremental taxiway lighting project, an addition to the squadron opera- 
tions building, aircraft maintenance hangar and related shops, the modification 
of existing officers’ quarters, ammunition storage facility, base parachute and 
locomotive repair shop, an addition to the existing base heating plant and real 
estate in support of an off-base navigational aids facility. 

Senator Case. This is reapplication for what? 

Colonel Ropenuavuser. | Deleted.| The money requested here will 
provide for extension of the present parallel taxiway. It will provide 
lights for that taxiway extension and a Tacan station, a readiness 
crew building addition for the second unit [deleted], a ready hangar, 
and the shops that go with that hangar for the second squadron, a 
modification of the officers quarters, BOQ at this station, an addition 
to the central heating plant, land items, two, to provide for the Tacan 
facility which will be off the base, a total of three and a quarter acres, 
additional storage facilities including a ready rocket storage building 
ideleted| to be located here, and a locomotive shop and parachute 
dinghy shop to provide those facilities for the two squadrons. 

Most of this is because of the augmentation putting in two squad- 
rons at McChord instead of the one that was originally there. We are 
adding an additional squadron. 

Senator Case. Now let’s return to K. I, Sawyer in which the alpha- 
betical order didn’t correspond with the committee print. 

K. I. Sawyer Airport, Marquette, Mich.: airfield pavements, liquid- 
fuel storage and dispensing facilities, communications, navigational 
aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, training facilities, troop housing and messing 
facilities, utilities, medical facilities, storage facilities, personnel 
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facilities, administrative and community facilities, and shop facilities, 


$8,556,000. 
The historical material on this base will be inserted at this point. 
(The material above referred to is as follows :) 


K. I. SAWYER AIRPORT 


The 13th of these locations is K. I. Sawyer Airport located 18 miles west 
Marquette, Mich., at an approximate pressure altitude of 1,181 feet. 

This is the 5th of the new sites required by the Air Defense Command i: 
the buildup of the 137-wing Air Force. 

The planned use of this base is for operational units. The Department of th: 
Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $8,556,000. New autho: 
ization in the amount of $8,556,000 is requested. The projects included in th« 
total program consist generally of the provisions of a new primary runway and 
connecting taxiways, aircraft parking aprons, onbase liquid-fuel storage facil 
ities, runway taxiway and approach lighting, navigational aids and communica 
tions facilities, base operations building, aircraft maintenance hangars and 
shops, a small training building, airmen dormitories, officers quarters and mess 
ing facilities, an infirmary, storage and warehouse facilities, personnel facilities 
such as a post exchange, small recreation building, airmen’s club, ete., admin 
istrative type buildings including an airbase group headquarters building and 
an administrative building, base parachute, automotive and photo shops and 
pertinent utility connections 

Senator Case. Is this another of the new bases? 

Colonel Ropennauser. K. I. Sawyer is at Marquette, Mich., and is 
on the municipal airport at that location. This program will provide 
the necessary pavements, liquid fuel storage, communications and 
navaids, again in comparable quantity to those just described at Kla 
math Falls and for a similar purpose. 

Senator Case. Aren't the storage facilities higher here than in these 
others? I notice you have $786,000 for storage facilities, 

Colonel Ropennauser. They are, sir. 

As you know, K. I. Sawyer is in the far northern peninsula of 
Michigan, well up in the northern reaches thereof, and these facilities 
are required at this location principally because of its location, but 
also because of the fact it is a municipal airport and nothing of that 
nature exists there now. 

At Klamath Falls, for instance, we were, you will remember, dis- 
possessing the Bureau of Reclamation in order to make use of those 
buildings in which they now are housed to supplant or not make it 
necessary for us to ask for these additional stor age facilities at the 
location. 

In addition, we are asking for some personnel facilities here in the 
form of an airmen’s club, an NCO club, post-exchange sales store, and 
a multipurpose recreational facility of 7,000 square “feet. 

Senator Case. What do you take over 

Colonel Ropennauser. At K. I. Sawyer, sir? 

Senator Case. Yes. 

Colonel Ropennauser. Practicaly nothing more than the land and 
the runways existing. 

Senator Case. How much land? 

Colonel Ropenuavuser. How much land, sir? 

Senator Case. Yes. 
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Colonel Ropennauser. Have you that figure‘ 

Colonel Haas. No, sir: we do not have the total amount of land, but 
that is to be donated. That was the consideration. 

Senator Case. Entirely to be donated ¢ 

Colonel Ropennauser. Right, sir. 

Senator Case. No real estate to be acquired ¢ 

Colonel Ropennauser. No, sir, other than—no, there is nothing 
there because it is so close to Kinross that we are taken care of in the 
Tacan at that location, and also—— 

Senator Case. What kind of a leasehold are you getting? 

Colonel Ropenmavuser. Is this a dollar-a-year thing or is it an out- 
right donation ¢ 

Colonel Haas. This is to be an outright donation. 

Colonel RopennaAvser. Outright donation, Senator. 

Senator Casr. And the Government gets title ? 

Colonel RopennaAuser. Yes, sir. 

Senator Case. To how much land? 

Colonel Ropenuauser. He hasn’t the exact acreages yet. 

Senator Case. Let’s put that in here. 

Senator RopenHwAuser. We can get it. 

Colonel Haas. If I can estimate, Mr. Chairman, it will be in the 
neighborhood of about 4,000 acres, somewhere in that neighborhood. 

Colonel Ropennauser. It requires roughly 4,000 acres to accommo 
date one of these units. 

Colonel Haas. That would include the avigation easements. 

Senator Case. What runways will be included in the donation; 
how much development is there there ? 

Colonel Ropenuavuser. Well, I believe there are three; are there 
not, Bill? 

Colonel Haas. I don’t have it. 

Colonel Ropennauser. I don’t have a layout here offhand, Senator. 
We haven’t gotten down to that part of the problem yet. 

Senator Case. You are definitely fixed on this site ? 

Colonel Ropenuauser. This site is definitely selected; yes, sir. It 
was personally examined by the Secretary of the Air Force within 
the past 2 weeks, 

He flew there to have a final look at it. I might say he was very 
well impressed with the location. 

Senator Cass. I think we ought to have in the record a little résumé 
of what is actually being donated here. 

Colonel Ropenuauser. We will be glad to furnish that, sir. 

Senator Case. So we will have something to go by if a year from 
now you come back and say, “We have to buy 2,500 acres at K. LI. 
Sawyer.” 

Colonel Ropennauser. We will be glad to furnish that, sir. 

Senator Casz. Is this in line with the other bases across the north ? 

Colonel Ropennauser. It is, sir. It is midway between Duluth 
and Kinross, if you will remember the map that we had here yester- 
day,sir. Itis intermediate between those two. 

(The information above discussed is as follows :) 
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DEPARTMENT OF THE AIR Force, 
HEADQUARTERS, UNrTrep States AIR Force, 
Washington, D, C., June 14, 1954 
Memorandum for Plans and Programs Division, Legislative and Presentation 
Section, attention: Maj. FE. R. Baur 
Subject : Land, K. I. Sawyer Airport, Marquette, Mich. 

The board of supervisors of the county of Marquette, State of Michigan, in a 
resolution submitted to the Air Force, stipulated that they would either donate 
in fee and easements or give to the Air Force a 25-year lease with option to 
renew for an additional 25 years for nominal consideration, land comprising 
approximately 3,960 acres of land for the construction of an airbase at the K, | 
Sawyer Airfield 

PHILip HAAS, 
Colonel, United States Air Force, 
Assistant Chief, Real Estate Division, 
Directorate of Real Property, ACS/I. 

Senator Case. The next project is McGhee-Tyson Airport, Knox 
ville, Tenn.: Communications and navigational aids, utilities, land 
acquisition, and personnel facilities, $195,000, which amount is in 
cluded in the authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


M'GHEE-TYSON AIRPORT 


The 15th of these locations js McGhee-Tyson Airport located south of Knox 
ville, Tenn., at an approximate pressure altitude of 1,300 feet. 

It is situated on 1,362 acres of leased land. 

McGhee-Tyson Airport was initially occupied in 1952. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $195,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $195,000. The projects included in the total 
program consist generally of the provisions of an off-base navigational aids 
facility, personnel facilities consisting of a post exchange and a small recrea- 
tional building, plus necessary utilities for the above projects and real estate 
for the off-base navigational aids facility. 

Senator Case. This is a reapplication for what purpose? 

Colonel Roprnnauser. The facility to be provided in this program 
is again a TACAN station, which is a navigational aid, and the neces- 
sary off-base land to go with that, $20,000 worth of utilities, a post 
exchange sales store and a recreation facility multipurpose, which are 
very sorely needed at this location. 

Senator Case. The next project is Minneapolis-St. Paul Airport, 
Minneapolis, Minn.: airfield pavements, communications and navi- 
gational aids, operational facilities, aircraft maintenance facilities, 
utilities, and land acquisition, a total of $2,156,000, of which amount 
$672,000 is included in the authorizations in Public Laws 910, 155, 53 
and 209, and $1,484,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


MINNEAPOLIS-ST. PAUL AIRPORT 
The 16th of these locations is Minneapolis-St. Paul Airport located 6.5 miles 


south-southeast of Minneapolis, Minn. 
It is situated on 34 acres of Government-owned land; 10 acres under lease. 
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Minneapolis-St. Paul Airport has been occupied by the Air Force since 1953. 

The planned use of this base is for operational and training units. Present 
and prior authorized facilities are inadequate to support this planned mission 
ind the Department of the Air Force has no suitable facilities at any other 
pase that might be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,156,000, For this 
total program, authorization is requested to apply to unfunded prior years’ 

ithorization in the amount of $672,000, and new authorization is requested in 
the amount of $1,484,000. The projects included in the total program of 
$2,156,000 consist generally of the provisions of strengthening of a portion of 
the existing runway, additional aircraft-parking aprons, navigational aids facili- 
ties, a crash and structural fire station, aircraft maintenance hangars and shops 
to service the aircreft permanently stationed on the base, plus utilities to sup- 
port the buildings included in the program and real estate for the off-base 
navigational aids facility. 

Senator Qasr. Here it seems that the largest single item is for air 
craft maintenance facilities. Why is that, since this is a place where 
you already have representation ¢ 

Colonel Ropennavser. Well, these facilities have never before been 
provided for this unit, sir. 

Senator Case. Is there no maintenance hangar there now / 

Colonel Ropennauser. No, sir: not for the squadron. There is an 
alert hangar previously programed for the squadron, but not a main- 
tenance hangar or a ready hangar. 

Senator Case. Do you use this jointly with the Navy ¢ 

Colonel Ropennavuser. No, sir. They have their own facilities 
there. 

Mr. McCuroup. The field is used jointly. 

Colonel Ropennauser. The field is used jointly, but they have their 
own facilities at the field. 

Senator Case. I thought so, because I have landed in the Minne- 
apolis-St. Paul Airport many times, and on one occasion, some years 
ago, I remember stopping for a time at some naval facilities there; 
I think, Naval Reserve. I am not positive about that, but it seems to 
me that the Navy was in charge of the barracks or dormitory. 

Colonel Ropennavser. That is a Naval Reserve facility; yes, sir. 

Senator Case. You do use the runways jointly, but not aircraft- 
maintenance facilities. 

Colonel Ropennavuser. That is correct, sir. We have our own, and 
should have our own. 

Senator Case. Are you putting in some new squadrons there? 

Colonel Ropennavser. No, sir. A single unit is all that is pro- 
eramed there from the Regular Air Force, and of course, as I said, 
this unit of the Reserve. 

Senator Case. From the Regulars, are they there already ? 

Colonel RopenHAuseR. Yes, sir. 

Senator Case. How do they maintain their aircraft ? 

Mr. Gresens. Sir, it took mea little time to check on this. I wanted 
to refresh my memory on it, but this hangar-maintenance base that 
we are applying for here is a replacement item. 

Colonel Ropennavuser. Of the National Guard? 

Mr. Giepens. No, it is of the Reserve. The present hangar, the 
existing hangar there, was assigned to the Reserve. 


48138—54 18 
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At the time that the unit was scheduled in and activated at this 
airport, it took over the facilities. That was about the beginning of 
Korea when the Reserve force had been called out. 

Now, the policy is upon return of the Reserve that if we have taken 
over their facility, we either give them back their old facility which 
requires us to build new, or we retain their facility and build them a 
replacement item. That is the case here. 

Colonel Ropennavser. In other words, either way, whether we use 
these in this program or they use them, they have to be built because 
we only have one set there to accommodate both outfits. 

Senator Case. The next is Nantucket. 

Colonel Ropennmauser. Yes, sir, I covered that on the first day, if 
you will recall, Senator. 

Senator Case. That is right. The next is New Castle County Air- 
port, Wilmington, Del.; airfield pavements, liquid fuel storage and 
dispensing facilities, communications and navigational aids, opera- 
tional facilities, aircraft maintenance facilities, Yand acquisition, and 
storage facilities, $677,000, which amount is included in the authori- 
zations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


NEW CASTLE MUNICIPAL AIRPORT 


The 17th of these locations is New Castle Municipal Airport located southwest 
of Wilmington, Del., at an approximate pressure altitude of 77 feet. 

It is situated on 22 acres of Government-owned land; plus 394 acres under 
lease. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 or $10,080,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $677,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount ef $677,000. The projects included in the total program con- 
sist generally of the provisions of an extension to the taxiway system, an addi- 
tional increment to the on-base bulk fuel storage, an off-base navigational aids 
facility, a base operations building, a hangar for squadron aircraft, an ammuni- 
tion storage facility and real estate for the navigational aids facility. 

Senator Casr. This is for reapplication. 

Colonel Ropennauser. That is correct, sir. 

The moneys requested here are to provide a small amount of addi- 
tional pavement in the form of an extension to the alert taxiway and 
an aircraft blast pad, additional bulk jet gas storage, a Tacan station, 
a base operations building, an alert hangar to accommodate the second 
[deleted] being programed into there, and two land items to go with 
the Tacan station and a ready rocket storage building which is re- 
quired to provide ammunition to the [deleted] on alert. 

Senator Case. When you say an alert hangar, does that mean a 
hangar where you can have craft tuned up at the right temperatures / 

Colonel Ropennavser. That is right; the craft are instantly ready 
to take off, Senator Case. They are hooked up to the electrical out- 
lets, and the guns and electronic gear are continually kept warm. 

Senator Case. The next is Niagara Falls Municipal Airport, Niag- 
ara Falls, N. Y.: Communications, navigational aids and airfield light- 


ng fi 
facili 
Publi 
Thi 
(T! 


The 
miles 
feet. 

It i 
Origil 

The 
and } 
and t 

base 1 
The 
The 

the i 

total 
auth 
prog! 

aid f 

conn 
aids 


aid 
for 
and 
S 
il. 
and 
ties 
lie 


at this 


ning of 


ve taken 
y which 
them a 


* we use 
because 


day, if 


ty Air 
we and 
opera 
on, and 
uthori 


oint. 


uthwest 
S under 


rior au- 
the De- 
ise that 


is base 
spect to 
1is total 
thoriza 
am con 
in addi- 
ial aids 
mmuni- 


' addi- 
Wy and 
tation, 
second 
» with 
is re- 


ean a 
bures ¢ 
ready 
1 out- 
m. 

Niag- 
light- 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 271 


i facilities, utilities, land acquisition, medical facilities, and shop 
facilities, $265,000, which amount is included in the authorizations in 
Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 
(The material above referred to is as follows:) 


NIAGARA FALLS MUNICIPAL AIRPORT 


The 18th of these locations is Niagara Falls Municipal Airport located 5 
miles east of Niagara Falls, N. Y., at an approximate pressure altitude of 1,100 
feet. 

It is situated on 344 acres of Government-owned land and 32 acres leased. 
Originally occupied in 1943, inactivated in 1946, and reactivated in 1951. 

The planned use of this base is for operational and Reserve units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other 
base that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $3,314,000 at this base. 

The committee has been provided with detailed information with respect to 
he items included in this program in the total amount of $265,000, For this 
total program, authorization is requested to apply to unfunded prior years’ 

uthorization in the amount of $265,000. The projects included in the total 
program consist generally of the provisions of communications and navigational 
aid facilities, a four-bed infirmary, a small automotive repair shop, plus utility 
connections to existing systems and real estate for the off-base navigational 
aids facility. 


Senator Casr. This is a reapplication. 

Colonel Ropennauser. That is correct, sir. 

The moneys requested here are to provide additional navigational 
aid facilities, communication facilities, utilities, 2 items of real estate 
for the location of the Tacan navaid off-base, an infirmary (4-bed), 
and an auto shop base, total amount of $265,000. 


Senator Case. The next is O'Hare International Airport, Chicago, 
Ill.: Liquid fuel storage and dispensing facilities, communications 
and navigational aids, utilities, land acquisition, and storage facili- 
ties, $228,000, which amount is included in the authorizations in Pub- 
lic Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


O'HARE INTERNATIONAL AIRPORT 


The 19th of these locations is O’Hare International Airport located 16 miles 
northwest of Chicago, Ill., at an approximate pressure altitude of 1,200 feet. 

It is situated on 360 acres of Government-owned land and 729 acres leased. 

The planned use of this base is for operational and Reserve units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $44,784,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $228,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $228,000. The projects included in the total program con- 
sist generally of the provisions of additional on-base liquid fuel storage facilities, 
an off-base navigational aids facility, an ammunition storage facility, utilities 
for the above construction, plus the real estate required for the off-base naviga- 
tional aids facility. 


Senator Casr. This is a reapplication of prior authorization. 
Colonel Ropennavser. That is correct, sir. 
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The moneys requested here are to provide additional bulk jet 
storage, a Tacan facility and the necessary land for that facility, 
$5,000 worth of utilities, a ready rocket storage building and 2 acres 
of fee purchase land. 

Will you tell the Senator what those 2 acres in fee purchase are 
for’ Are they in connection with the Tacan / 

Colonel Haas. There is a navaid and Tacan going in there. 

Colonel Roprnuavuser. That is for the navigational aids for that 
station. 

Senator Case. What are you going to do with that old warehous: 
out there with the condemned roof ¢ 

Colonel Ropennauser. That, sir, I have no information on at this 
time. I believe the Air Materiel Command is presently studying the 
situation on that to see what can be done about it, Senator Case. 

Senator Case. Have you been in it / 

Colonel Ropennavser. No, sir; I have not personally been in it. 

Have you additional information on that ¢ 

Mr. McCown. No, I don’t. 

Senator Casr. The last time I was at O'Hare, I had a personally 
conducted tour by accident, I think, over this old warehouse, and I was 
told that it had been condemned, that the roof had been braced a time 
or two, and while it looked all right, they were afraid to use it for 
anything for fear if it got heavy snow on it, the ceiling would come 
down and crush whatever might be in there. 

It is a large structure. It is practically out in the middle of the 
taxiway there is front of the headquarters building. It either ought 
to be utilized for something or it ought to be taken out of there, it 
seems to me. 

Colonel Ropenuavser. I will get you the information, Senator, as 
to what disposition the Air Force is making of that. I know the 
matter has been under study. 

Senator Case. It is not often that members of the committee get 
to see all of these places, and it may well be that on many stations if 
members of the committee could have a personal inspection, their 
interest would be aroused in doing something about some situation 
such as this. 

But in view of the fact that I did have an opportunity to see it, 
it seemed to me that there was a lack of appreciation somewhere along 
the line higher up as to what the situation is. 

The building as it is now located makes it impossible to utilize the 
paving to the best advantage where it is located. If it is not going 
to serve the purpose for which it was constructed, it ought to be 
gotten out of there and then that space replaced with paving so that 
planes could be stored or could maneuver there. 

If it is to be preserved, it ought to be reconditioned. It is just 
standing there now doing nothing but taking up space, and requiring 
a certain amount of surveillance to prevent its being used for wanton 
purposes or collapsing. 

Colonel Ropennauser. Senator, I will check at the Pentagon this 
evening and let you know in the morning what disposition the Air 
Force has made of it. I am sure that there has been some decision 
made on that situation. 

(The information is as follows :) 
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WAREHOUSE, O'HARE 


The following information is furnished as requested by the Senate Armed 
Services Committee : 

The warehouse at O'Hare Air Force Base was constructed in 1942, as an air- 
raft assembly plant, and is reputedly the largest all wood structure in the world. 
it is 3,000 feet long with the width varying from 820 to 360. The gross area is 
1,710,000 square feet. This facility is utilized by AMC and ADC with AMC 
having predominate utilization for industrial purposes. 

This structure is in usable condition and is being utilized: however, sections 
f the roof structure require repair and replacement. The trusses are bolted, 
aminated wood, in which extensive warping is evident; wood columns in areas 
are warped and dry-rotted. 

AMC has an architectural engineering firm under contract to investigate the 
degree of deterioration and to determine the most feasible method of remedial 
action : whether by rehabilitation of certain areas or complete replacement of the 
roof structure. 

The basie structure is sound and is to be continued in use without considera 
tion of overall replacement. It has been ascertained that the provision of a 
sound roof structure will permit utilization of this structure for an indefinite 
period. 

Senator Case. The next is Otis Air Force Base, Falmouth, Mass. : 
airfield pavements, liquid fuel storage, and dispensing facilities, 
operational facilities, aircraft maintenance facilities, training fa- 
cilities, utilities, and storage facilities, $2,413,000, which amount is 
included in the authoriaztions in Public Laws 564, 910, 155, 534, and 
209, 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


OTIS AIR FORCE BASH 


The 20th of these locations is Otis Air Force Bace located 8.4 miles north 
northeast of Falmouth, Mass., at an approximate pressure altitude of 600 feet. 

It is situated on 361 acres of Government-owned land; which is a portion of 
Camp Edwards. 

Otis Air Force Base was initially occupied in 1948. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $4,183,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,413,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,413,000. The projects included in the total 
program consist generally of the provisions for the elimination of aircraft fiight 
hazards, additional aircraft maintenance and hangar access aprons, additional 
on-base bulk liquid fuel storage tankage, three squadron operations buildings, 
two nose hangars for aircraft maintenance, a proficiency training building, 
ammunition storage facility plus the necessary utility connections to support 
the above item. 

Senator Case. This is again entirely reapplication of funds. 

Colonel RopenuaAuser. That is correct, sir. 

The moneys requested here, the principal category is pavement and 
is to prov ide additional apron to accommodate the facilities enumer- 
ated below in the form of hangars and provide additional parking 
apron. The hazard removal in the category A is the removal of a 
water tank which is directly in line with “the end of the runway and 
is a very serious hazard to flight. 
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Senator Case. The next is Oxnard Air Force Base, Oxnard, Calif. : 
communications and navigational aids, training facilities, troop hous 
ing and messing facilities, land acquisition, storage facilities, and 
personnel facilities, $497,000, which amount is included in the au 
thorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


OXNARD AIR FORCE BASE 


The 21st of these locations is Oxnard Air Force Base located 5.5 miles east of 
Oxnard, Calif., at an approximate pressure altitude of 300 feet. 

It is situated on 302 acres of Government land, plus 308 acres leased: 100 
acres of Government-owned land is under permit from the Public Roads Admin 
istration. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the Depart 
ment of the Air Force has no suitable facilities at any other base that might |x 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $2,213,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program’in the total amount of $497,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $497,000. The projects included in the total pro- 
gram consist generally of the provisions of navigational aids, training building, 
a small officers messing facility, an ammunition storage facility, personnel facil 
ities including multipurpose recreational facility, airmen’s and noncommissioned 
officer clubs, plus utility connections for the above facilities and additional real 
estate for the above navigational aids facilities. 


Senator Case. This is again a reapplication, for accomplishing 
what ? 

Colonel Ropennavuser. It provides Navaid in the form of Tacan 
station, provides a flight simulator training building in which to train 
the pilots of these aircraft, and officers’ mess building, land easements 
and fee purchase of a half an acre, in order to provide for the navi- 
gation facilities described in category C above. 

Senator Case. An airmen’s building seems to be the largest single 
item. Isthat in addition or is that a new or replacement ? 

Mr. Gippens. No, sir; that is entirely new, sir. 

Senator Casr. None there now ? 

Mr. Grepens. No, sir. 

Senator Case. Paine Air Force Base, Everett, Wash.: Airfield pave- 
ments, communications, and navigational aids, land acquisition, stor- 
age facilities, and personnel facilities, $489,000, which amount is in- 
cluded in the authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


PAINE AIR FORCE BASE 


The 22d of these locations is Paine Air Force Base located 5 miles southwest 
of Everett, Wash., at an approximate pressure altitude of 1,000 feet. 

It is situated on 34 acres of Government-owned land, and 1,370 acres of leased 
land. 

The planned use of this base is for operational and reserve units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,661,000 at this base. 
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Che committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $489,000, For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $489,000. The projects included in the total 
program consist generally of the provisions for strengthening of the existing 
primary runway and a small extension to the existing taxiway system, naviga- 
tional aids facility, an ammunition storage facility, an airmen’s club, plus 
real estate for the off-base navigational aids facility. 

Senator Case. Reapplication of funds, most of which apparently 
s for airfield pavements and an airmen’s club. 

Colonel Ropenuauser. That is correct, sir. 

The moneys requested here are to provide for extension of the 
primary runway and taxiway that is to strengthen the primary run- 
way and extend the primary taxiway,.it provides a navigational aid 
facility in the form of a TACAN station and the necessary land to 
go with that, since it is an off-base site, igloo storage, and an airmen’s 
club. 

Senator, I would like at this time to propose the possibility of 
amending title 3 of this bill, which is presently under consideration, 
by the addition of a new section under the heading of “Continental 
Air Command Reserve, Paine Field, Everett, Wash.,” for the acquisi- 
tion of land and improvements in the amount of $725,000. The detail 
on that is described in this document which 1 will hand to you, sir. 

The interest to be acquired is fee title to approximately 310 acres of 
land and improvements. The land is required in two parcels, the main 
parcel of approximately 100 acres is in the south central part of the 
airfield including part of the existing aircraft apron and hanger fa- 
cilities, and is immediately adjacent to the eastern boundary of the 
area now used exclusively by the Air Defense Command. 

This acreage containing some 38 usable structures, will provide suf- 
ficient land for an Air Force Reserve training center with certain 
facilities being jointly used, and provided by:the Air Defense Com- 
mand’s unit already located at Paine Air Force Base. 

A second parcel of 210 acres is located in the northeast corner of 
the field and is presently being utilized by Air Defense Command for 
ammunition storage. 

This 210-acre parcel as a part of the proposed fee acquisition is to be 
donated to the Government upon the Government’s purchase of the 
first parcel of 100 acres. The property to be acquired is developed 
airport land containing a hangar, aircraft-apron pavements, several 
warehouses, numerous other usable structures, roads, walks, and utili- 
ties, most of which were constructed with Federal aid during World 
War II. 

The present fair market value of this property, according to the 
real estate planning report prepared by the Seattle District Corps of 
Engineers, is $1,077,650 apportioned as follows: 

Land, $82,120; hangar, $250,000; warehousing, $150,000; other 
buildings, $250,530; utilities, $205,000; roads and walks, $75,000; air- 
craft-parking apron and connecting taxiways, $100,000, 

Snohomish County, Wash., is the fee owner of the property, sub- 
ject to recapture rights reserved by the Government in a quitclaim 
deed to the county. 

This acquisition will cost approximately $725,000 based on a firm 
written offer made by the fee owner to sell to the Government at 
$605,000, 
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The difference in these figures of $120,000 is included for continge 
cies and acquisition costs. Inasmuch as more than a year 


has 
expired since the offer to se H] at $605,000 was made by the fee owner. 


this project has been approved by the Assistant Sec retary of Defense 
for Properties and Installations, and by the House and Senate Ap 
propriations Committee. Funds for acquisition are available unde: 
Public Law 209 of the 82d Congress. That is the authorization that 
is required. 

Senator Case. What will be the leasehold held by the Government 
under this proposal ¢ 

Colonel Haas. It will be in fee. We have 1 portion which is unde 
lease at the present time in which we pay $41,000 a year with a re 
newal option for 10 years, at the end of which time fee title will be 
vested in the Government. 

Senator Case. Who is going to get the $725,000 ? 

Colonel Haas. That is the county that will get that $605,000, I be 
lieve, Mr. Chairman. 

Senator Case. Then how do you explain this sentence: “Snohomish 
County, Wash., is the fee owner of the property, subject to recapture 
rights reserved by the Government in the quitclaim deed to the 
county ¢” 

Colonel Ropennauser. That covers the land, sir, but wherever 
improvements have been put on it and the local government has 
invested money, we are required to pay them for those improvements. 

Senator Case. $605,000 is then for the improvements and not for the 
land? 

Colonel Ropennavser. Is that correct, Colonel Haas? 

Colonel Haas. Well, this is 210 acres here which is owned by the 
county. 

Colonel Ropenuauser. And not subject to recapture, is that correct, 
that portion ¢ 

Colonel Haas. That is correct, these 210 acres which are owned by 
the county are not subject to recapture rights. 

Colonel Ropennavser. And they will give us that and the improve 
ments on the other site for the total amount of $605,000? 

Colonel Haas. That is correct. When that is consummated, they 
will then get a 25- to 50-year lease on the airfield portion. 

Colonel Ropennavser. On the balance of the airfield which amounts 
to 1,370 acres now, is that correct, at $1 a year? 

Colonel Haas,.*That is correct. 

Senator Case. How much money do you expect to spend on this all 
together ? 

Colonel Ropennavuser. For this acquisition, sir 

Senator Case. No, for providing facilities. 

Colonel Ropennauser. We have total authorizations through 1954 
of $5,457,000, and this would provide—of course, there is a reprogram- 
ing of prior years’ authorizations, so what we have in view at the pres- 

ent time is that total. 

However, | would not like to in any way mislead the committee 
that we might not require additional facilities either for the regular 
Air Force or for the National Guard or reserve in the future. 

Senator Case. What I was getting at, while you are exercising the 
reclaimer, shouldn't you try to get a different lease if we are going to 
spend $5 million on it and eventually more than that ? 
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Colonel Ropennauser. You have the prospect of a 50-year lease? 

Colonel Haas. Yes, sir, when this is consummated. 

Senator Casr. A 50-year lease / 

Colonel Haas. Yes, sir. 

Senator Cass. That is better 

Colonel Ropennauser. He said a minimum of 25 to 50 years, some 
where in there. 

Colonel Haas. With an option of renewal for 50 years. 

Colonel Ropennauser. Twenty-five years, with an option renewa 
for 50 years ¢ 

Colonel Haas. That is correct. 

Colonel Ropenuauser. Let’s get that straight now so that the rec 
ord shows it. 

Colonel Haas. Twenty-five years with an option of renewal for 
pv years. 

Senator Case. That is different. I understood it was a 25-year 
lease. I thought if we were to put $5 million in it, we had better in 
crease the tenure if we could. 

The next two items, Pescadero Consolan Station, Pescadero, Calif.. 
$107,000, and Point Conception Consolan Station, Point Conception, 
Calif., $72,000, we have previously discussed. 

Colonel Ropennauser. That is correct, sir. These are the last 2 of 
the 4 Consolan stations that I mentioned the first day we discussed 
ADC. 

Senator Case. Portland International Airport, Portland, Oreg. : 
\irfield pavements, liquid fuel storage and dispensing facilities, 
communications and navigational aids, operational facilities, aircraft 
maintenance facilities, training facilities, utilities, land acquisition, 
and storage facilities, a total of aE ge of whch amount $500,000 
is included in the authorizations in Public Laws 155, 534, and 209, 
and $1,722,000 is herewith author ae 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


PORTLAND INTERNATIONAL AIRPORT 


The 23d of these locations is Portland International Airport located at Port 
land, Oreg., at an approximate pressure altitude of S800 feet. 

It is situated on 404 acres of Government-leased land originally occupied in 
1941, and temporarily inactivated in 1945 and reactivated in 1949. 

The planned use of this base is for operational and Reserve units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other 
base that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $8,384,000 at this base 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $2,222,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $500,000 and new authorization is requested 
in the amount of $1, 722,000. The projects tncinded - the | tot: ul program of 
hangar access : apron, an addition to the cdeeee liquid bulk fuel stor: age, com- 
munications and navigational aid facilities, base and squadron operations build- 
ings, aircraft maintenance and test facilities, personnel training facilities, 
warehousing and other storage facilities, necessary utility connections for items 
in the program, plus real estate for navigational aid facilities, 


Senator Caspr. $1,722,000 is requested in new authorization. 
Colonel Ropennavser. That is correct, si 
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Senator Case. Colonel Rodenhauser, you have repeatedly talked 
about reserve groups in many of these stations we have been going 
over this afternoon. It is accepted as good training practice to have 
reserve units integrated in their training with sme units of the 
Air Force? 

Colonel] Ropennauser. Yes, sir, there are advantages of course, to 
having a regular unit and a reserve unit stationed together in that 
the regular unit can provide training and supervision and things of 
that nature, and work with the reserve. 

Most of these places, however, Senator, to be perfectly fair and 
honest about it, have been the home of these reserve units prior to our 
coming in with the regular units, and therefore we are in a sense 
displaci ing them, you might say, by our moving in. 

In other words, it is not a question of our ‘being i in there and then 
inviting them in. 

Senator Case. Does it result in making fewer or more facilities 
available for the reserve trainees as well as for the Air Force? 

Colonel Ropennavuser. I believe it makes more available, sir. 

Senator Case. I have noticed in several items here you are bringing 
in the communication and navigation aids, which apparently didn’t 
exist previously. 

Colonel Ropennavser. Right, sir, and that certainly aids them in 
their flying training; there is no question about that. 

Senator Case. And you are putting in personnel facilities. I as 
sume that in most cases these relate to personnel facilities for the 
members of the Regular Air Force. 

Colonel Ropennauser. That is right, 
the doors 

Senator Case. If you have a theater, for example, would you stand 
at the door and say to the reserve men they may not enter? 

Colonel Ropennauser. No, sir. As long as they are on duty, s 
they have the same rights as our men. 

Senator Case. I notice here the largest single category is for air- 


craft maintenance facilities. Let me pursue ‘the same line of ques- 
tioning there. 


r, but we have never closed 





When you put in these aircraft maintenance facilities, does that 

mean that they are an augmentation always and possibly in some 
cases the first providing of hangars and certain types of maintenance 
facilities on these reserve bases? 

Colonel Ropennavuser. Not necessarily, sir. These would be to 
either replace facilities that we have displaced the National Guard 
or Reserves from at the station, or to give them back their facilities 
and build the first facilities for ourselves. 

Senator Case. Well, in any event, is it a fair judgment to say that 
where you put in some new aircraft maintenance facilities, that it 
increases the capabilities of that station for aircraft maintenance? 

Colonel Ropennauser. It would, yes, sir, in terms of the total 
mission at that station, yes, sir, because, of course, one unit, either 
the Regular or the Reserve, is lacking here in maintenance facilities. 

Senator Case. And if it meant merely a duplication of the existing 
maintenance facility, by the same token it would give you an alternate 


in case one were knocked out of commission or were incapacitated for 
any reason. 
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Colonel Ropennauser. If it were a duplication, yes, sir, that would 
be correct, sir. 

Senator Case. And if it is not a duplication, it represents an increase 
in the capability of the maintenance of that station. 

Colonel Ropennavser. That is correct, sir. 

Senator Case. Here is another item, airfield pavements $418,000, 
extensions of certain aprons in one case and new parking aprons. 

Colonel Ropennauser. Yes, sir. The first item, sir, is to provide 
an access apron to the hangar which you were discussing a moment 
before, which is to be built. 

The next item is to provide extension of the present operational 
parking apron. The next item is to provide new parking aprons for 
the Reserve unit. 

You will notice in the program book, sir, the justification book, the 
letters CNR opposite that item. It is therefore to be provided for 
the Reserve unit there. 

Senator Case. Then I note you have a 10,000 barrel bulk jet gas 
liquid fuel storage ¢ 

Colonel Ropennauser. That is correct, sir. 

Senator Case. $120,000. Does that mean that that increases the 
storage at this station that would be available to the reserves as well 
as to the—— 

Colonel Ropennauser. Yes, sir. 

Senator Case. That is if for any reason, whether shortage of supply 
difficulties, transportation or anything whatsoever, the building of 
an additional storage tank at these stations that are used jointly be- 
tween the Reserves and the Regulars means increasing the capability 
of the station ¢ 

Colonel Ropennavser. That is correct, sir. 

Senator Case. The next item is Presque Isle Air Force Base, 
Presque Isle, Maine: communications and navigational aids, opera- 
tional facilities, and land acquisition, $155,000, which amount 1s in- 
cluded in the authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point 

(The material above referred to is as follows:) 


PRESQUE ISLE AIR FORCE BASE 


The 24th of these locations is Presque Isle Air Force Base located northeast 
of Presque Isle, Maine, at an approximate pressure altitude of 1,300 feet. 

It is situated on 1,605 acres of Government-owned land; 40 acres leased for 
off-base facility. 

Presque Isle Air Force Base was initially occupied in 1942. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $11,495,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $155,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $155,000. The projects included in the total 
program consist generally of the provisions of off-base navigational aids facili- 
ties, a crash and structural fire station and real estate for the navigational 
aids facility. 


Senator Case. Is there reapplication for what purpose? 
Colonel Ropenuavser. That is correct. 
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Senator Case. Largely for a fire station ? 

Colonel Ropenuauser. Which burned down, sir. This is to re 
place a fire station that was destroyed. 

Senator Case. That is a high priority. 

The next item is southern California area: expansion of airfield 
and base facilities, including the acquisition of land, $4 million. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


SOUTHERN CALIFORNIA AREA 


The 25th of these locations is a new site to be located in the southern Cal 
fornia area, the exact site of which is as yet undetermined. 

The planned use of this base is for operational units. The Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base 

The committee has been provided with information with respect to the items 
included in this program in the total lump sum of $4 million. New authoriza- 
tion in the amount of $4 million is requested. The projects included in the 
total program of $4 million consist generally of the provisions of the facilities 
that will be required to locate a tenant unit on an existing base. 

Colonel Ropennavser. Sir, this is the base described to you earlier 
as an area designation. We have no specific sites selected. 

It is now up to the Joint Chiefs of Staff to make a ruling in regard 
to missions in this area to see whether or not the Air Force will be 
permitted to occupy jointly naval facilities or whether or not other 
arrangements will be made. 

Senator Case. Ina certain sense this is a token item, but it is desired 
because your distances between like bases are such that you feel a need 
in this particular area ? 

Colonel Ropennavuser. That is correct, sir. This must be had to 
protect the San Diego area, 

Senator Case. Selfridge Air Force Base, Mount Clemens, Mich.: 
Airfield pavement, communications and navigational aids, operational] 
facilities, aircraft maintenance facilities, utilities, land acquisition, 
and storage facilities, $718,000, which amount is included in the 
authorizations in Public Laws 564, 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SELFRIDGE AIR FORCE BASE 


The 26th of these locations is Selfridge Air Force Base, located at Mount 
Clemens, Mich., at an approximate pressure altitude of 1,100 feet. 

It is situated on 3,002 acres of Government-owned land, 2 acres of leased land 
and 349 acres of easements. 

The planned use of this base is for operational and training units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Ai* Force has no suitable facilities at any other 
base that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $16,461,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $718,000. For this 
total program, authorization is requested te apply to unfunded prior years’ 
authorization in the amount of $718,000 and no new authorization is requested. 
The projects included in the total program of $718,000 consist generally of the 
provisions of additional taxiway for the operational aircraft, navaid facilities, 
control tower, hangar for operational aircraft, storage facilities, plus necessary 
utilities and land. 
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Senator Case. This is a reapplication of previous authorized funds. 
The principal item apparently is an alert hangar. 

Colonel Ropennavuser. It is an addition to the existing one, sir. 

Senator Case. You have a little variety item here, $139,000 for 
utilities, of which $125,000 is for storm-water drainage. 

Colonel Ropennavusrr. That is for modification of this existing 
system that is there, Senator Case. Have you more detail on that, 
Mr. Gibbens ¢ 

Mr. Gipnens. Yes. That consists of about 10,000 linear feet of exist- 
ing storm-water drains ranging from 6 to 21 inches in diameter, and 
will include 86 catch basins and manholes from 1 to 15 feet deep. 

This is primarily a replacement and rehabilitation of the old storm 
drainage that has been there and has become deteriorated, settled, 
and so on, so that it does not operate effectively. 

Senator Case. Selfridge was one of our pioneer bases in the country ; 
isn’t that right ? 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. Established in World War I. 

Colonel Ropennavuser. 1917, Senator. 

Senator Case. Sioux City Municipal Airport, Sioux City, Lowa: 
Communications and nav igation: al aids, and land acquisition, $11,000, 
which amount is included in the authorizations in Public Laws 155, 

4, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SIOUX CITY AIR FORCE BASE 


The 27th of these locations is Sioux City Air Force Base, located 6.5 miles 
southwest of Sioux City, lowa, at an approximate pressure altitude of 1,043 feet 

It is situated on 8938 acres of leased land, plus 1,425 acres under joint use 
agreement. 

Sioux City Air Force Base was initially occupied in 1948. 

The planned use of this base is for operational and training units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $13,524,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $11,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $11,000, and no new authorization is requested. The 
projects included in the total program of $11,000 consist generally of the pro 
visions of a navigational aid and the necessary real estate on which to tocate 
this facility. 

Senator Case. This is reapplication ¢ 

Colonel Ropennauser. That is correct, sir, and the $11,000 is to 
provide a navigational aid facility and the off-base land necessary 
to house it, plus the restrictive easement for 25 acres. 

Colonel Haas. That is for an ammunition storage area. 

Colonel Ropenuauser. Ammunition storage area, Senator Case. 

Senator Case. Stewart Air Force Base, Newburgh, N. Y.: Airfield 
pavements, liquid fuel storage and dispensing facilities, communi- 

cations, navigational aids and airfield lighting facilities, operational 
Jacilition aircraft maintenance fac ilities, troop housing and messing 
facilities, utilities, land acquisition, storage facilities, and personnel 
facilities, $2,659,000. 
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The historical material on this base will be inserted at this point, 
(The material above referred to is as follows :) 


STEWART AIR FORCE BASE 


The 28th of these locations is Stewart Air Force Base located 4 miles north 
west of Newburg, N. Y., at an approximate pressure altitude of 900 feet. 

It is situated on 1,674 acres of Government-owned land occupied in 1943. It 
has been used continuously since that time. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned, mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $29,519,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,659,000. For this 
total program, new authorization in the amount of $2,659,000 is requested. The 
projects included in this program consist generally of the provisions of strength- 
ening the existing runway, an extension of the alert taxiway, additional bulk 
liquid fuel facilities, airfield lighting, a navigational aid facility, a new control 
tower, an alert hangar, additional airmen and officer housing facilities, ammu- 
nition storage facilities, a noncommissioned officers’ club, additional utility items 
and real estate easements for the installation of aircraft obstruction lights 
and for the installation of a navigational aid facility. 

Senator Casr. That is the favorite spot of the Senator from Mis- 
sissippi, West Point. 

Senator Srennis. Yes; that is right. 

Senator Case. Did you land on the Stewart Air Force Base ? 

Senator Stennis. Yes. 

Colonel Ropennavuser. This facility, sir, houses two units, and the 
moneys requested here are principally required in connection with the 
air field pavements in the amount of $683,000. 

The primary runway must be strengthened, the alert taxiway ex- 
tended, and there is an item of access cut and fill in connection with 
that. You understand the topography and terrain at that location, 
sir. 

Senator Srennis. Yes; it is very crowded and cramped. I landed 
there at night. It was dark at least, and the next morning we were 
rushed greatly. 

Senator Case. This was the airfield we authorized chiseling out of a 
stone quarry in the middle of a war. 

Colonel Ropennauser. Yes, sir. 

Senator Case. Which always struck me as being a perfect illustra- 
tion of the fact that when a war is on, you get money to do things that 
you would take a second look at if it were any other time. 

Senator Stennis. Why would you put two units there? For geo- 
graphical reasons ? 

Colonel Ropennauser. Yes, sir; proximity to New York City, sir, 
and of course the Hudson River area, and also we have tried, wherever 
possible, since one runway can be used by two units and for a reason- 
ably nominal cost we can put the second unit in, to try to make use of 
existing air fields to the greatest extent possible. This is an exam- 
ple of that, sir. 

Senator Casr. The first time I ever rode in a duck was when I was 
there at one time. 

Senator Srennis. Why do you call it a duck? 

Senator Case. One of those little boats with pontoons on it like 
they use up in Alaska. The first time I ever rode one was there. 
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Senator Stennis. From Newburgh to where ? 

Senator Case. I think they have them down here at Anacostia. 

Senator Case. What length runways do you have up there now? 

Colonel Ropennauser. I believe with the extension, sir, we are go- 
ing to have between 8,000 and 9,000 feet. 

Mr. Guppens. I believe it is 7,000. 

Colonel Ropennauser. Seven thousand existing, Senator Case. 

Senator Case. Do you ever expect to have runways there that you 
can operate jets from ¢ 

Colonel Ropennmauser. Yes, sir; that is the purpose of these, sir, 
and the aircraft that are now scheduled for station at Stewart are jet- 
type aircraft. 

Senator Case. What about your approaches ¢ 

Colonel Ropennavuser. They appear to be satisfactory now, sir. 
We do have a housed removal item in last year’s program if you will 
recall, to make it reasonably safe. We don’t anticipate any further 
difficulty on that point, six. 

Senator Casr. Troop housing and messing you have two items here, 
one, airmen’s dormitory. 

Colonel Ropenuauser. Yes, sir. 

Senator Case. And that is $270,000, and $245,000 for— 

Colonel Ropennavser. Forty-nine officers’ BOQ’s, sir. 

Senator Casr. Yes. These are for Regular Air Force units and not 
for cadets. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. Next is Suffolk County Air Force Base, Westhamp- 
ton Beach, N. Y.: Airfield pavements, communications, navigational 
aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, utilities, land acquisition, storage facilities, and 
shop facilities, total of $1,445,000, of which amount $624,000 is in- 
setae in the authorizations in Public Laws 910, 155, and 534, and 
$821,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SUFFOLK COUNTY AIR FORCE BASE 


The 29th of these loctions is Suffolk County Air Force Base located at West- 
hampton Beach, N. Y., at an approximate pressure altitude of 500 feet. 

It is situated on 1,274 acres of Government-leased land. 

The planned use of this base is for operational units Present and the prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $4,805,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,445,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $624,000 and new authorization is requested in 
the amount of $821,000. The projects included in the total program of $1,445,000 
consist generally of the provisions of additional apron for the maintenance 
hangar which is included in this program, elimination of hazards to air navi 
gation, runway and taxiway lighting, navigatienal aids, a new control tower, 
ammunition storage facilities, a base automotive repair shop, utility connec- 
tions and real estate to support the above items. 


Senator Case. $821,000 is proposed as new authorization, and that 
is for what? 
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Colonel Ropenuauser. The principal categories, the pavement cate. 
gories is an access apron for a new hangar and a grading of the ove 
runs on the runway known here as hazards removal, communication 
and Navaid items direction-finding equipment, runway lighting, tax- 
iway lighting, and a TACAN station, a control tower. 

In the aircraft-maintenance-facility category, the ready hangar 
the shops that go with that hangar for the second squadron, ieilabies i il 
the amount of $61,000 to take care of the additional buildings, the new 
buildings in this program. 

The land items are to take care of the off-base TACAN fac ility, the 
storage items are for igloos and ready rocket storage for the alert air- 
craft and an auto shop base to provide the nec essary maintenance for 
the mobile equipment. 

Senator Case. The next item is “Traverse City area, Michigan” 
airfield pavement, liquid-fuel storage and dispensing facilities, com 
munications, navigational aids and airfield lighting facilities, oper 
tional facilities, aircraft maintenance facilities, troop housing and 
messing facilities, utilities, land acquisition, medical fae ilities, and 
storage facilities, $8,635,000. 

The historical material on this base will be inserted at this point 

(‘The material above referred to is as follows :) 


TRAVERSE CITY AREA 


The 30th of the Air Defense Command locations is to be located in the Traverse 
City, Mich., area. The exact site location is undetermined at the present time 

The planned use of this base is for operational units. The Department of the 
Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $8,635,000. New au 
thorization is requested in the amount of $8,635,000. The projects included in 
the total program consists generally of the provisions of a new runway and taxi 
way complex together with additional parking and hangar access aprons, the 
necessary on-base bulk aviation fuel storage and hydrant-dispensing facilities, 
communication and navigational aids facilities, base operations building and 
associated control tower, crash and structural fire station, aircraft maintenance 
hangars and shops, housing and messing facilities for airmen and officers, a base 
infirmary, ammunition, and other storage facilities, plus utility connections and 
the necessary real estate which must be acquired in connection with this site. 

Senator Casr. This is another one of the new bases? 

Colonel Ropenuauser. That is correct, sir, and it will be a virgin 
site. 

Senator Case. Why do you use $8,635,000 for this and $8,556,000 
for K. I. Sawyer? They are both in northern Michigan, both in 
areas and not for precise sites / 

Colonel Ropenuauser. That’s right, sir. Now at M: arquette, as 
you can appreciate, there is some pavement existing on the munic ipal 
airport, whereas in Traverse City it will be a completely virgin site. 
It will be absolutely nothing existing on the site that is selected in 
that area. 

Senator Case. But in each case this is more or less a hard figure 
because you haven't got the precise—— 

Colonel Ropennavuser. That is correct, sir. In other words this 
gives us the initial start that we require in order to get maximum 
facilities ready to receive these units by fiscal year 1957. 

Senator Case. Observation. 
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Colonel Ropennavuser. Yes, sir. 

Senator Casr. And both of them are in the same tier, the same gen- 
eral latitude. 

Colonel Ropennavser. That is correct, sir. Traverse is slightly 
south of Kinross and is south of K. I. Sawyer and somewhat east of 
K. lL. Sawyer. 

(Discussion off the record.) 

Senator Case. We are not dealing with the precise items here be- 
cause the exact real estate isn’t set. 

Colonel Ropennavser. That is correct, sir. I understand there is 
| meeting in the Pentagon this afternoon which is endeavoring to get 
over the initial stages of that settlement today. 

Senator Case. The real estate item in any event will come before the 
ommittee on another occasion. 

Colonel Ropennavser. It will, sir. As I understand it, at least 2 
or 3 of the sites that we have under consideration at Traverse City, 
the land as such is proposed for donation by the local communities or 
the State, whichever is applicable. 

Senator Case. The next item is Truax Field, Wis. 

Senator Stennis. Mr. Chairman, pardon me, there is a vote, I be- 
lieve coming up. 

Senator Casr. We just wanted to complete this one and the next one. 

Truax Field, Madison, Wis.: Airfield pavements, liquid fuel storage 
and dispensing facilities, communications and navigational aids, air- 
craft maintenance facilities, land acquisition, and storage facilities, 
$1,256,000, which amount is included in the authorizations in Public 
Laws 910, 155, 534 and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


TRUAX FIELD 


The 31st of these locations is Truax Field located at Madison, Wis. at an 
approximate pressure altitude of 1,450 feet. 

It is situated on 868 acres of Government-leased land; plus 730 acres by joint 
use agreement, Previous records are to be adjusted accordingly. 

Truax Field was initially occupied in 1951. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $18,092,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,256,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,256,000 and no new authorization is requested. 
The projects included in the total program of $1,256,000 consist generally of the 
provisions of a base maintenance hangar and necessary access apron, onbase 
liquid fuel storage, ammunition storage facilities, plus real estate required for 
location of the navigational aid. 

Senator Case. This is reapplication ? 

Colonel Ropennavuser. That is correct, sir. 

Senator Casz. Principally for what ? 

Colonel Ropennauser. Replacement of National Guard facilities 
there, sir, in the form of a maintenance hangar and the shops that go 
with it. 

Senator Stennis. Replacement, you say ? 
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Colonel Ropenuauser. Yes, sir. You see, we are putting a second 
unit in at Truax, a second unit and we will have to replace the Nationa] 
Guard facilities that we are presently using in conjunction with thei: 
activities the ‘re in accordance with our agreement. 

Senator Case. Will the National Guard donate to use the fiel 1? 

Colonel Ropennauser. Yes, sir. 

Senator Case. The Reserves ? 

Colonel Ropenuauser. I don’t believe there are any Reserves there, 
sir. No, there are only National Guard. I believe the Reserves are 
at Billy Mitchell at Milwaukee, sir. 

Senator Case. The next item is Wurtsmith Air Force Base, Oscoda. 
Mich. : airfield pavements, liquid fuel storage and dispensing facilities, 
communications, navigational aids and airfield lighting fé cilities, ail 
craft maintenance facilities, troop housing and messing facilities, util 
ities, land acquisition, and storage facilities, a total of $2,395,000, of 
which amount $655,000 is included in the authorizations in Public 
Laws 910, 155, 534, and 209, and $1,740,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


, 


WURTSMITH AIR FORCE BASE 


The 32d of these locations is Wurtsmith Air Force Base located 3.5 miles north 
west of Oscoda, Mich., at an approximate pressure altitude of 1,200 feet. 

It is situated on 1,521 acres of Government-owned land; plus 2,178 acres of 
leased land. 

Wurtsmith Air Force Base was initially oecupied in 1925. 

The planned use of this base is for operational units. Present and prior au 
thorized facilities are inadequate to support this planned mission and the De 
partment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

This Government has an investment through 1950 of $3,574,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $2,395,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza 
tion in the amount of $655,000 and new authorization is requested in the amount 
of $1,740,000. The projects included in the total program of $2,395,000 consist 
generally of the provisions of squadron hangars with the necessary access apron, 
onbase liquid fuel storage tanks, navigational aids, dormitories and officers quar 
ters, ammunition storage facilities, plus the supporting utilities and real estaté 

Senator Case. $1,740,000 is for new authorization ? 

Colonel Ropennavuser. That is correct, sir. We are also putting a 
second unit in at Wurtsmith, and the principal category here is air- 
craft maintenance facilities which are required to support the units 
that will be there. 

Senator Case. You have had $5 million in authorization since the 
80th Congress. The contract awards through January 31 were $4,297,- 
000. How does that stand with your latest ? 

Mr. McCioup. Those awards now, Senator Case, as of the 1st of 
May, $7,647,000. Excuse me; it is $4,178,000. 

Senator Case. $4,178,000? 

Mr. McCown. Yes, sir. 

Senator Case. And you have got about $1 million worth of authori- 
zations. Your appropriations are $4,355,000, so you are within $200,- 
000 of your funds. 

Colonel Ropennavser. Yes, sir. 
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Senator Case. Next item is Youngstown Municipal Airport, 
Youngstown, Ohio: Airfield pavement, liquid fuel storage and dis- 
pensing aoe communications and navigational aids, aircraft 
maintenance facilities, land acquisition, storage facilities, and shop 
facilities, $687,000, which amount is included in the authorizations in 
Public Laws 910, 155, and 209. 

Che historical material on this base will be inserted at this point. 

The material above referred to is as follows :) 


YOUNGSTOWN MUNICIPAL AIRPORT 


Che 33d of these locations is Youngstown Municipal Airport located 11 miles 
east of Youngstown, Ohio, at an approximate pressure altitude of 1,650 feet. 

It is situated on 584 acres of Government-owned land plus 144 acres leased. 

Youngstown Municipal Airport was initially occupied in 1951, 

The planned use of this base is for operational and Reserve units, Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base, 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $687,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $687,000 and no new authorization is requested. 
The projects ineluded in the total program of $687,000 consist generally of the 
provisions of maintenance hangar and shop with necessary access apron, on- 
base liquid fuel-storage facilities, navigational aid, base warehouse and auto- 
motive shop, plus land for location of the navigational aid. 

Senator Casr. This is reapplication for what ? 

Colonel Ropennauser. Here at this station, Senator Case, is another 
example of where we have a Reserve unit on the same station with 
the Regular unit. 

The moneys requested here are principally to provide additional fuel 
storage on-base, bulk gas and oper: ating aviation gas, a navigational 
aid fac ility in the form of a TACAN, an aircraft maintenance hangar 
and shops associated therewith and a warehouse of 10,000 square feet. 
Those are the principal items included in this program, sir. 

Senator Casr. And these will be jointly available to the Reserves. 

Colonel Ropennavuser. That is correct. sir. This is a joint use 
base, 

Senator Caspr. Yuma County Airport, Yuma, Ariz.: airfield pave- 
ments, liquid fuel storage and dispensing facilities, airfield lighting 
facilities, operational facilities, troop housing and messing facilities, 
utilities, land acquisition, and personnel facilities, a total of $2,127,000, 
of which amount $541,000 is included in the authorizations in Public 
Laws 5384 and 209, and $1,586,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


YUMA COUNTY AIRPORT 


The 34th of these locations is Yuma County Airport located 4.5 miles south 
east of Yuma, Ariz., at an approximate pressure altitude of 600 feet. 

It is situated on 196 acres of leased land. 

Yuma County Airport was initially occupied in 1951. 

The planned use of this base is for training units. Present and prior author- 
ized facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $11,161,000 at this base. 
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The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,127,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $541,000 and new authorization is requested jy 
the amount of $1,586,000. The projects included in the total program of $2,127,000 
consist generally of the provisions of construction of a blast pad and shoulder 
stabilization for use of jet operational aircraft, liquid fuel storage facility, 
navigational aid, operations facilities consisting of squadron operations build 
ings, dormitories for housing airmen training at this base, a noncommissioned 
officers’ club, plus the required utilities and land. 

Senator Case. This is 1.586.000 proposed in new authorization. 

Colonel Ropennavser. That is correct, sir. As you notice, this is 
our main gunnery training range for our fighter squadrons, and the 
moneys requested here are principally to provide shoulder and run 
way stabilization at Yuma County, which, as you know, is a very 
sandy, dusty area, and also to provide dormitories for 798 airmen, 
which are, at the present time, nonexistent. 

In other words, there is nothing there to house these crews coming 
in for this intensive training. 

In addition to that, we want to modify the existing watermains and 
to procure 55 acres of additional land. 

Colonel Haas. That is for the extension of the northeast runway 

Colonel RopennAvser. For extension of the runway. 

Colonel Haas. That is, that overrun. 

Senator Case. Is this related to those large real-estate acquisitions 
down there we have pending? This doesn’t involve New Mexico area’ 

Colonel Ropennavser. No, sir; it does not. And the last item is 
NCO club for the noncommissioned officers at the station. 

Senator Stennis. Is that $18 a square what? 

Colonel Ropennavser. Square foot, sir. 

Senator Case. And the personnel facilities will be available equally 
to the men on rotation as well as to the men on permanent station? 

Colonel Ropennavser. Yes, sir. 

Senator Case. Are there further questions? If not, that completes 
this section on the Air Defense Command and brings us up to Tactical 
Air Command. 

Colonel RopennauserR. Yes, sir. 

Senator Casr. We will complete our testimony for the day on that. 
We will resume at 10 tomorrow in room 212. 

(Whereupon, at 4:15 p. m., the subcommittee adjourned to meet 
Wednesday, June 9, 1954, at 10 a. m.) 
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WEDNESDAY, JUNE 9, 1954 


Unitep States SENATE, 
SUuBCOMMITTER ON Reat Estate AND MILITARY 
CONSTRUCTION OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

Che subcommittee met at 10:46 a. m., in room P-88, United States 
Capitol. 

Present : Senator Case (chairman, presiding), and Stennis. 

Also present: Col. J. F. Rodenhauser, Director of Real Property, 
USAF; Col. Philip Haas, Real Estate Division, Headquarters 
USAF; Lt. Col. Gilbert T. Perry, Chief of Zone of Interior Branch, 
Construction Division, USAF; J. R. Gibbens, special assistant to 
Colonel Rodenhauser. 

William H. Darden of the committee staff. 


Titte [1 J—Arr Force 
TACTICAL AIR COMMAND 


Senator Case. The committee will resume its consideration of 5. 
3260. Yesterday we had reached the Tactical Air Command. 

Colonel Rodenhauser is with us this morning to proceed, and we 
will take them up in order as we have been. 

Alexandria Air Force Base, Alexandria, La.: Airfield pavements, 
liquid-fuel storage and dispensing facilities, communications and 
navigational aids, operational facilities, aircraft maintenance facili- 
ties, troop housing and messing facilities, utilities, land acquisition, 
storage facilities, personnel facilities, administrative and communty 
facilities, and shop facilities, a total of $5,852,000, of which amount 
$4,239,000 is included in the authorizations in Public Laws 155, 534, 
and 209, and $1,613,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


ALEXANDRIA AIR FORCE BASE 


The first of these locations is Alexandria Air Force Base located 6 miles 
west of Alexandria, La.. at an approximate pressure altitude of 400 feet. 

It is situated on 3,201 acres of leased land; plus 96 acres under easements. 
Activated July 21, 1942 and used during World war II for B-17 Heavy Train- 
ing. Inactivated October 25, 1945 and declared surplus August 5, 1946, and 
conveyed to city. Reactivated October 10, 1950. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are in adequate to support this planned mission and the 
Department of the Air Force has not suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 
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The committee has been provided with detailed information with respect t 
the items included in this program in the total amount of $5,852,000. For thi 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $4,239,000 and new authorization is requested jp 
the amount of $1,613,000. The projects included in the total program of 
$5,852,000 consist generally of the provisions of airfield pavements consisting 
of new aircraft parking apron and strengthening of primary runway; taxiway 
and a portion of the existing aircraft-parking apron, high speed refuel 
hydrants and operating fuel storage; off-base navigational aids; operationa 
facilities consisting of base operations and control tower and operationa 
facilities for additional squadrons; aircraft maintenance facilities such as 
squadron level aircraft maintenance shops; troop housing facilities consist 
of replacement of theater-of-operations-type barracks; an ammunition storage 
facility; swimming pool; security fencing; an automotive maintenance shop 
utilities connections required to support the above projects and real estate { 
navigational aids and an air-to-ground gunnery range. 

Senator Case. $1,613,000 is proposed in new authorization. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. I note that you had as of January 31 about $4 million 
in contract awards out of appropriations of $6,397,000 against autho. 
izations of $10,637,000 since the 80th Congress. That would indicate 
you have a gap of about $2 million in contract awards and of about 
$6 million as against the authorization. 

Colonel Ropennavser. Colonel Perry, have you something you can 
add on that as to the present status of contract awards? 

Colonel Perry. Mr. Chairman, as of May 31, we had $4,920,000 
under contract. 

Senator Case. That is, you have put under about $900,000 between 
January 31 and May 30? 

Colonel Perry. That is correct. 

Senator Case. In the new request of five million eight, two million 
seven is for airfield pavements, I note. 

Colonel Ropennavser. That is corrrect, 

This pavement, you will notice, there is some new but the majo 
number of items involved in connection with strengthening the exist 
ing pavements there, the runways as well as the taxiways and aprons. 
This is essential to accommodate this type of airc “aft and allow us 
to function there. 

Senator Case. And | million for liquid fuel storage. 

Colonel Roprennauser. Those are for hydrants. 

Senator Case. That seems a larger amount than we have seen on 
hydrants i in any of these other proposals. Will you explain why that 
item is lar ger here? 

Colonel Ropennavser. Yes, sir. Due to the fact that we don’t have 
the required number of hydrants at Alexandria. The other bases 
that you have looked at have a larger proportion of their hydrants 
approved in prior programs, whereas this is the first time we have had 
these quantities approved for Alexandria, sir. 

Senator Case. What have you been doing without hydrants? 

Colonel Ropennavuser. They have had to get along as best they 
could, Senator Case, by using hose carts and refueling vehicles. As 
you know, we are limited as to their procurement in the future, in 
view of the fact we are using hydrants or going to hydrants. 

This is conside red a more economical way of providing it, to say 
nothing of being a more efficient way of providing the fuel because 
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tank trucks cannot provide the fuel at the proper rate to quickly 
<ervice and allow these squadrons to take off. 

The hydrant does provide that function. We can get a flow of 
about 600 gallons a minute out of a hydrant which you can’t out of a 
fuel truck, sir. 

Senator Casr. The next project is Ardmore Air Force Base, Ard- 
more, Okla.: communications, navigational aids, and airfield lighting 
facilities, aircraft maintenance facilities, utilities, land acquisition, 
personnel facilities, and administrative and community facilities, 
$506,000, which amount is included in the authorizations in Public 
Laws 155 and 534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


ARDMORE AIR FORCE BASE 


Che second of these locations is Ardmore Air Force Base located 10 miles 
northeast of Ardmore, Okla., at an approximate pressure altitude of 1,100 feet 

It is situated on 2,498 acres of Government-leased land. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $10,288,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $506,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $506,000. No new authorization is requested. 
The projects included in the total program of $506,000 consist generally of the 
provisions of runway lighting and off-base navigational aids; aircraft main- 
tenance facilities consisting of squadron level aircraft maintenance shops; per- 
sonnel facilities such as a noncommissioned officers club and a gymnasium; 
security fencing, plus utilities connections to support the above projects and 
real estate of the off-base navigational aids. 

Senator Case. $506,000 in reapplication. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. Largely communication and navigation aids, I note, 
and personnel facilities. 

Colonel Bopennavuser. That is correct, sir. The navigational aids 
are direction-finding equipment, runway lighting and one of these off- 
base TACAN facilities that we have been describing in practically 
every base that we have taken up in this program. The personnel 
facilities are an NCO club and a recreational gymnasium in the 
amount of $233,000. 

Senator Casr. Although the amount of dollars isn’t very large, I 
note that you are asking for easements on 1,154 acres of land. 

Colonel Haas. Mr. Chairman, we would like to correct that at this 
time. That was a preliminary estimate of a requirement which we 
have found since can be reduced to approximately 200 acres. 

Colonel Ropennavuser. The 1,154 is now 200 acres? 

Colonel Haas. Yes, sir. We just got that report in this week, 
Colonel Rodenhauser. 

Colonel Ropennavser. And 200 is the exact figure, is it, Colonel 
Hass, so that we don’t have difficulties ? 

Colonel Hass. That is correct. 

Colonel Ropennavser. Two hundred acres instead of 1,154, Sena- 
tor Case. 








292 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


Colonel Haas. Yes. 

Senator Casr. What difference will that make in the cost? 

Colonel Ropennavser. What is your estimated cost on that 

Colonel Haas. We don’t have the exact cost price on that, Mr. Chair. 
man, but that will be correspondingly reduced in amount. I assume it 
would be about $1,000, roughly. 

Colonel Ropennavuser. $1,000? 

Colonel Haas. Yes, sir. 

Senator Case. In other words, the $506,000 in this request could bx 
five hundred five. 

Colonel Ropenuauser. Five hundred two, sir. 

Colonel Haas. Reduced by four thousand. 

Senator Case. Oh, it wasn’t a $1,000 saving. The $1,000 would bx 
the land cost. 

Colonel Ropennavuser. A $4,000 saving, sir. 

Colonel Haas. Approximately a $4,000 saving involved. 

Senator Case. The next project is Blytheville Air Force Base, 
Blytheville, Ark.: airfield pavements, communications, navigational] 
wid and airfield lighting facilities, operational facilities, aircraft main 
tenance facilities, training facilities, utilities, land acquisition, storag: 
facilities, personnel facilities, administrative and community facilities, 
and shop facilities, $2,717,000, which amount is included in the au 
thorizations in Public Law 534 and 209. 

The historical] materia] on this base will be inserted at this point. 

(The material above referred to is as follow :) 


BLYTHEVILLE AIR FORCE BASI 


The third of these locations is Blytheville Air Force Base located 3.5 miles 
northwest of Blytheville, Ark., at an approximate pressure altitude of 600 feet 

It is situated on 2,786 acres of Government-owned land. Blytheville Air Force 
Base was initially occupied in 1943, inactivated in 1945: and transferred to the 
city by disposal action through War Assets Administration. It was reactivated 
for joint Air Force use in 1953. 

The planned use of this base is for operational units. Present and prior au 
thorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $8,287,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,717,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,717,000. No new authorization is requested. 
The projects included in the total program of $2,717,000 consist generally of the 
provisions of a calibration hardstand and firing in butt; navigational aids; air- 
field lighting consisting of runway and approach lighting; a laboratory for 
processing aerial and ground photographs; aircraft maintenance facilities such 
as a jet engine test stand and the rehabilitation of buildings to provide squadron 
level hangar and shop space, engine buildup and armament and electronic shop 
space; training facilities consisting of proficiency and high-altitude training 
building; storage facilities for ammunition, bottled gas, motor pool and air 
installations; personnel facilities such as airmen and noncommissioned officers 
club; post exchange, gymnasium, theater, and rehabilitation of a chapel and 
swimming pool; headquarters space for squadrons, airbase, maintenance and 
supply, and tactical groups, and the rehabilitation of headquarters space for air 
installations ; the rehabilitation of shop space for automotive maintenance and 
air installations; plus utilities connections for the above projects and real 
estate for avigation easements, an offbase navigational aid and base expansion. 


Senator Case. This is a re application. I note here, Colonel, that 
where you had authorization since the 80th Congress of $20,490,000, 
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approximately half of that is funded, $10,414,000 in appropriations, 
and only $155,000 in contracts had been awarded up to January 31. 

Colonel Ropennauser. Yes. Let me explain Blytheville, Senator 
Case. 

As you will recall, Blytheville was an original base in the 143-wing 
\ir Force. It wasa deferred base when we were reduced to 120 wings. 

Under the 137-wing Air Force, it has come back in as a tactical base 
which has required a considerable redo of the base in order to accom- 
odate this different type mission. 

We have largely accomplished that and are moving forward now 
with construction, and of course with Blytheville inactive for that 
period of time for ¢ eee purposes, we were not able to obligate 
any money during the past yea 

Colonel Perry, have you a litional obligating information you 
could furnish the Senator in performance since January 31 4 

Colonel Perry. Mr. Chairman, as of May 31, we in ndicate that we 
have placed under contract $793,000 out of a current program of 
$11,260,000, 

Colonel Ropennauser. I might say the Air Force is giving great 
emphasis to this base, Senator ~ Case, and making every effort to get 
this total program moving because of the delay that we have expe 
rienced in the past. 

Senator Case. The Air Force may be, but somebody isn’t. If you 
have had authorization since the 80th Congress, whic h is 6 years ago, 
of $ 201% million, and you have contract awards through M: av 31 of 
only $793,000, I wouldn’t consider that very heavy emphasis. 

( haiial Ropennauser. Of course, as I said, Blytheville was stood 
down for a little better than a year because of reduction to 120 wings, 
so nothing w as done in the form of trying to get money obligated until 
we had the 137-wing Air Force approved, 

Now we are moving forward very rapidly with Blytheville and 
expect to pick it up. One thing we have done during that period, 
Senator Case, is get an awful lot of our planning done, which will 
enable the construction agency now to very rapidly place this business 
under contract. 

Mr. Gispens. Mr. Chairman, did I understand that you thought 
that it was 5 years since we got the first authorization, sir? This 
Public Law 534 and 209 were in fiscal year 1953 and fiscal year 1954, 
sir. 

Senator Caspr. This doesn’t all run back to the 80th Congress ? 

Colonel Roprennavser. No, sir. 

Senator Case. Even so, it doesn’t seem to me that the contract rate 
has been very rapid. 

Colonel Ropennavser. That over a year standdown, you see, when 
we were prohibited from proceeding on this base, we couldn’t do much 
about it, Senator. 

Senator Casr. This is being built on a 10-year type of construction ? 

Colonel RopenHAUSER. That is correct, sir. 

Senator Case. And the unit costs throughout reflect that ? 

Colonel Ropennauser. Yes, sir. You will notice, sir, under air- 
craft maintenance facilities, that most of the facilities involved there 
are rehabilitation of existing facilities at Blytheville. 
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Hangar maintenance organizational, the shops that go with it, shop 
armament, electronic, and the shop-engine buildup are all rehabilita- 
tion projects of existing facilities and not new facilities. 

Senator Case. What did you take over here? 

Colonel Ropennavuser. This was an old World War II Army Ai: 
Force base, sir, and of course had construction typical of the type 
of construction we put on during the war, largely TO and some 
mobilization-type construction. 

The better grade of construction we are utilizing and rehabilitat 
ing. The temporary type of construction, of course, is so far dete: 
orated in the period of time that has elapsed since its construction 
that it is largely useless. It has to be replaced. 

Senator Case. Who does the screening to determine priorities when 
you have a great backlog of funds and authorization and you ask fo: 
this additional? Who does the screening to determine priority of 
construction ? 

Colonel Ropennavser. You mean on a particular base, sir? 

Senator Case. Yes, as a general proposition. 

Colonel Ropennauser. We have set up within the Air Force a sys 
tem of cooperation with the operations people in which they inform us 
of those items that they most critically require in order to put a unit 
on that base. Those we give top priority to. 

In other words, those things that would allow us to get what we call 
a beneficial occupancy of the base are given the top priority, the run- 
ways, fuel, a minimum amount of maintenance facilities, the barracks 
and BOQ'’s to house the troops, that type of thing where you can get 
a unit on the base and get in a minimum amount of training and 
operational benefit. 

Senator Case. What about control tower and communication and 
navigational aids? 

Colonel Ropennavser. Operational facilities would be on a top 
priority, yes, sir. 

Senator Case. The reason I ask that question, it occurred to me at 
different times, but particularly here where apparently there is a big 
backlog to get done, when we were overseas last fall, the committee 
found 1 or 2 places where construction was proceeding on such things 
as barracks. Yet there was a deficiency in the control tower. 

They were using a makeshift control tower. Navigational aids 
weren't completed, and it seemed to me that in any place where we 
had the possibility of sudden need for operational conditions, that 
control tower and navigation aids ought to be up there right along 
with refueling. 

Colonel Ropennavser. Right. 

Senator Case. You have to have a runway. You have to be able 
to get the planes in and get them out. Housing should be of a lower 
priority if it came to choosing between the two. 

Colonel Ropenuauser. Yes, sir. 

Senator Case. You could, if you had to, use tents, let’s say. Sup- 
posing we were thrown into war next week, you could accommodate 
men in tents if you had to. We have done that before. 

Colonel Ropennavser. We would undoubtedly have to do that as 
well as using prefab or seaweed kits. 
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Senator Casr. You have got to be able to operate your planes, get 
them down, get them out again. 

Colonel Ropennauser. Yes, sir. 

Senator Case. And to do that you have got to have control towers 
certainly if you are going to be operating under combat conditions. 

Colonel Ropen HAUSER. Right, sir. That is the reason why in the 
course of the last year, sir, we , have set up this special group or groups, 
in the Air Staff between the operations people and the installations 
people, in order to establish exactly the thing you are talking about 
ind see to it that construction is carried on on that basis. 

In other words, a priority is established on every item in the pro- 
gram as to its relative importance and the time when it is required, 
Now, of course, you appreciate also, Senator, that some of these things 
nvolved very long lead times. 

In other words, some of these things you would want to start pro- 
urement on right away, for instance, structural steel and things of 

iat nature, pipelines for the POL that you probably would not be 
res aie to construct, for say a year from now, because if you don’t get 
those things started now, you won’t be ab le to start them after you 
have constructed the highe r pr ior ity items. 

Senator Casr. I think the committee understands that. We would 

little red-faced, though, if we found that we had some bases 
where we had houses and even runways, but didn’t have the things 
that would permit you to use the runways. 

Colonel Ropennavser. That is right. We recognize that, sir, and 
have taken steps to be sure that that condition does not pertain. 

Senator Case. I think that is particularly true in a program like 
this where we have got so many personnel facilities such as theaters, 
swimming pools, post exchanges, officers’ clubs, airmen’s clubs. 

I personally think that those are very important for a long-range 
maintenance of Air Force personnel, but in the situation where, if 
combat suddenly developed, bases in this country would be on an 
operating basis, I think we have to think in terms of troop priorities 
just as we do on the overseas bases. 

Colonel Ropennavser. I might say, sir, that the Chief of Staff 
personally has signed a directive to the entire Air Force as to those 
facilities which he personally feels are a must to afford beneficial 
occupancy and minimum utilization of the field as you suggest, sir. 

To follow that up, we have also set up an organization in the in- 
stallations field to follow these items and be sure that the priority is 
being carried out. 

In other words, we are not just establishing the priority, but we 
are effecting a control over it that will insure the accomplishment of 
exactly what you are driving at, sir. 

We have had the benefit of the advice of Mr. Peter Kiewet in 
this connection, as you know, over the past several months, and he 
has put his approval on this type of approach to the problem and 
believes as you do that it will meet these requirements. 

Senator Case. Is Mr. Kiewet in the position of an adviser now to 
the Air Force at the same time that he is holding contracts for 
construction ? 

Colonel Ropennauser. Sir, I don’t know what his relationship 
is in that respect. He is a consultant to Mr. Talbott at various times: 








296 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


He does not, as I understand it, occupy an office in the Pentagon 


and stay there continuously. As to what that relationship is, sir, 


I could not tell you because it is at the Secretariat level. 

Senator Case. I have a very high respect for his organizational 
ability and his driving ability in the construction field, and I am 
sure that his advice would be helpful. 

At the same time your mentioning of this recalls to mind the 
wonder about the basis on which he is serving and whether at the same 
time while serving as an adviser, he is obtaining and prosecuting 
contracts in the construction field. 

Colonel Ropennavuser. It was my understanding, sir—and I am 
not in a position to know the absolute facts in the case—that Mr, 
Kiewet served as he did serve—I don’t know whether he still is or 
not—on an entirely voluntary basis. In other words, he received no 
remuneration for his services. 

Colonel Perry. I believe that is correct, sir. 

Colonel Ropennavuser. That was my understanding of it, sir. 

Senator Case. Supposing you get a little statement on that 
put it in the record. 

Colonel Ropennauser. All right. 

Senator Casr. That question might arise sometime, and it might 
just as well be a good thing to have in the record somewhere a state- 
ment of the position he occupied, the period of time, whether or not 
there was remuneration, and the nature of his duties. 

Colonel Ropennavser. All right, sir. 


(The information subsequently supplied is as follows :) 
DEPARTMENT OF THE ATR ForCcE, 


OFFICE OF THE UNpER SECRETARY, 
Washington, D. C., June 14, 1954. 


a! | 


Memorandum for Colonel Leonhard. 
Subject: Information regarding Mr. Peter Kiewit’s appointment as consultant 


to the Under Secretary of the Air Force, reference phone request June 14 
1954. 


Attached is a copy of a memorandum from Mr. Douglas to Mr. Kiewit, dated 
March 25, 1954, which sets forth the nature of Mr. Kiewit’s appointment. In 
this capacity Mr. Kiewit has no influence on the awarding of construction con 
tracts to any construction firm. Mr. Kiewit will not receive any remuneration, 
travel expense, or per diem as stated in his memorandum to Mr. Douglas, 
dated March 31, 1954. 

Mr. Kiewit first conferred with Mr. Keyes, Mr. Floete, Mr. Douglas, and 
others, starting March 9, 1954. Since that time he has spent approximately 
one-third of his time in Washington and at other Air Force and Corps of 
Engineers’ offices. 

There have been four employees, on the Peter Kiewit Sons’ Co. payroll, work- 
ing on this assignment in Washington, both on full-time and part-time basis 
since March 23, 1954. These employees have received from the Government 
only the travel expenses and per diem set forth in Mr. Douglas’ memorandum. 


DoNALD KINg. 


DEPARTMENT OF THE ATR Force, 
Orricr or THE TNpER SECRETARY, 
Washington, D. C. March 25, 1954. 


29, 


Memorandum for Mr. Peter-Kiewit. 
Subject : Appointment as Consultant to the Under Secretary of the Air Force. 


This will briefly state the arrangements for your service as consultant to the 
Under Secretary of the Air Force on construction matters. In accordance with 
your generous offer you will serve as consultant without compensation, studying 
present planning and contracting procedures with a view particularly to ex- 


pediting the accomplishment of the Air Force construction program. In support 
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f vour activities you will bring in 3 of your own employees to assist you in this 
ork and these 3 employees will also serve as consultants without compensation. 
However, official travel, as required, for yourself and your assistants will be 

vered from home to such places as may be necessary within the continental 
limits of the United States, in such frequency as may be necessary, and upon 

pletion of each mission to return to home. Travel orders will authorize 

travel expense plus $15 per diem while in travel status. 

rhe problem to which you will first give attention is that of procedures of the 
\ir Foree in contracting for construction work, with a view to bettering the rate 
of obligation of avialable funds in order to expedite the installation program. 
You will make such exploration of records, methods, procedures of the Air 
Foree, or any of its construction agencies, namely the Corps of Engineers and the 
Bureau of Yards and Docks, as you deem desirable in order to determine faulty 
procedures, failures of action, impediments or other handicaps which prevent the 
expeditious contracting of work items. ‘Fhe Air Force will give such assistance 
as you require and will give every cooperation to facilitate your study. Your 
findings will be reported to the Under Secretary, and your recommendations for 
improvement will be implemented insofar as practicable. 

I am deeply grateful for your loyal and patriotic action in devoting your time 
and energy to this valuable work, as well as providing three assistants at no 
cost to the Government, all without material benefit to yourself. 


JAMES H. Doueas. 


Senator Casr. The next is Bunker Hill Air Force Base, Peru, Ind.: 
airfield pavements, communications and navigational aids, operational 
facilities, aircraft maintenance facilities, training facilities, troop 
housing and messing facilities, family housing, utilities, land acquisi- 
tion, medical facilities, storage facilities, personnel facilities, and shop 
facilities, a total of $2,728,000, of which amount $2,652,000 is included 
in the authorizations in Public Laws 534 and 209. and $76,000 is here- 
with authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


BUNKER HILL AIR FORCE BASE 


The fourth of these locations is Bunker Hill Air Force Base located 7 miles 
south of Peru, Ind., at an approximate pressure altitude of 1,400 feet. 

It is situated on 2,121 acres of Government-owned land. Bunker Hill Air 
Force Base was initially occupied by the Department of the Navy. In October 
1952 the Chief of Engineers was directed to obtain a long-term lease from the 
Department of the Navy under authority of section 201, title III, Publie Law 534, 
82d Congress. The transfer of this land from the Navy to the Air Force was 
approved by House congressional committee on April 20, 1953. 

The planned use of this base is for operational units, Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this hase. 

The Government has an investment through 1950 of $16,667,000 at this base. 

The committee has been provided with detailed information with respect to the 
iiems included in this program in the total amount of $2,728,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $2,652,000 and new authorization is requested in the 
amount of $76,000. The projects included in the total program of $2,728,000 
consist generally of the provisions of a calibration hardstand and firing-in butt, 
an alert taxiway; navigational aids; ready crew building; an alert hangar; 
training facilities consisting of buildings to house a flight simulator; an officers 
mess; family housing for key officer personnel; a dental clinic; back up and 
ready ammunition storage; motor-pool storage; personnel facilities such as an 
officers and noncommissioned officers clubs; an automotive maintenance shop; 
plus utilities to support the above projects and land for avigation easements, 
road relocation and an off-base navigational aid. 


Senator Casr. This is the place where we had the question about the 
acquisition of a certain tract of real estate. 








298 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


Colonel Ropennavuser. That is correct, sir. 

Senator Casr. Has that been smoothed out ? 

Colonel Haas. Yes, sir; that has, Mr. Chairman. 

Senator Case. Has the real estate been acquired or have you simp)) 
gone ahead and deferred acquisition on this tract ; 

Colonel Haas. The real estate has been acquired all round that 
tract, Mr. Chairman, and we have deferred any action on that pai 
ticular tract. 

Senator Case. But it is not interfering with your construction 
program ¢ 

Colonel Haas. It is not interfering with the construction program. 

Senator Case. In other words, the tempest is considerably subsided. 

Colonel Haas. That is correct, Mr. Chairman. 

Colonel Ropennauser. Yes, sir. I haven’t seen any more on it since 
the newspaper article that appeared. 

Senator Case. But you do contemplate getting the tract in due 
course of time when you have the need for it. 

Colonel Haas. Yes, sir; we do, Mr. Chairman. 

Senator Casr. Again here we have a case of a considerable funding, 
and as of January 31 not too large an obligation, $27 million of funds, 
$5 million in some contract awards. What is the picture as of May 31! 

Colonel Ropenuauser. Colonel Perry / 

Colonel Perry. As of May 31, Mr. Chairman, we have placed under 
contract $7,479,000 out of the current program of $25,024,000. 

Senator Case. You have a considerable backlog here. What steps 
are you taking to expedite the completion of the program here ? 

Colonel Perry. Mr, Chairman, a large amount of that is tied up in 
pavement items which was held up because of real estate. Now that 
the real estate is cleared, we will go ahead and place under contract a 
large percentage of the unobligated money within the next 2 months. 
Our pavement items alone total roughly $7 million. 

Senator Case. You have an item in the new request for family 
housing. What type of family housing ? 

Colonel Ropennauser. These are the five units, sir, which we have 
in the past programed in these bases for the key personnel party to 
live in, the commanding officer and certain other personnel who are 
required to be on the base at all times. 

Senator Case. Is there any other family housing funded or author- 
ized for this base ? 

Colonel Ropennavser. No, sir. 

Senator Case. Is there a Wherry project here? 

Colonel Ropennauser. No, sir. This is a 10-year base at the pres- 
ent time, sir, and therefore would not qualify for Wherry. 

Senator Casr. How large is Peru ? 

Colonel Ropennavser. Do you have any idea offhand, Phil, how 
large Peru is’ I have been there or through there several times. I 
would estimate it is a community of, roughly, 15,000 people, sir, it 
would seem to me. 

Senator Casr. How far is it from the airbase ? 

Colonel Roprnnauser. Seven miles. This is 7 miles south, sir. 

Senator Casr. Where you are building a 10-year type of construc- 
tion and you do not have military housing, how do you expect the fam- 
ily housing to be handled ? 
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Colonel Roprnnavuser. By either local capital investment on the 

part of commuinties or the av: ailabality of housing in neighboring 
mmunities as far as families are concerned, sir, othe r than these five 
\its that we have. 
Obviously the Air Force would like very much to have more housing 
on each of its bases, and I believe that was the subject of this special 
legisl: eg that is being considered by the House committee, as I un- 
derstand it, to provide that type of housing throughout the Armed 
Forces. 

Senator Case. The next project is Clovis Air Force Base, Clovis, 
N. Mex.: Airfield pavements, liquid fuel storage and dispensing facili- 
ties, communications and navigational aids. operational facilities, 
troop housing and messing facilities, family housing, utilities, land ac- 
quisition, storage fae ilities, and administrative and community facili- 
ties, a total of $2,748,000, of which amount $741,000 is ine ‘luded in the 
authorizations in Public Laws 155, 534, and 201, and $2,007,000 is 
herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


CLOVIS AIR FORCE BASI 


The fifth of these locations is Clovis Air Force Base located 6.5 miles west of 
Clovis, N. Mex., at an approximate pressure altitude of 4,500 feet. 

It is situated on 2,724 acres of Government-owned land; plus 9,463 acres under 
lease and 10 acres easement. Clovis Air Force Base was initially occupied in 
1942, placed on an inactive status in 1947 and reactivated in 1951. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $10,016,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $2,748,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $741,000 and new authorization is requested in the amount 
of $2,007,000. The projects included in the total program of $2,748,000 consist 
generally of the provisions of access to and construction of a calibration hard- 
stand; liquid fuel storage and dispensing facilities consisting of high-speed re- 
fueling hydrants and operating fuel storage; a navigational aid; a laboratory for 
processing aerial and ground photographs; replacement of theater of operations 
type airmen’s barracks; family housing for key officer personnel; ammunition 
and cold -storage facilities; security fencing; plus utilities for the above proj- 
ects and real estate for explosive safety clearance and an off-base navigational 
aid. 

Senator Case. $2,700,000 is requested in new authorization. 

Colonel Ropennavuser. That is correct. 

Senator Case. The principal part of this program is for what, 
Colonel ? 

Colonel Ropennavser. Again, for liquid fuel which is the hydrants, 
and you will notice that it is ye same number and type of hydrants 
as we discussed at Alexandria, sir, and is for the same purpose. It is 
a similar type mission. 

Also for troop housing and messing. These dormitories in this 
program in the amount of $1,024,000 are to replace TO type buildings 
In existence at Clovis which have deteriorated beyond their usefulness. 

Senator Case. When was Clovis established ? 
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Colonel Ropennavuser. This is only half of our requirement there, 
sir. 1943, Senator Case, it was occupied by the Air Force. 

Senator Case. You have no personnel facilities in this request 

Colonel Ropennavser. That is correct, sir. 

Senator Case. Do they exist there? 

Colonel Ropennauser. Some personnel facilities do exist there. 

Senator Case. Is Clovis relatively isolated ¢ 

Colonel Ropennmauser. Yes, sir; it is. It is 64% miles west of the 
city of Clovis, N. Mex., and I believe you are as familiar with that 
part of the country as I am. It is pretty sparsely populated. 

Senator Case. But you do have some personnel facilities. 

Colonel Ropennauser. We do have some; yes, sir. 

Senator Case. The next is Donaldson Air Force Base, Greenville, 
S. C.: airfield pavements, communications and navigational aids, air- 
craft maintenance facilities, utilities, land acquisitions, and shop facil 
ities. The House increased the item here from $2,677,000 to $3,- 
212,000, with a corresponding increase in the new authorization, 
$1,906,000 being a reapplication in each instance. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


DONALDSON AIR FORCE BASE 


The sixth of these locations is Donaldson Air Force Base, located 7.5 miles 
south-southeast of Greenville, S. C., at an approximate pressure altitude of 
1,300 feet. 

It is situated on 2,452 acres of Government-owned land; plus 6 acres of leased 
Jand and 41 acres under easements. Donaldson Air Force Base was occupied 
continuously by the Air Force since 1950. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $11,821,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $3,212,000. For this 
total program, authorization is requested to apply to unfunded prior years’ auth- 
orization in the amount of $1,906,000 and new authorization is requested in the 
amount of $1,306,000. The projects included in the total program of $2,677,000 
consist generally of the provisions of airfield pavements consisting of additional 
aircraft parking apron, additional apron access taxiway, additional crosswind 
taxiway, apron access to nose wing hangars; an off-base navigational aid; nose 
wing hangars for squadron level aircraft maintenance; parachute shop; plus 
utilities connections to support the above projects, and real estate for runway 
approach and an off-base navigational aid. 


Senator Case. What is the purpose of the increase in the House ? 

Colonel Ropennavser. The increase is due to increased costs on the 
pavement, Senator Case. In other words, the $6.50 figure in items 2, 
3, and 4 should read $8.50 per square yard instead of the $6.50. 

Senator Case. Is that a change in the paving, a change in estimates ? 

Colonel Ropennavser. It is a correction of the figure 6 in the book, 
sir. It was either underestimated or incorrectly entered in the pro- 
gram at the time it was printed. I have been unable to determine 
whether it was an actual misprint or a mistake in transfer from esti- 
mate to program. That is the sole reason for the change in the 
amounts, 

Senator Casr. The next largest item is nose hangar. 
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Colonel Ropen1avuser. That is right, sir, and that is a warm climate 
hangar and is distinct from the type that you are familiar with at 
Ellsworth, sir, in that these cost $70,000 apiece instead of approxi- 
mately $400,000. 

[hese are only to get the engines and those mechanical portions of 
the aireraft on which work has to be done under cover, and not the 
entire aircraft, 

Senator Casr. The next project is “Eglin Auxiliary Field, Hurl- 
burt, Fla.: Liquid fuel storage and dispensing facilities, communica- 
tions and navigational aids, operational facilities, aircraft mainte- 
nance facilities, family housing, utilities, medical facilities, storage 
facilities, personnel facilities, administrative and community facili- 
ties, and harbor facilities, $1,772,000,” which amount is included in 
the authorizations in Public Laws 155 and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


EGLIN AUXILIARY FIELD NO. 9 


(he seventh of these locations is Hglin Auxiliary Field No. 9 located 5 miles 
west of Fort Walton, Fla., at an approximate pressure altitude of 300 feet. 

It is situated on the Eglin Reservation which in its entirety consists of some 
930,117 acres of unsurveyed land. 

The planned use of this base is for operational units. Present and prior auth- 
orized facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,772,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
\uthorization in the amount of $1,772,000. No new authorization is requested. 
The projects included in the total program of $1,772,000 consist generally of the 
provision of liquid fuel and dispensing facilities consisting of high speed re- 
fueling hydrants and operating fuel storage, liquid fuel unloading pier and 
pipeline; a navigational aid; squadron operation facility; and engine building 
shop; family housing for key officer personnel; a dental clinic; ammunition 
and air installations storage facilities; personnel facilities such as airmen’s 
club and post exchange additions; noncommissioned officers’ clubs, gymnasium ; 
security fencing; squadron headquarters facilities; plus utilities connections 
required to support the above projects, 

Senator Case. This is a reapplication. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. Largely for fuel storage and utilities. 

Colonel Ropennavuser. That is correct, Senator Case. The fuel 
storage is for hydrants again, if you will notice, 5 of them, and here 
we have a pipeline, an 8-inch pipeline which, as one of the cases I de- 
scribed to you. I believe, either yesterday or the day before, where 
we decided it was much cheaper to provide a pipeline for the supply 
of POL to the base than it was to endeavor to truck it in or handle 
it otherwise. 

Senator Casr. When was Eglin established ? 

Colonel Ropennauser. Eglin was established during the last war, 
sir; 1941 it was actually occupied, auxiliary 9. 

Senator Case. No gymnasium before this? 

Colonel Ropennavuser. No, sir. 

Senator Case. No post exchange ? 
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Colonel Ropenuavuser. That is correct, sir. This was an auxiliary 
of the main base, as you know, and is now a base belonging to the 
Tactical Air Command as distinct from the proving ground. 

In other words, it is no longer a part of the Air Proving Ground 
Command. It is now, this particular auxiliary, a part of the Tactical 
Air Command and a tactical unit is stationed there, or will be. 

Senator Case. Are the troops so located that they need a separate 
post exchange ? 

Colonel Ropennauser. Yes, sir. 

Colonel Haas. This site is approximately 12 miles west of the main 
base, Mr. Chairman. 

Senator Srennis. The main Eglin base? You still use the main 
base for this tactical proving ground then ¢ 

Colonel Ropennavser. For the proving ground, yes, sir; the main 
base is still used for the proving ground, and this is an auxiliary 
which has been made into a tactical base for the Tactical Air Com 
mand, sir. We have a unit stationed there. 

Senator Srennis. Well, it is very interesting to go down there. 

Colonel Ropennavuser. If you have never been there, Senator, | 
would certainly like to advise you the next time we have one of those 
demonstrations. 

Senator Case. The trouble is you put those demonstrations on at a 
time when it means missing votes on the Senate floor, and it is dif 
ficult for the average Member to plan to do that. 

Colonel Ropennavser. Let me look into it and see what we can 
do, sir. 

Senator Stennis. I would like to godown. I went once briefly, and 
I think you will find it very worthwhile. 

Colonel Ropennauser. I think the whole committee could go, sir. 

Senator Case. A couple of times I wanted to go, but it came at a 
time when one couldn't, without jeopardizing being on the floor. 
Supposing you had a demonstration down there this week, how would 
we get away ! 

Colonel Ropennavser. Well, the possibility, sir, that we might be 
able to arrange one of these demonstrations for a S: iturday morning 
or something like that so you could leave here Friday evening and see 
it Saturday and get back on the weekend in time for Monday. Let 
me look into it, Senator, and see what I can do. 

Senator Case. I am not urging that you do that on my account. 

Colonel Ropennauser. No, sir; but I think it is very worthwhile, 
and as long as we run them, maybe we can schedule it so that you gen 
tlemen could have the benefit of it. 

Senator Case. The next is Foster Air Force Base, Victoria, Tex. : 
Airfield pavements, liquid fuel storage and dispensing facilities, com- 
munications and navigational aids, operational facilities, utilities, land 
acquisition, storage facilities, personnel faclities, and administrative 
and community facilities, $1,378,000, which amount is included in the 

authorizations in Public Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


FOSTER AIR FORCE BASE 


The eighth of these locations is Foster Air Force Base located 5.6 miles north- 
east of Victoria, Tex., at an approximate pressure altitude of 350 feet. 
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It is Situated on 1,145 acres of Government-owned land, plus 318 acres in 
easements. 

Tbe planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
nartment of the Air Force has no suitable facilities at any other base that might 
he utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $8,719,000 at this base. 

The committee has been provided with detailed information with respect 
to the items included in this program im the total amount of $1,378,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,378,000. No new authorization is requested. 
The projects included in the total program of $1,378,000 consist generally of 
the provisions of access to and construction of a firing in butt; liquid fuel 
storage and dispensing facilities consisting of high-speed refueling hydrants 
and operating fuel storage; an off-base navigational aid; squadron operation 
facility; ammunition storage; personnel facilities such as a noncommissioned 
officers’ club and a gymnasium; security fencing; plus utilities connection in 
support of the above projects and real estate for runways, ammunition storage 
ind an off-base navigational aid. 

Senator Cass. This is a reapplication of funds, better than one- 
third of which is for liquid fuel storage. 

Colonel RopenHavser. Those are hydrants again, sir, for this tac- 
tical base, 18 of them. 

Senator Case. Also a gymnasium and a noncommissioned officers’ 
building. 

Colonel Ropennavser. That is correct, sir. 

Senator Casr. Have they had no gymnasium ? 

Colonel Ropennauser. They have had no gymnasium, that is right, 
Senator. 

Senator Case. George Air Force Base, Victorville, Calif.: Airfield 
pavements, liquid fuel storage and dispensing facilities, communica- 
tions and navigational aids, operational facilities, aircraft mainte- 
nance facilities, training facilities, utilities, land acquisition, storage 
facilities, personnel facilities, administrative and community facili- 
ties, and shop facilities, a total of $5,140,000, of which amount $366,- 
000 is included in the authorizations in Public Laws 910, 155, and 209, 
and $4,774,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


GEORGE AIR FORCE BASE 


The ninth of these locations is George Air Force Base located 7 miles north- 
west of Victorville, Calif., at an approximate pressure altitude of 3,200 feet. 

It is situated on 4,484 acres of Government-owned land; plus 5 acres of 
leased land. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $12,602,000 at this base. 

The committee has been provided with detailed information with respect to 
the item included in this program in the total amount of $5,140,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $366,000 and new authorization is requested in 
the amount of $4,774,000. The projects included in the total program of 
$5,140,000 consist generally of the provisions of airfield pavements consisting of 
strengthening aircraft parking apron, new apron for hangar access; warm-up 
pads; high speed refueling hydrants and operating fuel storage, bulk jet fuel 
storage: an off-base navigational aid; squadron operational facilities and a con- 
trol tower; base maintenance hangar and shops; an air to ground gunnery 
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range; backup and ready ammunition storage; personnel facilities such as an 
airmen’s club and a gymnasium; rehabilitation of administrative facilities; ay 
automotive maintenance shop; plus utilities connections to support the above 
projects and real estate for an air to ground gunnery range, runway, and off- 
base navigational aid. 

Senator Casr. Three hundred sixty-six thousand is reapplication, 
$4,774,000 is proposed for new authorization. 

Colonel Ropennauser. That is correct, sir. This is a base that 
has a very large utilization. 

Hence the amount of pavement and other type facilities required 
here is large because of this utilization of the base by the several 
different types of units, sir. 

Senator Casr. One million seven for maintenance facilities. 

Colonel Ropenuavser. That is correct, sir. That is for a hangar, 
a base maintenance hangar, and the associated shops that go with it, 
sir. 

Senator Case. Langley Air Force Base—— 

Senator Srennis. Did you cover that Foster Air Force Base? 

Colonel Ropennauser. Yes, sir. 

Senator Case. Langley Air Force Base, Hampton, Va.: Airfield 
pavements, liquid-fuel storage and dispensing facilities, communica- 
tions and navigational aids, operational facilities, aircraft-mainte 
nance facilities, family housing, utilities, and land acquisition, $2, 
534,000, which amount is included in the authorizations in Public 
Laws 564, 910, 155, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


LANGLEY AIR FORCE BASE 


The 10th of these locations is Langley Air Force Base located 3 miles north 
of Hampton, Va., at an approximate pressure altitude of 350 feet. 

It is situated on 3,130 acres of Government-owned land; plus 95 acres of 
easements. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $37 million at this base. 

The committee has been provided with detailed information with respect to 
the item included in this program in the total amount of $2,534,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,534,000. No new authorization is requested. 
The projects included in the total program of $2,534,000 consist generally of 
the provisions of airfield pavements consisting of apron for hangar access, 
warmup pads; fittings for existing hydrants; telephone exchange facilities; 
ready crew facility; base-maintenance hangar; modification of heating systems 
in family housing; plus utilities connections in support of the above projects 
and real estate for an off-base navigation aid. 


Senator Case. This is a reapplication of funds. 

Colonel Ropennavser. That is correct, sir. This is headquarters 
of the Tactical Air Command of the Air Force. Again the large 
item is maintenance hangar, sir. 

Senator Casr. How does it happen that there are so many hangars 
in this particular bill? Have they been short on hangars? 

Colonel Ropennauser. Yes, sir. One of the things the Air Force 
has been very critically short of is maintenance facilities. 
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Senator Case. Are you having any problem in getting personnel 
for maintenance ¢ 

Colonel Ropennauser. Sir, we are having trouble keeping them, 
let’s put it that way. We get these men in, we spend a lot of money 
training them, and they then become very desirable candidates for 
jobs outside. 

To the extent that we can influence them to stay in the service 
through providing them with reasonable living, morale, and recrea- 
tional facilities and making the service a desirable career for them, 
to that extent we will be able to train, maintain, and keep on board 
these experienced people. 

Part of our maintenance problem, and I believe General LeMay 
has made statements along this line, has been the inability to keep 
these people, once you have got them trained. 

Senator Casr. I happen personally to have heard General LeMay 
make such statements, and also to discuss other phases of the problem. 

( Discussion off the record. ) 

Senator Case. Back to the record. 

Colonel, when you train these men and their enlistment period runs 
out, do you find that the so-called GI benefits which they can obtain 
by being a veteran are dollarwise larger than anything in sight for 
them if they stay in the service? 

Colonel Ropenuavser. I have had no personal experience on that 
score, Senator Case, and so what I would say would be largely opinion 
or hearsay. Men, who have had their careers interrupted certainly 
find that in their minds, at least, the benefits that they could derive 
from becoming veterans are substantial, and I believe that in the 
interests of settling down, raising a family, and becoming a part of 
the community has its inducements. I think they take advantage of 
it. 

Senator Case. So one reason why the Air Force is putting in such 
things as personnel facilities, airmen’s clubs, noncommissioned officers’ 
clubs, gymnasiums, and items of that sort, is to make living condi- 
tions such that these men, when trained, will be more inclined to stay 
with the Air Force and make it a career. 

Colonel Ropennauser. That is correct, sir. To the extent that you 
can integrate the man and his family into the community, the social 
activities of it, let us put it that way, and make them feel they are a 
part of that community and the families make their associations there 
at these common meeting places, such as swimming pools, clubs, and 
so forth, to that extent they are reluctant to leave. 

I believe that every officer sitting around this table has been sta- 
tioned at stations in the past where he just downright hated to pull 
up and Jeave when the time came for transfer of station because of the 
associations and the people with whom he has worked. Largely those 
have been on long-established bases where these facilities have been 
available. 

Let’s take Maxwell Field, for instance, at Montgomery, where we 
have a club and a swimming pool, and so forth, and it is a center 
largely of social activities during the day as well as in the evening 
for the families of the military personnel there. They develop a great 
association and feeling of comradeship amongst themselves, and I 
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have seen very few who really wanted to depart from Maxwell when 
the time came. 

Senator Case. Is that Montgomery ? 

Colonel Ropennavuser. Montgomery, Ala.; yes, sir. 

(Discussion off the record.) 

Senator Case. Larson Air Force Base, Moses Lake, Wash.: Air 
field pavements, communications and navigational aids, aircraft 


maintenance facilities, utilities, land acquisition, storage facilities, 


and shop facilities, $1,890,000, which amount is included in the autho: 
izations of Public Laws 564, 910, 155, 534, and 209. 
The historical material on this base will be inserted at this point. 
(The material above referred to is as follows:) 


LARSON AIR FORCE BASE 


The 11th of these locations is Larson Air Force Base, located 5.5 miles north 
northwest of Moses Lake, Wash., at an approximate pressure altitude of 1,550 
feet. 


It is situated on 8,896 acres of Government-owned land; plus 40 acres of 
easements. 


The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $12,320,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,890,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au 
thorization in the amount of $1,890,000. No new authorization is requested. 
The projects included in the total program of $1,890,000 consist generally of the 
provisions of airfield pavements consisting of apron for hangar access, taxiway 
for access around existing apron, warm-up and blast pads; base communication 
and telephone building ; multipurpose nose wing hangars for squadron level air 
craft maintenance; ammunition storage; shop space for air installations and 
automotive maintenance ; plus utilities connections required to support the above 
projects and real estate for an off-base navigational aid. 

Senator Case. This is a reapplication, 741 being apparently for 
pavements and 75 for aircraft-maintenance facilities. 

Colonel Ropennavser. That is correct, sir. Now at this station we 
are adding to the mission. Of course, that requires the additional 
pavements and also the provision of these maintenance facilities to 
accommodate that number of aircraft. 

These again are the type of multipurpose hangars, sir, that you are 
familiar with at Ellsworth and are required to take care of those 
large C-124 transports that are there. It being a northern climate, 
again it is very important that those ships be protected from icing and 
snow conditions. 

Senator Case. Would it be fair to say—and this follows a little the 
line of thought we were discussing on personnel facilities—that where 
you have these hangars, it improves the chances of keeping your 
maintenance personnel if they have facilities where they can work 
under cover rather than trying to work outdoors? 

Colonel Ropenuauser. Very definitely, sir. I believe that any 
skilled man takes pride in the building, the tools, and equipment 
which he has to work with. If you don’t provide them for him, he 
says, “I am going some place where I can carry out my skills.” 

Senator Case. I realize the question of personnel isn’t a question 
which at first blush comes before this committee, but we have thought 
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ind we have said in various ways that morale is affected by the living 
conditions of these men, 

[ am wondering if you might not like to get from the Secretary or 
someone in the Air Force something that we could put in the record 
‘nthe hearings on this as to the importance of maintenance facilities 
and personnel facilities in meeting the personnel problem of the Air 
Force. 

| think the country is becoming increasingly aware, and perhaps 
even in such a statement you might include something to show, as to 
the reenlistment problem in the Air Force and some statement that 
would show the relationship of that to the maintenance of an alert 
\ir Force ready to go at any minute. 

Senator Stennis. Let me suggest you emphasize that reenlistment, 
because some of these items are looked on as luxuries by the public, 
but they can all understand this reenlistment problem that you have. 

Senator Case. This bill probably carries the highest percentage of 
personnel facilities in relation to the total dollars proposed in the 

bill of any that I can remember, and I think if we had the proper evi 
dence, we can support it to the Senate. 

[ am not anticipating any difficulty with the bill, but I would like 
to have the importance of this work realized by the Senate and by 
the people in the country when the bill is presente “dd. 

Colonel Ropennavuser. We appreciate your advice on that, Senator 
Case, because of course you know far better than we do whs on you are 
up against in presenting this. 

Senator Casr. It isn’t merely a matter of getting by with the bill. 
[ am not worried about that, but I do think that it is a good thing 
for the country to have an understanding that when they pay their 
taxes and they are spent for things like this, they aren’t regarded as 
luxuries. 

Colonel Ropennavuser. That is right, sir. We will be very happy 
to furnish that and any other information along those lines. 

Senator Stennis. The language could be incorporated in the report, 
too, not verbatim, but the substance of it, which would be helpful. 

Colonel Ropennauser. Yes,sir. We will supply it, sir. 

(Information not received in time to include in these hearings.) 

Senator Case. If there were a table or a chart which showed trend 
of reenlistment rates, it might help to bring out the point that Senator 
Stennis mentioned. 

Colonel Ropenuauser. I believe I may be able to help you’on that, 
sir. It seems to me I recall a chart prepared by the personnel people 
last winter that I had a very hasty glance at. I believe it even names 
spec ific locations. 

Senator Casr. Yes, and then where these facilities have been pro- 
vided, if there has been any change that reflected in improved morale, 
it would be helpful. 

Colonel Ropennmauser. Yes, sir. 

Senator Case. I recall I was quite impressed by being told what 
happened with regard to the lower VD rate where some recreational 
facilities had been provided. Anything of that sort, I think, would 
be useful and might even be dramatic. 

Lawson Air Force Base, Columbus, Ga.: Airfield pavements, com- 
munications and navigational aids, aircraft-maintenance facilities, 
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troop housing and messing facilities, utilities, storage facilities, ad- 
ministrative and community facilities, and shop facilities, a total of 
$4,469,000, of which amount $3,250,000 is included in the authorizs 
tions in Public Laws 910 and 155, and $1,219,000 is herewit} 
authorized. 
The historical material on this base will be inserted at this point. 
(The material above referred to is as follows :) 


LAWSON AIR FORCE BASE 


The 12th of these locations is Lawson Air Force Base located 8 miles south of 
Columbus, Ga., at an approximate pressure altitude of 500 feet. 

It is situated on Fort Benning. 

The planne d use of this base is for operational units. Present and prior au 
thorized fac re ‘s are inadequate to support this planned mission and the Depart 


ment of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 


The Government has an investment through 1950 of $9,459,000 at this base. 
The committee has been provided with detailed information with respect 
the items included in this program in the total amount of $4,469,000. For | 


this 
total program, authorization is requested to apply to unfunded prior years’ av. 
thorization in the amount of $3,250,000 and new authorization is requested in the 
amount of $1,219,000. The projects included in the total program of $4,469,000 
consist generally of the provisions of airfield pavements consisting of apron for 
hangar access, new apron for aircraft parking, warm-up pad, taxiway for apron 
access, new primary taxiway crosswind widening; base communication and tel 
phone facility and a navigational aid: aircraft-maintenance facilities such as 
base maintenance hangar and squadron-level maintenance shops: an airmen’s 
dormitory; motor pool and ammunition storage: security fencing; air installa 
tions and automotive maintenance shops; plus utilities required to support the 
above projects. 

Senator Case. What is the principal purpose of this request ? 

Colonel Ropenuauser. The principal purpose here, sir, again is for 
airfield pavements to accommodate the organizations located at Law- 
son Air Force Base to work in conjunction with the Army. 

The second largest item is again for maintenance facilities in the 
form of a hangar -and four organizational maintenance shops for the 
units stationed there. 

Senator Case. Here again I am impressed by the fact that in esti- 
mating the unit cost on the pavements, that somebody really used his 
pencil rand tried to figure out an exact item rather than rounding off 
some figure. Here we have $7.65 as the square yard cost, $8.08 in an- 
other, $10.26 in another, $5.76 in another. I wouldn't want to draw 
such a conclusion merely from the fact that these are odd amounts, but 
that the amounts themselves run less than $12 or $13 or $15. 

Colonel Ropenuavuser. Yes, sir. These are light-duty pavements, 
of course, at Lawson, sir, but I would like to again state what I did at 
the beginning of these hearings: that the Air Force is ende: ivoring to 
have, when we come in front of you, instead of a proposed project, a 
projec t that has been estimated actually on the spot. 

This vear we are closer to the realization of that, Senator, Case, 
than we have ever been in the past, and for next year we are all ready 
in the field right now making on-site estimates and preliminary draw- 
ings of the projects that we hope to be able to present to the Congress 
next year, the theory being that once you have then released the au- 
thorization and these appropriations, we can practically let the con- 
tracts within the matter of a couple of months. 
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We can thus cut down this tremendous gap in time that we have 
talked about in the past that occurs from the time we get appropria- 
tion and authorization until we are able to get on with the construction. 

This is the first evidence of the fact that the Air Force is engaged 
in that, and we did the best we could for the 1955 program. Next 
year every item in it will reflect the condition that you express here, 
Senator. 

Senator Casr. The next project is Myrtle Beach Airport, Myrtle 
Beach, S. C.: Airfield pavements, liquid fuel storage and dispensing 
facilities, communications, navigational aids and airfield lighting 
facilities, operational facilities, aircraft maintenance facilities, train- 
ing facilities, troop housing and messing facilities, utilities, land 
acquisition, storage facilities, personnel facilities, and administrative 
and community ‘facilities, and here again the House revised the 
original proposal substantially, n total going from $11,408,000 to 
$11,817,000, of which amount $8,383,000 is res tpplic: ition and the new 
request is stepped up from $3 025, 000 to $3,434,000. 

Colonel Ropennavser. That is correct, sir. 

Senator Case. The historical mater™l on this base will be inserted 
at this point. 

(The material above referred to is as follows :) 


MYRTLE BEACH AIRPORT 


The 13th of these locations is Myrtle Beach Airport located 3 miles west 
of Myrtle Beach, 8S. C., at an approximate pressure altitude of 300 feet. 

Land is to be acquired. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,790,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $11,817,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $8,383,000 and new authorization is requested 
in the amount of $3,434,000. The projects included in the total program of 
$11,408,000 consist generally of the provisions of airfield pavements consisting 
of apron for hangar access, new aircraft parking apron, calibration hardstand 
and firing in butt, blast, and warmup pads, runway extensions and strengthening, 
new primary taxiway and taxiway for apron access; bulk fuel storage and 
high-speed refueling hydrants with operating fuel storage; navigational aids, 
base communications and telephone facility, receiver and transmitter buildings ; 
airfield lighting such as approach, runway and taxiway lighting; operations 
facilities consisting of crash and fire station, base operations buildings and 
control tower, squadron operations facilities, facilities for processing aerial 
and ground photographs; aircraft maintenance facilities such as base main- 
tenance hangar and shops: armament and electronic and engine buildup shops, 
jet engines test stand; high altitude training facility ; troop housing and messing 
facilities consisting of dormitory and messing spaces for airmen and officers’ 
quarters; electric substation, sewage treatment, water supply; ammunition 
storage and base warehousing; an airmen’s club, group and wing headquarters; 
plus utilities required to support the above items and real estate for base 
expansion, avigation and relocations. 


Colonel Ropennauser. This was one of the bases that the House 
stated would have permanent-type construction instead of semi- 
permanent-type construction. 

Senator Case. What is the reason for that? 

Colonel Ropennauser. Their reason, as far as I have been able to 
deduce from what I heard and read of the hearings, sir, was that they 
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felt that for the small additional amount of money involved, it was 
far better to put permanent-type facilities on this station than to 
build the lesser or semi-permanent type. 

Senator Stennis. What did that pertain to; what particular items’ 

Colonel Ropennavser. Those items, sir, I will enumerate for you 
here. In category C, communications and Navaids on page 269, the 
first 3 items were changed from $17 a square foot to $18.75 for the 
first item which is the base telephone and communication building, and 
$18.50 a square foot for each of the succeeding 2 items, which are the 
remote receiver and transmitter buildings. 

In category D, the fire station was changed from $13 to $14.25 a 
square foot, and the base operations building was changed from $11 
to $12.12 a square foot. 

The squadron operational buildings were changed from $11 a square 
foot to $12.10 a square foot, and the tech lab base building was 
changed from $15 to $16.70 a square foot. 

A control tower was changed from $14 to $15.37. In maintenance 
facilities, the hangar w: as changed from $16 to—— 

Senator Stennis. Well, that is all right; I see it marked up 
here now. 

neve Ropvennavser. Your book is marked; is it, sir? I am 
sorry; I did not realize that. 

Mr. Darpen. Mr. Chairman, may I give you two bits of informa- 
tion that relate to Myrtle Beach and also to another station in the 
Tactical Air Command, Seymour Johnson Air Force Base? 

Senator Byrd has introduced a bill that would direct the Army and 
the General Services Administration to dispose of Camp Pickett, 
Va. There are some runways there, and in a hearing on Senator 
Byrd’s bill, Secretary Talbott and Secretary Stevens appeared. 

Senator Byrd asked them questions as to whether Camp Pickett 
might be utilized as an Air Force base in lieu of a planned base. 

secretary Talbott replied that the two were in an area that might 
logically be considered, or Pickett might be considered with Myrtle 
Beach, 8. C., and Se “ymour Johnson, N. C.; that the objections that 
were immediately apparent were that in the case of Seymour John- 
son and Myrtle Beach, nearby gunnery ranges were available, and that 
gunnery ranges are essential to a tactical Air Force base, and that 
condition did not obtain with Pickett. 

Also, there was some air traffic patterns above Pickett that posed 
some problems together with the joint utilization of Pickett, with the 
Air Force taking over a part and the Army taking a part. 

Senator Flanders was chairman of the subcommittee. He and 
Senator Byrd asked Secretary Stevens and Secretary Talbott to pur- 
sue the problems to see what recommendations they could make and 
how serious the objections were, and report back to the subcommittee. 
They have not made a report as yet. 

The second item is that representatives of the Air Transport Asso- 
ciation, the Association of Scheduled Airlines, have called on me to 
say that they were going to write a letter to the subcommittee to the 
effect that the utilization of Myrtle Beach by the Air Force created 
some airspace problems for them because it was on one of the most 
heavily traveled routes to the south to Florida, and that they merely 
hoped that this committee might see fit to include language in its 
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report that the committee would hope that the military departments 
and the Air Transport Association could attempt to work out that 
problem. 

~ Senator Case. Is there any possibility of working that out if Myrtle 
Beach remains utilized as proposed ? 

Mr. Darpen. These representatives seemed to think that the prob- 
lem was not insurmountable. They talked in terms of the jet pene- 
tration area, with which I am not intimately familiar, but they were 
apprehensive that unless the committee did take notice of the problem, 
that they might not work it out. They were confident it could be 
worked out. 

Colonel Ropennavuser. Senator Case, might I ask Mr. Darden a 
question, as long as he has mentioned this airspace problem at Myrtle 
Beach ? 

Has not the Air Transport Association also indicated that the air 
saturation problem over Camp Pickett or Blackstone, to be specific, is 
even greater than that at Myrtle Beach ? 

In other words, the problems of trying to utilize the airspace over 
the Camp Pickett area are terrific compared with what they are speak- 
ing of at Myrtle Beach. 

Mr. Darven. That is correct, sir. They said that of the three loca- 
tions, that the worst site from the standpoint of commercial traffic 
would be to utilize Pickett, that they thought they could work out 
something at Myrtle Beach, and that Seymour Johnson was less criti- 
cal from that standpoint, but that Pickett would be the worst spot 
from the standpoint of airspace for commercial airlines. 

Colonel Ropennavser. I believe you gentlemen are familiar with 
that. Every time you come into Washington from that direction, 
you are usually held at Blackstone, and of course you usually have a 
VIP aircraft and probably get through a lot faster than some of us 
do, but invariably when we fly up that way following the airways, 
we are detained at Blackstone because of the heavy saturation of air 
traffic in this area, and of course at that point. 

Senator Case. Having in mind the question raised by Senator Byrd, 
is the Air Force prepared to say that it wants to proceed with the 
program at Myrtle Beach and at Seymour Johnson, irrespective of 
the representations made on behalf of Pickett? 

Colonel Ropennauser. I would say so, sir. We have presented 
that. to the House and had it cleared in the House, and we still feel 
that these two bases are essential to our operation, sir. 

Senator Case. Off the record. 

(Discussion off the record. ) 

Senator Case. The next is Pope Air Force Base, Fort Bragg, N. C.: 
Airfield pavements, liquid fuel storage and dispensing facilities, com- 
munications, navigational aids and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, training facilities, 
utilities, land acquisition, storage facilities, personnel facilities, ad- 
ministrative and community facilities, and shop facilities, $2,104,000, 
which amount is included in the authorizations in Public Laws 910, 
155, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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POPE AIR FORCE BASE 


The 14th of these locations is Pope Air Force Base located 11 miles north of 
Fayetteville, N. C., at an approximate pressure altitude of 500 feet. 

It is situated on 1,500 acres of Government-owned land. 

The planned use of this base is for operational units. Present and prior au 
thorized facilities are inadequate to support this planned mission and the Dx 
partment of the Air Force has no suitable facilities at any other base that 
migut be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $20,749,000 at this base 

‘1 e committee has been provided with detailed information with respect 
the items included in this program in the total amount of $2,104,000. For this 
total program, authorization is requested to apply to unfunded prior years’ a) 
thorization in the amount of $2,104,000. No new authorization is requested 
The projects included in the total program of $2,104,000 consist generally of th: 
provisions of airfield pavements consisting of warm up pads, taxiway acces 
for apron, widening crosswind taxiway; operating automotive fuel; runway 
lighting and a navigation aid; squadron operation facilities and a fire and crash 
station; squadron level aircraft maintenance shops, flight simulator facility ; 
parachute storage; personnel facilities such as a gymnasium and swimming poo 
security fencing; automotive maintenance shop; plus utilities connections re 
quired to support the above projects and real estate for runways. 

Senator Casr. A third of this is for airfield pavements. 

Colonel Ropennavser. That is correct, Senator. 

Senator Case. Apparently here you have a large funding of 
$8,383,000, with only 390 obligated as of January 31. What is the 
contract picture there now ¢ 

Colonel Perry. Mr. Chairman, the situation at Pope is just about 
the same as it was back in January, as of 31 May we have under con- 
tract $393 ,000 out of the current program of $8,384,000. 

This inability to get the contract awards down there was due to a 
difference in opinion between the agreements between the Air Force 
and the Army. However, those have all been settled now and we have 
scheduled for the next 3 months approximately $4 million worth of 

construction items to be under placement of contract. 

Senator Casr. Next is Sewart Air Force Base, Smyrna, Tenn.: 
Airfield pavements, communications and navigational aids, opera- 
tional facilities, utilities, land acquisition, and shop facilities, $872, 
000, whch amount is included in the authorizations in Puble Laws 
910 and 155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SEWART AIR FORCE BASE 


The 15th of these locations is Sewart Air Force Base located 1.5 miles north 
of Smyrna, Tenn., at an approximate pressure altitude of 900 feet. 

It is situated on 2,642 acres of Government-owned land; plus 5 acres easements, 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $13,986,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $872,000. For this 
total program, author!~ tion i: recnosted ‘9 apv'y to «wnfurded prior yenrs 
authorization in the amount of $872,000. No new anthorization is requested. 
The projects included in the total program of $872,000 consist generally of the 
provision of warmup pads; navigational aids; squadron-operations facilities ; 
parachute-shop facilities; conversion of heating facilities; plus utilities con- 
nections required for the above projects and real estate for aviation and navi- 
gational aids. 
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Senator Case. This is entirely reapplication. I note about half 
of this is for utilities. Why do we have a large utility item appearing 
here at this time ¢ 

Colonel Ropennauser. They are converting the heating facilities 
at Sewart from coal to gas, Senator, and the apparent savings are 
well over 50 percent by accomplishing this. 

Senator Case. Next is Seymour-Johnson Air Force Base, Golds- 
boro, N. C.: Airfield pavements, liquid-fuel storage and dispensing 
facilities, communications, navigational aids and airfield-lighting 
facilities, operational facilities, aircraft-maintenance facilities, train- 

ng facilities, troop housing and messing facilities, utilities, land acqui- 

sition, storage facilities, personnel facilities, and shop facilities. This 
s another case where there has been a revision in the proposed request. 
The request was $13,504,000. That is reduced by 60,000 with a cor- 
responding reduction in the $6,528,000 new authorization. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SEYMOUR-JOHNSON AIR FORCE BASE 


The 16th of these locations is Seymour-Johnson Air Force Base located 4 miles 
south-southeast of Goldsboro, N. C., at an approximate pressure altitude of 400 
feet. 

It is situated on 2,610 acres of Government-owned land donated by city of 
Goldsboro. 

The planned use of this base is for operational units. Present and prior auth- 
orized facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $15,532,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $13,444,000. For this 
total program, authorization is requested to apply to unfunded prior years’ auth- 
orization in the amount of $6,916,000 and new amortization is requested in the 
amount of $6,528,000. The pr@iects included in the total program of $13,504,000 
consist generally of the provisions of airfield pavements consisting of apron- 
hangar access, rehabilitation of and new aircraft parking apron, firing-in-butt 
and calibration facilities, blast and warmup pads, strengthening and extending 
primary runway, alert taxiway, taxiway for apron access, rehabilitation of and 
extending primary taxiway; liquid fuel-storage and dispensing facilities such 
as jet and avgas storage, high speed refueling hydrants with operating storage 
rehabilitation of base communication facility, base receiver and transmitter 
facilities, navigational aids, approach, runway and taxiway lighting; operation 
facilities consisting of fire station, control tower, ready-crew building and squad- 
ron-operation facilities, aircraft-maintenance facilities such as base and squadron 
level hangar and shops, jet engine test stand; proficiency training building; bar- 
racks and mess facilities for airmen’s quarters and mess facilities for officers; 
ammunition storage and rehabilitation of cold storage and warehousing ; rehabili- 
tation of air installation shop space, plus utilities connection sand rehabilitation 
to support the above projects and land for runway and ammunition storage. 


Colonel Ropennavser. The principal change occurred in the land 
item, category K, item 42 on page 279, reduction in acreage from 690 
to 520 at a unit cost of 136 instead of 190, for a total of $71,000 instead 
of $131,000 there, sir. 

However, item 44, which is fee purchase for 307 acres, was changed 
to 325 acres at $345 an acre. 

Colonel Haas, $329 an acre. 

Colonel RopenHaAvuseEr. $329 an acre? 

Colonel Haas. That is correct. 

Colonel Ropennavser. Which changed that total to what? 
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Colonel Haas. The same total. 

Colonel Ropennauser. It left it the same, 107, that is correct. 

Colonel Haas. $107,000. 

Senator Case. Fourteen pavement items here for a total of $3. 
860,000. Why so much paving? 

Colonel Ropenuavser. This is required, sir, to bring aboard the 
many units that we plan for Seymour-Johnson. 

As you appreciate, this base has never been rebuilt since it was a 
World War Li base. This requires rehabilitation of certain pavements 
that are there now and the addition of others in order to accommodate 
a large number of aircraft. 

Senator Case. Are the units actually assigned to Seymour-Johi 
son at this time? 

Colonel Ropennavuser. They are not there now, no, sir. They wil! 
be brought in under the 137-wing Air Force. 

Senator Case. Shaw Air Force Base, Sumter, S. C.: Airfield pave 
ments, liquid-fuel storage and dispensing facilities, communications 
and navigational aids, operational facilities, aircraft-maintenance 
facilities, training facilities, troop housing and messing facilities, 
utilities, land acquisition, storage facilities, administrative and com- 
munity facilities, and shop facilities, $2,997,000, which amount is 
included in the authorizations in Public Laws 910 and 155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


SHAW AIR FORCE BAS! 


The 17th of these locations is Shaw Air Force Base located 8 miles west 
southwest of Sumter, S. C., at an approximate pressure altitude of 500 feet. 

It is situated on 2,911 acres of Government-owned land; plus 369 acres in 
easements. 

The planned use of this base is for operational units. Present and prior au 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1959 of $10,949,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,997,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au 
thorization in the amount of $2,997,000. No new authorization is requested 
The projects included in the total program of $2,997,000 consist generally of the 
provisions of airfield pavements consisting of additional aircraft parking apron, 
firing-in-butt and calibration hardstand; operating automotive gas, base com- 
munication and telephone facility and navigational aid; squadron-operations 
facility, control tower, laboratory for processing aerial and ground photographs, 
aircraft-maintenance facilities such as armament and electronic and engine 
building shops, air-to-ground range, airmen’s dormitory; motor-pool storage 
administrative facilities consisting of tactical group and squadron headquar- 
ters, Air Force headquarters, security fencing, automotive maintenance shops; 
plus utilities required to support the above projects and land for motor pool and 
navigational aid. 


Senator Case. All of this is reapplication. A large item here seems 
to go to administration facilities, $720,000. Why so much for ad- 
ministration ¢ 

Colonel Ropennavser. That is correct, Senator, and the reason for 
that is the item No. 22 on page 283, which is headquarters for the 
Ninth Air Force, which is moving from Pope to Shaw in accordance 
with the Army Air Force agreement. 
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This building was originally programed for 61,000 square feet at 
Pope, and was authorized and probably would have been built if it 
hadn’t been that the decision to move it to Shaw came about, and in 
that move, taking advantage of other facilities available at Shaw, we 
were enabled to reduce the building from 61,000 to 31,250 square feet 
and save about 50 percent of the cost of that, so while this item ap 
pears high, it is actually a saving of almost 50 percent over what we 
had programed originally for Pope. 

Senator Casr. The reapplication is reapplication of Shaw funds au 
thorization rather than of Pope. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. We are right at the Air Training Command. |! 
think that might be a good place to stop for the morning. 

We will meet at 1:30 this afternoon. 

(Whereupon, at 11:55 a. m., a recess was taken until 1:30 p. m., 
the same day.) 

JUNE 9, 1954. 
\FTERNOON SESSION 


Present: Senators Case (presiding) and Stennis. 

Also present: Col. J. F. Rodenhauser, Director of Real Property, 
USAF; Col. Philip Haas, Real Estate Division, Headquarters 
USAF; Lt. Col. Gilbert T. Perry, Chief of the Zone of Interior 

sranch, Construction Division; J. R. Gibbens, special assistant to 
Colonel Rodenhauser; Paul F. Dowling, engineer, Office of Review 
and Analysis, Construction Division, Properties and Installations, 
Office of Assistant Secretary of Defense. 

Senator Casz. The committee will come to order. 

The committee will now take up the division of Air Training Com 
mand. 

The first proposal here is for Amarillo Air Force Base, Tex. : Com- 
munications and navigational aids, utilities, land acquisition, and per- 
sonnel facilities, $393,000, which amount is included in the authoriza- 
tions in Public Laws 910 and 155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


Arr TRAINING COMMAND 


The fourth of the 11 Zone of Interior major commands to be reviewed is the 
Air Training Command. The mission of this command is to provide flying 
training leading to an aeronautical rating; air crew training; technical training 
leading to an Air Force speciality; basic military training; mobile training, 
and such other training as may be directed by the Chief of Staff, USAF. This 
program contains a request for $22,562,000 for Air Training Command and 
provides facilities at 28 locations. Of this amount, $16,297,000 is prior years’ 
unfunded authorization and $6,265,000 is new authorization requested. 


AMARILLO AIR FORCE BASE 


The first of these locations is Amarillo Air Force Base located 11.2 miles east 
of Amarillo, Tex., at an approximate pressure altitude of 3,850 feet. 

It is situated on 0 acres of Government-owned land; 1,667 acres under lease 
plus 676 acres of easements. This base is adjacent to the Amarillo Municipal 
Airport. Air Force jointly uses airport with city of Amarillo. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 
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The Government has an investment through 1950 of $14,308,000 at this base. 

The committee has been provided with detailed information with respect 
to the items included in this program in the total amount of $398,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $393,000. The projects included in the tota| 
program of $393,000 consist generally of the provisions of communications and 
navigational aids, a recreational gymnasium, plus utility connections and real 
estate required to support the above projects. 

Senator Case. This is a reapplication of prior authorization, prin- 
cipally for what, Colonel ¢ 

Colonel Ropennavuser. The principal item in here is for a recrea- 
tional gymnasium, Senator Case, and the balance of the items are for 
a TACAN facility, navigational aid and the real estate items asso 
ciated therewith, plus a small utility item in connection with the 
gymnasium. 

Senator Case. It is a pretty good sized gymnasium here, isn’t it / 

Colonel Ropennavuser. Twenty-three thousand, seven hundred, yes, 
sir. ‘That isthe size required to accommodate total military personne! 
there. 

Senator Case. Is this a 10-year type of construction ? 

Colonel Roprnnauser. This is presently a 10-year type of con 
struction. I understand the base is being considered as a possible 
permanent base by the Secretary of the Air Force, not only for recon- 
struction but a permanent base in the Air Force program. 

Senator Case. Next is Bryan Air Force Base, Bryan, Tex.: Com- 
munications and navigational aids, utilities, and land acquisition, 
$108,000, which amount is included in the authorizations in Public 
Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


BRYAN AIR FORCE BASE 


The second of these locations is Bryan Air Force Base, located 6.2 miles west 
of Bryan, Tex., at an approximate pressure altitude of 550 feet. 

It is situated on 1,957 acres of Government-owned land and 208 acres of ease- 
ments. It was initially occupied in 1943, deactivated in 1945, and reactivated 
in November 1946. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission, and the Department 
of the Air Force has no suitable facilities at any other base that might be uti- 
lized for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,888,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $108,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $108,000. The projects included in the total pro- 
gram of $108,000 consist generally of the provisions of communications and 
navigational aids plus water supply and real estate. 

Senator Case. This is also a reapplication of prior authorizations. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. Mainly $8,000 for water well. 

Colonel Ropennavser. Water supply, sir. It is a well actually and 
pipeline associated with it, sir. 

Senator Case. Next project is Chanute Air Force Base, Rantoul, 
[]l.: Communications and navigational aids, operational facilities, and 
land acquisition, $186,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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CHANUTE ATR FORCE BASE 


ri ae rhe third of these locations is Chanute Air Force Base located 120 miles south 
Or years 


of Chicago, I11., at an approximate pressure altitude of 1,250 feet. 


tal It is situated on 1,951 acres of Government-owned land plus 11 acres of leased 


d 
“The planned use of this base is for training. Present and prior authorized 
a ilities are inadequate to support this planned mission, and the Department 
‘the Air Force has no suitable facilities at any other base that might be uti- 
i ned for the purpose proposed for this base. 

The Government has an investment through 1950 of $25,972,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in ‘his program in the total amount of $186,000. The projects 
included in the total program of $186,000 consist generally of the provisions of 
communications and navigational aids, a weather radar facility plus real estate 
for rocket propulsion area. 

Senator Casr. This is principally for real estate. 

Colonel Ropennauser. Yes, sir. This is in connection with 50 acres 
for a test cell and 148 acres for a rocket test, total of 198 acres. Have 
vou further detail on that, Colonel Haas ? 

' Colonel Haas. Mr. Chairman, this is the same item that was sub- 
mitted to you previously. 

Senator Case. It seems to me that we took some testimony on this 
under a project acquisition submitted to the committee earlier, or at 
east it was proposed to the committee, and there was some question 
ibout its being authorized by prior authorization, 

Colonel Ropennauser. That is correct, sir. 

Colonel Haas. That is correct. 

Senator Case. So that it comes to us here. 

Colonel Ropennauser. This covers the authoriaZtion; yes, sir. 

Senator Case. The project will come back before the committee in 
due course in any event, so we will pass it along at this time. 

Colonel RopENHAUsSER. That is correct, sir. 

Senator Case. Next is Craig Air Force Base, Selma, Ala.: airfield 
pavements, communications and navigational aids, and land acquisi- 
tion, $138,000, which amount is included in the authorizations in 
Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


CRAIG AIR FORCE BASE 


The fourth of these locations is Craig Air Force Base located 4 miles south- 
east of Selma, Ala., at an approximate pressure altitude of 450 feet 

It is situated on 2,023 acres of Government-owned land; and 7 acres of ease- 
ments. Craig Air Force Base was initially occupied in 1941 and has been used 
centinually since that time. 

lhe planned use of this base is for training. Present and prior authorized 
favilities are inadequate to support this planned mission and the Department of 
the Air Force has not suitable facilities at any other base that might be utilized 
for the purp.se proposed for this base. 

The Government has an investment through 1950 of $6,151,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $138,000. For this 
total program, authorization is requestéd to apply to unfunded prior years’ 
authorization in the amount of $138,000. The projects included in the total pro 
gram of $138,000 consist generally of the provisions of runway pavement 
strengthening, communications and navigational aids plus real estate to support 
communications and navigational aids. 


{8138—54 21 
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Senator Case. This is principally for pavement strengthening 
apparently, $107,000. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. A small real-estate transaction which the committee 
will apparently see again. 

Next is Ellington Air Force Base, Houston, Tex.: airfield pave 
ments, communications and navigational aids, and training facilities, 
$1,073,000, which amount is included in the authorizations in Public 
Laws 564, 155, 534, and 209. 

The historical material on this base will be inserted at this point 

(The material above referred to is as follows :) 


ELLINGTON AIR FORCE BASE 


The fifth of these locations is Ellington Air Force Base located 15 miles 
southeast of Houston, Tex., at an approximate pressure altitude of 300 feet. 

It is situated on 1,822 acres of Government-owned land; 19 acres of leased 
land ; and 8 acres of easements. Ellington Air Force Base was initially occupied 
in World War I, reactivated in 1941, and used continuously since that tim: 
with the exception of 1946, during which year it was temporarily inactive. 

The planned use of this base is for operational units. Present and prio: 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $12,762,000 at this base 

The Committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,073,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $1,073,000. The projects included in the tota 
program of $1,073,000 consist generally of the provisions of strengthening of 
aircraft parking apron and access taxiways to the apron; communications and 
navigational aids, and the air-conditioning of existing academic classrooms. 

Senator Case. Again entirely a reapplication of funds, most of 
which would go for pavements, $892,000. 

Colonel Ropennavuser. That is for strengthening and mudjacking 
of pavements down there, Senator Case. They are in very bad shape. 

Senator Case. $2.50 a yard for strengthening. 

Colonel Ropennavser. That is right. 

Senator STENNis. Mr. Chairman, let me interrupt here. I am not 
sure that I understand the explanation. 

We have to reprogram and reauthorize these previous authoriza 
tions. Why isthat¢ We deauthorized a great deal last year. Now 
is that coming back? 

Colonel RopenHavusER. No, sir, those that were deauthorized last 
year were canceled entirely from the Air Force books, sir. 

Senator Srennis. Then why do we have to reauthorize these ? 

Colonel Roprnnauser. This is a reapplication of existing authori- 
zation which is not specifically ample to cover the projects that we 
have. 

Senator Srennis. Is it taking it away from one base and putting 
it in another? 

Colonel Ropennavuser. No, sir, it is all on the same base. We are 
not reprograming between bases. 

Senator Srennis. All right, I get your point, but I was a little 
confused on that the other day. 

Colonel Ropennavser. It is all on the same base. 
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Senator Stennis. But you are reallocating it as between items 
within that same base ¢ 

Colonel Ropenuavuser. Correct, sir. 

Senator Srennis. There is a little misunderstanding. Several 
have asked me about that. 

(Discussion off the record.) 

Senator Casr. In many cases, Colonel, it represents an adaptation 
of the program of improvements to the modification in the mission of 
the base. 

Colonel Ropgennavser. That is correct, sir. 

Senator Case. Francis E. Warren Air Force Base, Cheyenne, 
Wvyo.: Communications and navigational aids, and land acquisition, 
¢9§.000, which amount is included in the authorizations in Public 
Laws 910 and 155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


FRANCIS E. WARREN AIR FORCE BASE 


The sixth of these locations, Francis E. Warren Air Force Base, is located 
adjacent to the west side of Cheyenne, Wyo., at an approximate pressure alti- 
tude of 6,139 feet. 

It is situated on 7,496 acres of Government-owned land; and 1 acre of ease- 
ments. The planned use of this base is for training. Present and prior auth- 
orized facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $16,028,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $26,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $26,000. The projects included in the total 
program of $26,000 consist generally of the provisions of communications and 
navigational aids plus real estate to support this project. 

Senator Case. Again a reapplication, largely for communications 
and navigation aids. 

Colonel Ropennavser. That is right. That is all it pertains to, 
sir, is the TACAN facilities. 

Senator Casre. Gila Bend Auxiliary Field, Gila Bend, Ariz.: Com- 
munications and navigational aids, troop housing and messing fa- 
cilities, utilities, land acquisition, personnel facilities and shop 
facilities, $842,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


GILA BEND AUXILIARY FIELD 


The seventh of these locations, Gila Bend Auxiliary Field, is an auxiliary 
field to Luke Air Force Base and is located 52 miles southwest of Luke Air 
Force Base, Ariz., at an approximate pressure altitude of 1,450 feet. 

It is situated on 1,885 acres of Government-owned land; and 1 acre of ease- 
ments. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitabie facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $584,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $842,000. For this 
total program, new authorization is requested in the amount of $842,000. The 
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projects included in the total program of $842,000 consist generally of the pro- 
visions of communications and navigational aids, housing and messing facilities 
for military personnel, a recreational center consisting of theater, chapel, | 


brary, and post exchange, automotive maintenance shops, access roads, plus 
utilities connections to support the above projects. Additional real estate 
provided for support of communications and navigational aids project. 


is 


Senator Case. Also a reapplication. The principal item here seems 
to be utilities and a road. I notice here $278,000 for a road 1914 miles. 

Senator Srennis. It doesn’t say reallocation. 

Colonel RopeNnuavser. No, sir; this is new authorization. 

Senator Stennis. Line 20. 

Senator Casr. This is entirely new authorization. 

Colone] Ropennavser. That is correct, sir. The reason for this 
project, sir, is, as you know, Gila Bend is an auxiliary field, and we 
have to have this road to get access to the facilities that are out there, 
and the purpose of this authorization would be to provide only a 12 
foot-wide graded road, not a paved road or a real wide road, but just 
an access road so that the personnel required to be stationed there can 
reach and use the facilities that are at this auxiliary field. It is an 
auxiliary for Luke Air Force Base. 

Senator Case. You don’t mean to tell me that a road in Arizona 
costs $12,000 a mile for a 12-foot nonsurfaced road ? 

Colonel Ropennavser. Yes, sir. 

Senator Srennis. Unsurfaced ? 

Colonel Ropennavser. Well, of course, in addition to just blading 
it off, you have got to provide some kind of surface drainage. You 
are going to have to ditch on the sides, and so forth. 

Senator Casg. It never rains there, does it? 

Colonel Ropennavuser. Well, when it does, sir, it really comes down 
in buckets, as you know. It is more a flash type of rain. 

Senator Case. Who will build the road? 

Colonel Ropennavuser. That will probably be done by some form of 
contract through competitive bid. That is our normal way. 

Senator Case. Just to satisfy my curiosity, I wonder if you might 
not first let me ask who prepared this estimate. 

Colonel Ropennauser. This was prepared by our Southwest Divi- 
sion, I believe, wasn’t it, Colonel Perry ? 

Colonel Perry. That is right. 

Colonel Ropennauser. And sent in, the district engimeer down 
there—— 

Senator Casr. If this is approved and in the bill, will you 
make a note sometime some months from now to send me a report on 
what the contract was let for? 

Colonel Ropennavser. I will certainly be glad to, Senator. 

Senator Case. I will be greatly surprised if it takes that much, 
$278,000 for 1914 miles of 12-foot unsurfaced road. 

Senator Stennis. That just sounds unreasonable to me, Mr. Chair- 
man. We build those types of roads down home for eight, nine, or 
ten thousand dollars a mile, and we have a considerable drainage prop- 
osition due to surface water, flash rains, regular rains, everything else. 

Colonel Ropennavser. Sir, we certainly hope that it can be built 
for less than this, but of course you realize that where you put it out 
on competitive bids, a contractor has to mobilize‘equipment, move it to 
the location, and so on. 
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Senator Casr. He doesn’t have to have an awful lot of equipment to 
build 19 miles of dirt road in Arizona. This isn’t in the mountains, 
is 1t ¢ 

Colonel Ropennauser. No, sir. 

Senator Stennis. He may have some rocks or something like that 
to change the picture. 

Colonel Ropenuavuser. We will certainly be happy to furnish you 
with the information when the contract is let, Senator Case. 

Senator Casr. The committee will try to get a little advance infor- 
mation. ‘Then utilities, $183,000, what are the utilities ¢ 

Colonel Ropennavuser. Utilities are in connection with the struc- 
{ures you have here, sir, dormitories, mess, multipurpose recreation fa- 
cility, and a base auto shop. 

Chis, of course, is largely virgin area, and it means the extension of 
existing utilities to these facilities. 

Mr. Grerens. We have a complete detailed breakdown of utilities, 
sir, type of utility and length thereof, and so on. 

And incidentally, sir, I notice that here on the road that this road 
item is broken into two items. One is this access road for the target 
areas, Which is 18.2 miles, and it is listed at $11,000 a mile or $200,000. 

Then there is 1.3 miles of paved streets in the cantonment area it- 
self for the $78,000, making up the $278,000, 

Senator Case. That makes it look a little more reasonable. 

Next is Goodfellow Air Force Base, San Angelo, Tex. : communica- 
tions and navigational aids, $15,000, which amount is included in au- 
thorizations in Public Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to 1s as follows:) 


GOODFELLOW AIR FORCE BASE 


The eighth of these locations is Goodfellow Air Force Base located 3 miles 
southeast of San Angelo, Tex., at an approximate pressure altitude of 2,100 
feet. 

It is situated on 1,137 acres of Government-owned land, 20 acres of leased 
land, and 2 acres of easements. 

Goodfellow Air Force Base was initially occupied in 1941, and has been used 
continuously since that time. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,824,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $15,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $15,000. The projects included in the total 
program of $15,000 consist generally of the provisions of communications and 
navigational aids. 

Senator Casr. This is reapplication for communication facilities. 

Colonel Ropennauser. That is correct, sir. 

Senator Casr. Next is Greenville Air Force Base, Greenville, Miss. : 
Airfield pavements, liquid-fuel storage and dispensing facilities, com- 
munications and navigational aids, land acquisition, and harbor facil- 
ities, a total of $813,000, of which amount $111,000 is included in 
the authorizations in Public Laws 910 and 209, and $702,000 is here- 
with authorized. 
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The historical material on this base will be inserted at this point, 
(The material above referred to is as follows :) 


GREENVILLE AIR FORCE BASE 


The ninth of these locations is Greenville Air Force Base located 6 miles 
northeast of Greenville, Miss., at an approximate pressure altitude of 450 feet, 

It is situated on 2,007 acres of Government-leased land, plus 137 acres in 
easements. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $18,123,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $813,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza 
tion in the amount of $111,000 and new authorization is requested in the amount 
of $702,000. The projects included in the total program of $813,000 consist 
generally of the provisions of additional aircraft parking apron, an 8 liquid-fuel 
pipeline from the harbor to the base; communications and navigational aids, a 
pier at the harbor for the unloading of fuel, plus real estate to support the com 
munications and navigational aids project. 

Senator Case. $702,000 is for a new authorization. 

Colonel Ropennauser. That is correct. 

Senator Casr. The principal item seems to be $ 
apron. 

Colonel Ropennavuser. That is right. 

Senator Srennis. For what? 

Colonel Ropennavuser. For parking apron, sir, extend the existing 
parking aircraft apron. That is needed to meet the criteria for the 
parking aircraft at this station, sir. 

Senator Stennis. That is going over to jet training? 

Colonel Ropennauser. Yes, sir. 

Senator Srennis. It isa small primary training school, but they are 
using small jets now, and it is a little baby jet, 1 believe, isn’t it? 

Colonel Ropennavser. It is a T-33; yes, sir. It is more like the 
T-—80 type, a very fine airplane. 

Senator Cassz. Is there any relationship between the $174,000 for an 
8-inch fuel pipeline and the $75,000 for an unloading pier at the 
harbor? 

Colonel Ropennavuser. Yes, sir. They are both part of the same 
project, sir. This is to unload the fuel and transport it to the base by 
pipe line. 

Senator Stennis. How far? Not very far? 

Colonel Ropennauser. It is not too far; no,sir. Twenty-nine thou 
sand feet of pipeline, which would be about 5 miles, sir. 

Mr. Gissens. The figures we have are that this will amortize the 
tr ansportation very shortly. 

Senator Case. The next item we have is Harlingen Air Force Base, 
Harlingen, Tex.: communications and navigational aids, training 
facilities, troop housing and messing facilities, utilities, and land 
acquisition, $2,035,000, which amount is included in the authorizations 
in Publie Laws 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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HARLINGEN AIR FORCE BASE 


The tenth of these locations is Harlingen Air Force Base located 3.5 miles 
northeast of Harlingen, Tex., at an approximate pressure altitude of 250 feet. 

It is situated on 45 acres of Government owned land; and 1,534 acres of land 
held under a right of entry pending completion of the acquisition process. Har- 
ingen Air Force Base was initially occupied in 1941 and later turned over to the 
city of Harlingen in 1948 with recapture rights reserved by the United States 
Government, This base was reactivated in 1952. 

rhe planned use of this base is for training. Present and prior authorized 
fac‘lities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

Che Government has an investment through 1950 of $12,749,000 at this base. 

rhe committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,035,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,085,000. The projects included in the total 
program of $2,035,000 consist generally of the provision of communications 
and navigational aids, air-conditioning of existing academic classrooms, housing 
for cadets plus utilities connections for the above projects. Additionally, real 
estate is required for support of communications and navigational aids projects. 

Senator Casr. This is entirely reapplication of prior authoriza- 
tions. Apparently the main item here is for some troop housing, cadet 
dormitory, $1,463,000. 

Colonel Ropennavser. That is correct, sir. 

Senator Casr. What is the mission of Harlingen ? 

Colonel Ropenwavuser. Harlingen is an aircraft-observer training 
school, sir, and it has, in addition to the students, an observer-training 
wing. There are a total of 5,184 military programmed for Harlingen. 
These facilities are necessary for housing the cadets who will be in 
training for this purpose. 

Senator Casr. Is this in existence at the present time? 

Colonel Ropennauser. Harlingen? 

Senator Case. Yes. 

Colonel Ropennavser. Yes, sir, but the mission. you see, has been 
changed to this. 

Senator Case. And there are no facilities there for lodging the 
cadets? 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. This includes both housing and messing? 

Colonel Ropennavuser. This is just a dormitory, I believe. I be- 
lieve the messes are available. This is just for the dormitories, sir. 

Senator Casr. The next project is James Connally Air Force Base, 
Waco, Tex.: airfield pavements, communications and navigational 
aids, and land aequisition, $3,853,000, which amount is included in the 
authorizations in Public Laws 910, 155, 534, and 209. 

The historical material-on this base will be inserted at this point. 

(The material above referred to is as follows :) 


JAMES CONNALLY ATR FORCE BASE 


The 11th of these locations is James Connally Air Force Base located 7 miles 
north-northeast of Waco, Tex., at an approximate pressure altitude of 750 feet. 

It is situated on 1,565 acres of Government-owned land; and 20 acres of ease- 
ments. Some 6,063 acres of land comprising bombing ranges associated with 
this base have been established as a separate land account for accounting pur- 
poses. James Connally Air Force Base was initially occupied in 1942, deacti- 
vated in 1948, and reactivated in 1948. 
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The planned use of this base is for training. Present and prior authorize 
facilities are inadequate to support this planned mission and the Department o¢ 
the Air Force has no suitable facilities at any other base that might be utilizeq 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,492,000 at this base 

The committee has been provided with detailed information with respect | 
the items included in this program in the total amount of $3,853,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $3,853,000. The projects included in the totg) 
program of $3,853,000 consist generally of the provisions of strengthening of 
existing parking apron, warmup pads, primary runway and taxiways, additiona| 
parking apron, communications and navigational aids plus real estate to support 
the communications, and navigational aid project. 


Senator Case. This is res applic ation largely for airfield pavements. 
In fact, that accounts for $3,827,000. 

Colonel Ropennauser. And practically all of that, sir, is for 
strengthening the existing pavements at this station to take the 
heavier type of training equipment. 

Senator Case. Next is Keesler Air Force Base, Biloxi, Miss.: Com 
munications and navigational aids, oper rational facilities, training 
facilities, utilities, and land acquisition, $ 207,000, which amount is in- 
cluded in the authorizations in Public Laws 910 and 155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 

KEESLER AIR FORCE BASE 

The 12th of these locations is Keesler Air Force Base located 2 miles west 
northwest of Biloxi, Miss., at an approximate pressure altitude of 300 feet. 

It is situated on 1,305 acres of Government-owned land; and 36 acres of ease 
ments. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $23,914,000 at this base 

The committee has been provided with detailed information with respect 
to the items included in this program in the total amount of $207,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $207,000. The projects included in the total 
program of $207,000 consist generally of the provisions of communications and 
navigational aids, weather radar facilities, technical training building plus 
utilities connections to support these projects. Additionally, real estate is 
required to support the communications and navigational aids project. 

Senator Case. This is again a reapplication. 

Colonel Ropennavser. That is correct, sir, 

Senator Case. $100,000 for a technical training building, why is 
that needed ? 

Colonel Ropennavuser. That is required, Senator Case, in order to 
allow them to utilize the latest type of radar training gear which has 
come into possession of the Air Force, and which is “sorely needed at 
this station. 

As you know, Keesler is the principal training base for that mission 
in the Air Force, and this is required for this latest type of equipment. 

Senator Stennis. Mr. Chairman, you should see the improvements 
they have made there in these classrooms, you might say since I first 
visited there in 1948 over to now, and they really do put them through 
the ropes there and work them hard, and they even have it air con- 
ditioned so they can get superior work out of them, you see. I was 
tremendously impressed. I spent two nights and a day there last fall. 
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Senator Case. Apparently there is 1,341 acres of land already in the 
base, and you are asking for authority to purchase 17 acres more and 
vet easement restrictions on another 51 acres. Why do you need 
this land? 

Colonel Ropenuavuser. That is correct, sir. 

Colonel Haas. The answer to that is that is for radar training, Sen- 
ator. That is for road closure rights, and also a site for the radar 
facility its Or: 

Senator Case. Well, within the 1,340 acres, isn’t there room for 
this project yr hi buying 17 acres ¢ 

Colonel Rope nuauser. No, sir, due to electronic interference be- 
tween running engines and other training facilities there, sir, this new 
equipment has to be placed at some distance. Otherwise it is totally 
ineflective. 

Senator Casr. Will it be a considerable distance from the main 
base ¢ 

Colonel Haas. Mr. Chairman, that will be situate approximately 
114 miles to the west of the existing inst: allation. 

Senator Srennis. You have to have it away from your operation, 
your school operation, do you not? 
~ Colonel Haas. Yes, sir, Senator Stennis, that is the purpose of this. 

Senator Stennis. I went out and saw some of that. Some of this 
is mobile and some of it is stationary, as I recall. They told me 
then they had to have this additional inst: allation. 

Senator Case. Next is Laredo Air Force Base, Laredo, Tex. : airfield 
pavements, communications and navigational aids, aircraft mainte- 
nance facilities, training facilities, and land acquisition, $459,000, 
which amount is included in the authorizations in Public Laws 155 and 
534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


LAREDO AIR FORCE BASE 


The 18th of these locations is Laredo Air Force Base located northeast of and 
adjacent to Laredo, Tex., at an approximate pressure altitude of T50 feet. 

It is situated on 1,756 acres of leased land. The planned use of this base is 
for training. Present and prior authorized facilities are. inadequate to support 
this planned mission and the Department of the Air Force has no suitable 

wilities at any other base that might be utilized for the purpose proposed for 
this base 

The Government has an investment through 1950 of $13,617,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $459,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $459,000. The projects included in the total 
program of $459,000 consist generally of the provisions of a m: iintenance hangar 
with aecess apron, communications and navigational aids, air conditioning of 
existing academic classrooms, plus real estate to support the communications 
and navigational aids projects. 

Senator Case. Three hundred twenty-five thousand of this is for a 
hangar. Isthisa different type of hangar? 

Colonel Ropennauser. Yes, sir; this is a smaller type, 21,640 square 
feet to accommodate the T-33 type of trainer. It is a jet, the one 
that Senator Stennis referred to previously. 

Senator Case. Next is Laughlin Air Force Base, Del Rio, Tex.: 
communications and navigational aids, utilities, land acquisition, and 








326 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


personnel facilities, $267,000, which amount is included in the author 
izations of Public Laws 155, 534, and 209. 
The historical material on this base will be inserted at this point, 
(The material above referred to is as follows:) 


LAUGHLIN AIR FORCE BASE 


The 14th of these locations is Laughlin Air Force Base located 6.0 miles east 
of Del Rio, Tex., at an approximate pressure altitude of 1,300 feet. 

It is situated on 3,862 acres of Government-owned land; and 2 acres of ease 
ments. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,264,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $267,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $267,000. The projects included in the total 
program of $267,000 consist generally of the provisions of communications and 
navigational aids, NCO club, recreational gymnasium plus utilities connections 
to support these projects. Additionally, real estate is required to support th: 
communications and navigational aids project. 


Senator Case. Entirely a reapplication, most of which, or $221,000, 
is for personnel facilities. 

Colonel RopenHavuser. That is correct, sir. 

Seantor Case. $152,000 for a gym, $69,000 for an NCO club. 

Colonel Ropenuauser. That is correct, Senator. These facilities are 
urgently needed at this location, as you can appreciate from its loca 
tion. The personnel at this installation are in dire need of these 
morale facilities. 

Senator Case. You mean if they have these, they won’t have to go 
across the border. 

Colonel Ropennavser. You have probably made a very strong point 
there, Senator Case. 

Senator Case. Next is Luke Air Force Base, Phoenix, Ariz.: Airfield 
pavements, communications and navigational aids, training facilities, 
utilities, and administrative and community fac ilities, a total of $862, 
000, of which amount $481,000 is included in the authorizations in 
Public Laws 910, 155, 534, and 209, and $381,000 is herewith au- 
thorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


LUKE AIR FORCE BASE 


The 15th of the these locations is Luke Air Force Base located 22.0 miles 
northwest of Phoenix, Ariz., at an approximate pressure altitude of 1,450 feet. 

It is situated on 366 acres of Government-owned land; 1,450 acres of leased 
land; and 12 acres of easements. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $9,613,000 at this base. 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $862,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $481,000 and new authorization is requested in the amount 
of $381,000. The projects included in the total program of $862,000 consist 
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senerally of the provisions of stabilization of runway shoulders, communica- 
ions and navigational aids facilities, plus utilities connections to support the 
above projects. 

Senator Casr. Is Luke the place where we authorized that flood 
control project 

Colonel Ropenmauser. That is correct, sir, and that I understand is 
voing before the Senate Appropriations Committee here very shortly. 
Is it up there or on its way ¢ 

Colonel Perry. I am not sure. 

Colonel Ropennavser. It is going before them for appropriation 
clearance. 

Senator Case. That is a little out of the straight run of our projects 
last year, except that it seemed to have some urgency about it, and 
because its accomplishments seemed to have direct benefits for the 
operation of the base, the committee included it. 

In working out the design for it, is the Air Force satisfied that it 
will contribute materially to the operations of the base ¢ 

Colonel Ropennavser. We believe it will, Senator. Of course, it 
will principally benefit the other activities which were described in 
the testimony at the time it was put in the bill, probably to a slightly 
larger extent than it will the base, but certainly it will be of benefit 
to the base. 

Senator Case. Can you tell us a little bit more about the training 
building for which you want $206,000 ¢ 

Colonel Ropennauser. Yes, sir. Off the record, sir, if I may. 

(Discussion off the record.) 

Senator Case. Mather Air Force Base, Sacramento, Calif.: Air- 
field pavements, communications and navigational aids, land acquisi- 
tion, and medical facilities, $1,530,000, which amount is included in 
the authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


MATHER AIR FORCE BASE 


The 16th of these locations is Mather Air Force Base located 12.0 miles east 
of Sacramento, Calif., at an approximate pressure altitude of 400 feet. 

It is situated on 5,565 acres of Government-owned land and 8 acres of ease- 
ments. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $14,968,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,530,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $1,530,000. The projects included in the total pro- 
gram of $1,530,000 consist generally of the provisions of strengthening of primary 
runway, communications and navigational aid facilities, plus real estate to sup- 
port the communications and navigational aids project. 


Senator Case. Most of that, $1,504,000 seems to be for strengthen- 
ing the primary runway. 

Colonel Ropennavser. That is right, sir, the heavier type aircraft 
going in there, the TV-—50 is breaking up the pavement, and if we 
don’t get to it, why, we will have to put a whole new runway in. 
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Senator Case. Actually isn’t this reconstruction? They have est; 
mated $12 a square yard. 

Colonel Ropennauser. It is about that, sir. We are going to have 
to tear up what we have there, and replace it. 

Senator Case. Mather Field is one of your oldest bases: isn’t it? 

Colonel Ropennavser. 1918, Senator. I recall last year I believe 
you mentioned something about having had some kind of a football 
contest or something. 


Senator Case. Mather Field aviators used to play the Marines. 


This paving, however, hasn’t lasted from 1918 to the present. 

Colonel Ropennauser. No, sir. I would say that this pavement 
has lasted since World War II, overlay. 

Senator Case. 
or strengthened. 

Colonel Ropennauser. Yes, sir. 

Senator Srennis. You have struck out the medical facilities here 
on mine. 

Colonel Ropennavser. Sir 


But, even so, for the heavy jets it has to be replaced 


, that was a misprint by the machine. 
You will notice there are no dollars after it whatsoever in the program 
book. Apparently the machine in printing this just printed another 
category down there with no reason for doing it 
Senator Srennis. Well, it is in the bill, Medical facilities. 
Mr. Gresens. It is in 8. 3260, sir, in the committee print. It was 
stricken when it was considered in the House. 
Colonel Ropennavser. It is out of the House version; yes, sir. 


Senator Casr. Then there will be no objection to taking it out of 
the language here. 


Colonel Roprnnavser. No, sir. 
Senator Case. Putting the word “and” 
Moody Air Force Base, Valdosta, Ga. : airfield pavements, $339,000. 


which amount is included in the authorizations in Public Laws 155 
534, and 209. 


in line 15. 


The historical material on this base will be inserted at this point. 
(The material above referred to is as follows:) 


MOODY AIR FORCE BASE 


The 17th of these locations is Moody Air Force Base located 10.0 miles north- 
east of Valdosta, Ga., at an approximate pressure altitude of 500 feet. 

It is situated on 10,741 acres of Government-owned land; and 455 acres of 
easements. 

The planned use of this base is for training. 


facilities are inadequate to support this planned mission and the Depart- 
ment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 
rhe Government has an investment through 1950 of $10,407,000 at this base. 
The committee has been provided wtih detailed information with respect to 
the items included in this program in the total amount of $339,000. For this 


total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $339,000. The projects included in the total 


program of $339,000 consist generally of the provisions of additional aircraft 
parking apron. 


Present and prior authorized 


Senator Case. Entirely a reapplication for pavement for parking 
operations. 


olonel Ropenuavser. Extension of the existing apron, yes, sir, to 
accomplish the increased utilization at this station, sir. 
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Senator Case. Next is Nellis Air Force Base, Las Vegas, Nev.: air- 
field pavements, communications and navigational aids, operational 
facilities, aircraft maintenance facilities, training facilities, troop 
housing, and messing facilities, utilities, storage facilities, and admin- 
istrative and community facilities, $1,932,000, which amount is in- 
cluded in the authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to isas follows:) 


NELLIS AIB FORCE BASE 


Che 18th of these locations is Nellis Air Force Base located 7.8 miles north- 
east of Las Vegas, Nev., at an approximate pressure altitude of 2,250 feet. 

It is situated on 1,376 acres of Government-owned land ; 6,432 acres of public- 
domain land under the jurisdiction of the Department of the Interior; 2,060 
acres of leased land; and 50 acres of easement. Nellis Air Force Base was ini- 
tially occupied in 1941, deactivated in 1946 and reactivated in August 1947. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $12,465,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,932,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $1,932,000. The projects included in the total pro- 
gram of $1,932,000 consist generally of the provisions of a maintenance hangar 
with access apron, communications, and navigational aids facilities, squadron 
operations buildings for flying squadrons, flight simulator training building for 
pilot proficiency training, with security fence, evaporative cooling for existing 
airmen and officer dormitories, cold storage plus utilities connections to support 
the above projects. 

Senator Case. This is for a variety of small items. The largest item 
apparently is $660,000 for aircraft hangar. 

Colonel Ropenuauser. Yes, sir, and of all the places where they 
need a hangar, they sure need it here. Mr, Floette, who went out there, 
when he came back said, “You had better do something out there 
because of the dust and what not that blows. How these people can 
ever maintain aircraft out in the open, I don’t know.” 

And this hangar is to provide that facility, which they are sorely 1 
need of. 

Senator Case. What about the training facilities, $470,000 ? 

Colonel Ropennauser. The first of those, sir, is for a flight simulator 
training building, with which I believe you are familiar. We put in 
a mockup of the aircraft, and they actually get training time in on 
the ground without burning gasoline, and so forth, in actual flying. 

The other again is a training building which comes under the same 
category as that which I deser ibed to you. at Luke. 

Senator Casz. I have noticed in the justification print as we have 
gone along, that the average maximum temperature is generally in- 
cluded, and in most instances it doesn’t seem to have too much signifi- 
cance. Here I note that the average maximum temperature is given 
as 103. 

Colonel Ropennauser. Yes, sir. 

Senator Case. Now is that reflected in two items which I note as to 
one, a cold building and storage, and an evaporation and cooler for the 
dormitory. 








330 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


Colonel Ropennavuser. Yes, sir; those evaporative coolers for the 
dormitory and the BOQ are because of that high temperature. The 
cold-storage building, sir, is of course partly for that and also for the 
fact that the Armed Forces special weapons personnel in that locality 
also draw on Nellis for their food, and they ask us to remember them 
in building this cold-storage building at Nellis, and they say that any 
further support they would be glad to appear before the committee and 
give. 

Senator Casr. The evaporative cooler, that is the first time I recal| 
seeing that. 

Colonel Ropennauser. Yes, sir; this is the first time we have been 
allowed to program that, sir. 

Senator Casz. It isn’t getting any hotter out there, is it? 

Colonel Ropenuavuser. No, sir; but it has been unbearable for the 
people stationed there, and of course now that the increased activity 
and load is involved, it is more essential than ever. 

Senator Casr. Next is Perrin Air Force Base, Sherman, Tex.: air 
field pavements, communications and navigational aids, operational 
facilities, aircraft-maintenance facilities, utilities, land acquisition, 
personnel facilities, and storage facilities, a total of $1,940,000, of 
which amount $1,508,000 is included in the authorizations in Public 
Laws 910, 155, 534, and 209, and $432,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


PERRIN AIR FORCE BASE 


The 19th of these locations is Perrin Air Force Base located 5 miles northwest 
of Sherman, Tex., at an approximate pressure altitude of 1,100 feet. 

It is situated on 1,533 acres of Government-owned land, 73 acres of leased land, 
and 57 acres under easements. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $13,077,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,940,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,508,000 and new authorization is requested 
in the amount of $482,000. The projects included in the total program of 
$1,940,000 consist generally of the provisions of additional aircraft parking 
apron, alert taxiway, communications and navigational-aids facilities, readiness- 
crews building for fighter interceptor personnel, alert and ready hangars with 
access apron, organizational maintenance shops, airmen’s club, ordnance storage, 
plus utilities connections and real estate to support the above projects. 


Senator Case. That is $1,508,000 reapplication, and the balance in 
new equipment. 

Colonel Ropennavser. This is a station, Senator, that I mentioned 
to you we have put a [deleted] in on a training base, and most of these 
items here are to make use of facilities there now through augmenta- 
tion in order to put this unit there instead of building a separate base 
some place. 

Senator Case. Would that apply to these hangars? You have an 
alert hangar. 

Colonel Ropennavuser. All of aircraft-maintenance facilities, sir, 
for the ADC unit, the airfield pavements are all involved with the 


ADC u 
strictiv 
One 
acres 0 

Colo 
and 50 
These 

sen 
the ale 

Cok 

Sen 
tions 
facili 
Publi 

Th 
(T 


The 
of Lu 
It | 
land, 


pro! 
nav 


tos 
7 
‘ 


see 


ste 
wl 


nh 
al 
1Z 


ON 


Ts fo) the 
ture. | he 
Iso for t] 0 


at locality 
nber them 
y that any 
nittee al d 
le I reca 


have hee: 


e for the 
| activity 


@X.: ail 
Prational 
[Visition, 
,000, of 
i Publi: 
ed. 

int. 


orthwest 
sed land 


thorized 
artment 
hight be 


lis base 
spect to 
For this 
r years’ 
quested 
Tram of 
parking 
idiness 
rs with 
‘torage, 


nce in 
‘loned 
these 
1enta- 
2 base 


ve an 


, Sir, 


1 the 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 331 


ADC unit as is the operations facilities and 2 items for land. Re- 
strictive easement, item 12, and land-owned fee purchase, item 13. 

One is for 146 acres of restrictive easement and the other is for 50 
acres of procurement in fee purchase. 

Colonel Haas. The 146 acres, Mr. Chairman, is for the storage area, 
and 50 acres is the site for an alert hangar, ammo storage, taxiway. 
These are the ADC facilities. 

Senator Case. The item of 106,000 under airfield pavements for 
the alert taxiway ties in with the other. 

Colonel Ropennavuser. That is correct, sir. 

Senator Case. Reese Air Force Base, Lubbock, Tex.: Communica- 
tions and navigational aids, utilities, land acquisition, and storage 
facilities, $112,000, which amount is included in the authorizations in 
Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


REESE AIR FORCE BASE 


The 20th of these locations is Reese Air Force Base located 12.5 miles west 
of Lubbock, Tex., at an approximate pressure altitude of 3,600 feet. 

It is situated on 1,775 acres of Government-owned land, 51 acres of leased 
land, and 4 acres of easements. Reese Air Force Base was initially occupied 
in 1941 and has been under Air Force jurisdiction since that time. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission, and the Department 
of the Air Force has no suitable facilities at any other base that might be uti- 
lized for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,767,000 at this base. 

The committee has been provided with detailed information with respect to 
the item included in this program in the total amount of $112,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $112,000. The projects included in the total 
prorgam of $112,000 consist generally of the provisions of communications and 
navigational-aids facilities, cold storage, plus utilities connections and real estate 
to support the above projects. 

Senator Casr. Reapplication of funds, better than half of which 
seem to be for cold storage again. 

Colonel Ropennavser. That is in addition to the existing cold- 
storage space, yes, sir; and is urgently required at this station. There 
will be 2,177 military personnel there, sir. 

Senator Casr. Scott Air Force Base, Belleville, I1l.: Airfield pave- 
ments, communications and navigational aids, operational facilities, 
and land acquisition, $934,000, which amount is included in the author- 
ization in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SCOTT AIR FORCE BASE 


The 21st of these locations is Scott Air Force Base located 7 miles east-north- 
east of Belleville, Ill., at an approximate pressure altitude of 900 feet. 

It is situated on 2,387 acres of Government-owned land and 80 acres of 
easements. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission, and the Department 
of the Air Force has no suitable facilities at any other base that might be uti- 
lized for the purpose proposed for this base. 

The Government has an investment through 1950 of $20,478 at this base. 
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The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $934,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $934,000. The projects included in the tota| 
program of $934,000 consist generally of the provisions of strengthening of 
primary and cross-wind runways, communications and navigational aids fa 
cilities with real estate and weather radar facilities. 

Senator Casr. Previously appropriated funds to be reapplied, 
mostly for airfield pavements, in the amount of $889,000. 

Colonel Ropenuavuser. That is right. That is to strengthen both 
of the runways cross wind and the primary at Scott. 

Senator Srennis. What is Scott used for? 

Colonel Ropennavser. It is a training facility for principally 
radio technicians, sir. There is a technical training wing there, and 
it is also headquarters of the Air Training Command. It is the main 
headquarters under which Keesler is directed, sir. 

Senator Stennis. I thought you trained all of your radiomen at 
Keesler. 

Colonel Ropennavuser. Well, this is more the mechanics’ end of 
the business, sir, as distinct from the type of operation you are think- 
ing’ of. 

Senator Case. Selma Municipal Airport, Selma, Ala.: Airfield 
pavements, $176,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


SELMA MUNICIPAL AIRPORT 


The 22d of these locations is Selma Municipal Airport located 10 miles 
north-northeast of Craig AFB, Alabama, at an approximate pressure altitude 
of 450 feet. 

It is situated on 336 acres of leased land; acquired at rental of $1 for term 
of lease, for nonexclusive use of 336 acres, for term to June 30, 1975. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be util 
ized for the purpose proposed for this base. 

The Government Has no investment through 1950 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $176,000. For this 
total program, new authorization is requested in the amoufit of $176,000. The 
projects included in the total program of $176,000 consist generally of the 
provisions of taxiways. 

Senator Case. This is entirely for taxiway pavement. 

Colonel Ropennauser. This is in connection with the municipal 
airport at Selma, which is used as an auxiliary to Craig Air Force 
Isase, which is just a few miles from the Selma Municipal Airport. 

Senator Case. Sheppard Air Force Base, Wichita Falls, Tex. : Com- 
munications and navigational aids, and land acquisition, $32,000, 


+ 


which amount is included in the authorizations in Public Laws 910 and 
155. 
The historical material on this base will be inserted at this point. 
(The material above referred to is as follows :) 


SHEPPARD AIR FORCE BASE 


The 23d of these locations is Sheppard Air Force Base located 3 miles north 
of Wichita Falls, Tex., at an approximate pressure altitude of 1,350 feet. 

It is situated on 2,201 acres of Government-owned land; and 2 acres of ease- 
ments. 
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The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $17,267,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $32,000. For this tota 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $32,000. The projects included in the total program of 
¢22. 000 consist generally of the provisions of communications and navigational 

ids facilities plus real estate to support the above project and provide area for 
sanitary fill. 

Senator Case. A reapplication for communication and navigational 
aids. 

Colonel Ropennavuser. That is right, sir, and there is an item for 
land owned in fee purchase for 22 acres home 

What is that, Colonel Haas? 

Colone] Haas. That is required, Mr. Chairman, for a sanitary fill 
area. 

Senator Case. Tyndall Air Force Base, Panama City, Fla.: Airfield 
pave me nts, communications and navigational aids, aircraft-mainte- 
nance facilities, utilities, and land acquisition, a total of $1,479,000, of 
which amount $412,000 is included in the authorizations in Public 
Laws 910, 155, 534, and 209, and $1,067,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


TYNDALL AIR FORCE BASE 


The 24th of these locations is Tyndall Air Force Base located 7.0 miles south 
east of Panama City, Fla., at an approximate pressure altitude of 250 feet. 

It is situated on 28,400 acres of Government-owned land, Tyndall Air Fores 
Base was initially occupied in 1941, and has been used continuously since that 
time. 

The planned use of this base is for training. Present and prior authorized fa 
cilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $17,743,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,479,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $412,000 and new authorization is requested in 
the amount of $1,067,000. The projects included in the total program of 
$1,479,000 consist generally of the provisions of additional aircraft parking 
apron, blast pads, taxiways, stabilization of runway shoulders, maintenance 
hangar with access apron, communications and navigational aids facilities with 
real estate, plus utilities connections to provide wrmneet for the above projects 

Colonel Ropennavser. This is required, s , for pavements to ac- 
commodate the advanced flying type of training we have there and the 
jet aireraft which will be stationed at this station, and also a a com- 
munication and navaid facility and necessary maintenance facilities 
in the form of a hangar and an engine buildup shop for the operation 

t Tyndall. 

yf ator Case. I note here you have $250,000 for hazard removal. 
That is rather a large amount. What is that to do? 

Colonel Ropennavser. This is for stabilizing the overruns at either 
end of the runway, sir. 


48138—-54——22 
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You will note the No. 2 in the column under number of units, jy 
other words, half of this goes on one end of the runway and half on the 
other end, so that aircraft in training that run off the end of the run- 
way will not be demolished or the pilot killed. 

Senator Case. What kind of hazard do you have, fill-in? 

Colonel Ropennavser. It is soft, sandy soil, sir, and we have to 
stabilize it so that the aircraft will not sink into it. It is normal on 
all our runways to have an overrun zone of a thousand feet, and at a 
training base it is more important than ever. 

Senator Case. Do you scrape off the gravel and put something else 
there ? 

Colonel Ropennavser. They will compact and stabilize the sand, 
put a very light surfacing treatment on it, Senator Case. 

Senator Case. Mix lime with it? 

Colonel Ropennavser. Something like that, yes, sir. 

Senator Case. In highway reports we have been told that stabiliza- 
tion has been accomplished in gravel and sand occasionally by simply 
putting lime in with it and letting nature do a certain amount of 
setting. 

Colonel Ropennmavser. Yes, sir, that will normally stabilize the 
sand from blowing around, but when you begin to put the weight of a 
heavy aircraft on it, you have got to put a little more surface on it 
than that or it will break down. 

Senator Case. So actually you are going to surface it? 

Colonel Ropennavuser. We are going to put a very light surface 
treatment on it, nothing like pavement or anything of that nature. 

Senator Casr. Is the $250,000 for the removal of the hazard or for 
the actual paving? 

Colonel Ropennavser. It is a hazard, we call it that, and hence 
list it in the book that way, so I would say it is a hazard removal, sir. 

Senator Case. Next is Vance Air Force Base, Enid, Okla.: Com- 
munications and navigational aids, and land acquisition, $138,000, 
which amount is included in the authorizations in Public Laws 910. 
155, 584, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


VANCE AIR FORCE BASE 


The 25th of these locations is Vance Air Force Base located 4 miles south 
and 2 miles west of Enid, Okla., at an approximate pressure altitude of 1,700 
feet. 

It is sitnated on 1,003 acres of Government-owned land; 4,000 acres of leased 
land; and 89 acres of easements. Vance Air Force Base was initially occupied 
in 1941 and has been used continuously since that time. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,957,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $138,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $138.000. The projects included in the total 
program of $138,000 consist generally of the provisions of communications and 
navigational aids facilities plus real estate to support this project; real-estate 
easements for runways approac h zones. 
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Senator Case. Most of this is apparently for land. Why do you 
need to get easements on 911 acres of land here, and why should it 
cost $112,000 ¢ 

Colonel Ropennavuser. Colonel Haas, can you give the Senator the 
detail on that? 

Colonel Haas. Mr. Chairman, that is for the avigation easements 
for the two runways, that is the north-south runway. 

Senator Casr. That is a relatively high cost for easements. The 
committee will undoubtedly want testimony on that when it comes 
up for clearance. 

Webb Air Force Base, Big Springs, Tex.: Communications and 
navigational aids, utilities, land acquisition, and personnel facilities, 
$1000,000, which amount is included in the authorizations of Public 
Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


WEBB AIR FORCE BASE 


The 26th of these locations is Webb Air Force Base located 3.3 miles west- 
southwest of Big Springs, Tex., at an approximate pressure altitude of 2,850 
feet. 

It is situated on 645 acres of Government-owned land; 1,253 acres of leased 
land: and 11 acres of easements. Initially occupied in 1943, inactivated in 1947 
and turned over to city, reactivated in 1952. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,240,000 at this base. 

The committee has been provided with detailed information with respect to 
items included in this program in the total amount of $100,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $100,000. The projects included in the total program of 
$100,000 consist generally of the provisions of communications and navigational 
aids, facilities with real estate, cadet service club, plus utilities connections to 
provide support for the above projects. 


Senator Case. This is a reapplication. 

Colonel Ropennauser. Yes, sir. This is principally for TACAN 
facility and a cadet club building for the cadets at Webb. 

Senator Caspr. Wichita Air Force Base, Wichita, Kans.: airfield 
pavements, training facilities, utilities, land acquisition, personnel 
facilities, and administrative and community facilities, $2,479,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


WICHITA AIR FORCE BASE 


Wichita Air Force Base is located 5 miles southeast of Wichita, Kans., at an 
approximate pressure altitude of 1,700 feet. 

It is situated on 2,797 acres of Government-owned land; and 10 acres of land 
under right of entry pending acquisition for railroad spur. 

Wichita Air Force Base was initially occupied in 1943, under a lease agreement. 
Present activation was in 1951. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support. this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $3,472,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,479.000. For this 
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total program, new authorization is requested in the amount of $2,479,000. The 
projects included in the total program of $2,479,000 consist generally of new air 
craft parking apron and taxiways which require site preparations, flight simula 
tor training building for the proficiency training of pilots, [deleted] security 
fencing, personne! facilities including airmen’s club, post exchange, recreationa 
gymnasium and theater, real estate for instrument landing system, plus utilitie 
connections to provide support for the above items. 


Ss 


Senator Casr. This is a proposal for a new authorization. 

Colonel Rop. NHAUSER. Y es, sir. This is the advanced flying schoo] 
for heavier aircraft. As a result, the additional pavements ihave to 
be provided and other facilities made available for the use of per- 
sonnel at Wichita in connection with their mission. 

Senator Case. One million, one hundred eighty-seven thousand j 
down there for personnel facilities. 

Colonel RopeNHAUsER. Yes, sir. 

Senator Case. Three hundred nineteen thousand for a theater, 
three hundred eight for a gymnasium, three hundred seventy-fow 
thousand for an airmen’s club, a hundred eighty-six thousand for a 

ost exchange. 

Colonel Ropenuavuser. That is correct, s 

Senator Cask. Those items run considerably heavier than they have 
in most of the proposals. 

Colonel Ropenuavser. The military programed for this station 
are a considerable augmentation, Senator Case, over what the mission 
of this station has been programed as in the past, and these facilities 
are required to accommodate those personnel. 

Senator Case. You have had men here for quite a while, haven't 
you? 

Colonel Ropennavuser. Yes, sir, but the facilities have been entirel) 
unsatisfactory. Remember, originally when we went in there, we 
were utilizing some of the municipal airport facilities. 

We are now completely divorced from that, and this is the field that 
is over near the Boeing plant that was at Wichita. Hence it is an 
entirely new facility from what I believe you were thinking of in the 
past, sir. It was’a very unsatisfactory arrangement before. 

Senator Case. Are the gymnasiums built se parate from the theaters 
or other recreational facilities? 

Colonel Ropennauser. Yes, sir. That is, they are in the same 
general area, but they are separate buildings. 

Senator Case. There is $1 million there for an airmen’s club, gym- 
nasium and theater. 

Colonel RopennwauseEr. Yes, sir. This is a very large station, Sen- 
ator Case, and hence the size of these facilities. 

Senator Case. Have they no theater there now ? 

Colonel Ropenuauser. No, sir, no theater 

Mr. Giepens. The only theater they have is an open-air theater. 

Senator Case. No gymnasium ? 

Mr. Gresens. No gymnasium. 

Senator Cask. What have they used ? 

Colonel Ropennauser. Nothing, sir, for a gym. 

Senator Case. How far is the ba ase from Wichita ? 

Colonel Ropennavser. It is some distance from town, sir. I have 
driven it myself. It is 5 miles southeast of Wichita. Now that is 
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the city limits, roughly, of Wichita, and not the downtown section. 
It isa pretty good stretch there. 

Senator Stennis. This is a municipal airport you took over about 
a year ago. 

Colonel Ropenuauser. Yes, sir; this is on the right side of the old 
Boeing plant. 

Senator Stennis. I have been there and it is a tremendously big 
thing, and I know we had some negotiations about buying it back. 
You let it go once, didn’t you, and bought it back from the city? 

Colonel Ropenuauser. Yes, sir. 

Senator Case. Williams Air Force Base, Chandler, Ariz.: Com- 
munications and navigational aids, aircraft maintenance facilities, 
and utilities, $94,000, which amount is included in the authorizations 
in Public Laws 910, 155, and 534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


WILLIAMS AIR FORCE BASE 


The 28th of these locations is Williams Air Force Base, located 9.0 miles east 
of Chandler, Ariz., at an approximate pressure altitude of 1,700 feet. 

It is situated on 3,622 acres of leased land; 1 acre of Government-owned land. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Foree has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $12,853,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $94,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $94,000. The projects included in the total program of 
$94,000 consist generally of the provisions of communications and navigational 
aids facilities, maintenance hangar, plus utilities connections to provide support 
for the above projects. 


Senator Casg. Sixty thousand of this is for maintenance hangar. 

Colonel Ropennavser. That is a modification of four hangars that 
are existing there now, sir, at $15,000 a hangar. 

Senator Case. That completes the Air Training Command, 

The next group is the Air Materiel Command. 

Colonel Ropennavser. Yes, sir. 

Senator Case. Birmingham Modification Center, Birmingham, 
Ala.: utilities and shop facilities, $78,000, which amount is included 
in the authorization in Public Law 534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


ATR MATERIEL COMMAND 


The 5th of the 11 Zone of Interior Command to be reviewed is the Air 
Materiel Command. The mission of this command is to (1) provide adequate 
and efficient systems of procurement, production, maintenance and supply for 
the United States Air Force; (2) provide general overall logistical support for 
all activities and agencies of the United States Air Force; and (8) train special- 
ized units for the accomplishment of specified logistics functions in overseas 
areas and theaters; and (4) train individuals requiring a long training lead 
time to fill requirements of air depot type units scheduled for activation and 
to fill replacement requirements. This program contains a request for $68,076,000 
for Air Materiel Command and provides facilities at 19 locations. Of this 
amount, $39,384,000 is prior years’ unfunded authorization and $28,692,000 is 
new authorization requested. 
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BIRMINGHAM MODIFICATION CENTER 


The first of these locations is the Birmingham Modification Center located 
at Birmingham, Ala., at an approximate pressure altitude of 900 feet. 

It is situated on 254 acres of leased land. The center has been in use since 
August 1951 as an Air Force installation. 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might lx 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $4,210,000 at this 
installation. 

The committee has been provided with detailed information with respect 
to the items included in this program in the total amount of $78,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $78,000 and no new authorization is requested 
The projects included in the total program of $78,000 consist generally of the 
provisions of utilities and/or radio and radar repair shop. 

Senator Casr. This is a reapplication to do what? 

Colonel Ropennavuser. To provide a radio and radar repair sho; 
at this modification center. 

Senator Casr. Brookley Air Force Base, Mobile, Ala.: Airfield 
pavements, liquid fuel storage and dispensing facilities, communica 
tions, navigational aids and airfield-lighting facilities, aircraft-main 
tenance facilities, utilities, land acquisition, personnel facilities, and 
administrative and community facilities, $3,814,000, which amount is 
included in the authorizations in Public Laws 910, 155, 534, and 209 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


BROOKLEY AIR FORCE BASE 


The second of these locations is Brookley Air Force Base located 3 miles 
south of Mobile, Ala., at an approximate pressure altitude of 300 feet. 

It is situated on 1,626 acres of Government-owned land; plus 80 acres under 
lease and 92 acres of easements—6 acres of an S-acre tract acquired for a receive: 
site since previous presentation in fiscal year 1954. Brookley Air Force Base was 
initially occupied in 1941. 

The planned use ef this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $28,164,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $3,814,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $3,814,000 and no new authorization is requested 
The projects included in the total program of $3,814,000 consist generally ot 
the provisions of extension and strengthening of the primary runway and neces 
sary taxiways, the addition of bulk fuel storage facilities, navigational aids 
additional shop facilities required for the depot mission, personnel facilites con 
sisting of an outdoor swimming pool, securing fencing, and the necessary utilities 
and real estate required to support the above projects. 


Senator Case. This is entirely a reapplication, $2,114,000 for 


paving. 
Colonel Ropennavuser. Yes, sir. It is necessary to extend and 


strengthen the primary runway at Brookley Air Force Base in order 


to accommodate the C—124 type transports that are coming in and out 
of Brookley. 

I would like to call your attention to the fact that the construction 
of these pavement items, Senator Case, depends largely, almost en- 
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tirely, on the real-estate items under category K, the principal one of 
which is the procurement of fee purchase of 128 acres for $500,000. 

Colonel Haas, would you give the Senator further details? 

This extends the runway “out. to the waterfront, Senator Case, at 
Brookley, and of course, as you know, all that waterfront land in the 
Mobile area is improved land and is the most valuable land there 
because of the resort nature. 

Senator Casr. Four thousand dollars an acre. 

Colonel Haas. Mr. Chairman, the bare land cost on this 128 acres is 
approximately $160,000. The balance is made up in the improve- 
ments and the resettlement of 37 families. The alle placed on these 
improvements is roughly $225,000, making up the major items. 

Senator Casr. How long are your runways now ¢ 

Colonel RopennAuseR. Seven thousand, Senator, and they are be 
ing extended 2,600, 

Senator Stennis. What is Brookley used for primarily ? 

Colonel Ropennavuser. It is a depot, a main depot for the Air 
Materiel Command. It is also a Military Air Transport base and 
port of embarkation for MATS 

Very large aircraft use this base, C-124’s, C-74’s, and C—54’s, all of 
which, taking out a profitable payload or bringing one in, require 
an adequate runway oper: ration. 

Senator Srennis. There is big money on that seacoast when you 
get right down to the waterline. 

Senator Case. Is this relocation of a road under pavements involved 
in the extension also? 

Colonel Ropennavuser. It is, sir; yes, sir. 

Senator Casr. The total cost isn’t quite as bad as Offutt, but it 
doesn’t look too good. 

Colonel Ropennauser. This is the only thing that can be done at 
Brookley, Senator Case, in the way of providing adequate runways. 

With the terrific investment we have there now, if this isn’t done, 
why, the Air Force would have to give consideration to establishing a 
new depot in some other location at a terrific amount of cost. 

Senator Casr. The next is Gentile Air Force Depot, Dayton, Ohio: 
utilities, storage facilities, and shop facilities, $489,000, which amount 
is included in the authorizations in Public Laws 910, and 155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


GENTILE AIR FORCE BASE 


A third of these locations is Gentile Air Force Base located 4 miles southeast 
of Dayton, Ohio, at an approximate pressure altitude of 948 feet. 

It is situated on 164 acres of Government-owned land. Gentile Air Force 
Base was initially occupied in 1948. 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $4,163,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $489,000. For this to- 
tal program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $489,000 and no new authorization is requested. 
The projects included in the total program consist generally of the provisions 
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of open storage facilities for bulk supplies, an addition to the base automotive 
shop, and the utility required to support above projects, plus additional uti) 
items i by the base 

Senator Case. This is a reapplication. The largest item seem 
be utilities — Why such an amount of $268,000 ¢ 

Colonel Ropennavser. The principal items are storage, water stor 
age for fire purposes, and, a little over 1 mile of road in connection 
with the operation of this depot. 

You will note we are also building 30,000 square yards of ¢ 
torage area at $120,000, 

Senator Case. What are you building, a boulevard / 

Colonel Ropennauser. No, sir. 

Senator Case. Ninety-five thousand dollars. 

Mr. Ginpens. The road will be 22 feet wide with stabilized shoulde 
of 10 feet each on each side. This will be right down in the indust 
irea and will provide access to the storage open-paved that we hav 
hown down below 

Senator Casp. Hill Air Force Base, Ogden, Utah: Airfield pave 
nents, communications, navigational aids and airfield lighting facil 
ties, operational facilities, aircraft-maintenance facilities; utilitie 
land acquisition, storage facilities; and administratve and communty 
facilities, a total of $10,542,000, of which amount $2,237,000 is in 
cluded in the authorizations in Publie Laws 910, 155, and 534, and 
$8,305,000 is herewith authorized. 

The historical material on this base will be inserted at this point 

(The material above referred to is as follows :) 


yper 


HILL ALR FORCE RASE 


The fourth of these locations is Hill Air Force Base located 6.5 miles south 
of Ogden, Utah, at an approximate pressure stoince of 5,100 feet 

It is situated on 3,607 acres of Government-ewnea land, Hill Air Force Base 
was initially occupied in 1941 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Departiment 
of the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $28,003,000 at this bas« 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $10,542,000. For this 
total program, authorization is requested to apply to unfunded prior years’ auth 
orization in the amount of $2,237,000 and new authorization is requested in the 
amount of $8,305,000. The projects included in the total program of $10,542,000 
consist generally of the provisions of a new primary runway and supporting 
taxiways, additional parking apron, stabilization of runway shoulders required 
for jet aircraft operation, navigational aids, addition to the fire station, modifi 
cation of an existing shop, depot warehousing for bulk supplies, security fencing, 
and the utilities and land required in support of the above facilities. 


Senator Case. $8,505,000 is proposed for new authority. 

Colonel Ropennavser. The principal item here, Senator Case, is 
$4,800,000 for airfield pavements. 

It has become necessary at Hill Air Force Base to buil lan entirely 
new runway and orient it in a different direction from existing run- 
ways, in order to provide for safe landings and takeoff. 

We have lost several aircraft, not only “the Air Force, but the Navy, 
going in and out of Hill. This is a depot which is overhauling jet 
aircraft, and if we are going to bring them in and take them out of 
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there, we have got to provide a safe runway. Otherwise we will have 
to abandon the mission there. 

Senator Stennis. It seems like it was a mistake to put it there, or 
the way it was put there is wrong. 

Colonel Ropenmauser. Well, Hill has a great many facilities on it, 
Senator Stennis, which we have tried to utilize. The investment 
there of the United States Government is pretty big already. But it 
never has had what we consider an adequate runway for modern air 
craft, and this will provide it. 

This will be a 13,500-foot runway, 200 feet wide, in order to accom- 
modate the type aircraft going in, This depot has been in existence 
since 1941, by the way. You are surrounded by mountains there. 

Phe only hope you have is to build this runway which will let you 
take off down a valley parallel to the mountains, instead of across 
them. 

Senator Case. What is the principal mission of this base? 

Colonel Ropenuauser. This is a major AMC depot. It is head- 
quarters for an air materiel area. 

The largest type of aircraft permanently stationed there are the 
C124 transports which are the same as we described at Brookley. 

However, the load coming in and out of there is principally jet 
fighter-type aircraft which are coming in for depot overhaul. The 
principal mission of that depot is the overhaul of that type of equip 
ment, 

Senator Casr. I notice you have $3,360,000 for a bulk warehouse at 
a unit cost of $6 a square foot. 

Colonel Ropennauser. That is correct, sir. 

Senator Case. Two things suggest themselves to me: One is, it 1s 
a tremendously large warehouse, and the others is that on as large a 
warehouse as that, couldn’t the unit cost be reduced 

Colonel Ropennauser. This is not necessarily a single building, sir. 
This is 560,000 square feet of that type of storage. These buildings 
run roughly 80,000 square feet per increment, and this one would not 
be necessarily one single building. 

I might point out at this point, sir, since this is the first of the AMC 
stations we have come to that have this, that there are only three 
depots in this program that have depot warehousing included this 
year. This base, Hill—Tinker in Oklahoma and Robins in Georgia 
are the other two. 

The second largest quantity, I believe, is represented at this depot, 
560,000 square feet. We had originally asked for considerably more 
warehousing space than that, but as I described to the committee the 
other day, we are not—— 

Senator Srennis. What do you need it for particularly, all these 
parts that are stored there ? 

Colonel Ropennavuser. That is correct, sir. Not only stored there, 
but you might say, in an in-transit state, because these people have a 
supply mission over a large area, and that is one of the reasons why 
these big C—124’s are in there, these logistics-support aircraft, to move 
that material to other locations in the world. 

Senator Stennis. I have been to Tinker, and that is a tremendous 
setup there. 

Colonel Ropennavuser. Yes, sir. That is a B-47 overhaul depot. 
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Senator Case. You have 3,600 acres at Hill and yet you are propos- 
ing to buy 20 acres in 1 tract, 2 in another and 1 in another. 

Colonel Ropennauser. That is correct, sir. Do you want to give 
the Senator the detail on that, Colonel Haas? 

Colonel Haas. That is to support the runway extension, which is 
the southeast end. This will provide clearance for the runway in 
the event that an aircraft is forced off the runway during takeoff or 
landing. 

Colonel Ropennavser. In other words, this would provide the over. 
run area. 

Colonel Haas. This would provide the overrun area. 

Senator Case. Not for any of the storage facilitics? 

Colonel Ropennavser. No, sir. 

Senator Case. Supposing you supply for the record the table that 
will show the total amount of warehouse space at this base, the dollar 
inventory value as of your last cutoff date and 6 months before that 
and 6 months before that. 

Where it is proposed to put in $4 million worth of storage facilities, 
I think the record ought to show something as to how much space you 
have and what the trend is in its utilization. 

We asked for similar figures recently on some lease renewals, and 
we developed some rather interesting data. 

(The information subsequently supplied is as follows: 

DEPARTMENT OF THE Arr ForcE, 
HEADQUARTERS Unttrep States Are Force, 
Washington 25, D. C., June 18, 1954. 
Memorandum for Director of Real Property, ACS/I. 
Attention: Major Baur. 
Subject: Request of Senate Armed Services Committee for storage data. 

1. The following data is furnished in accordance with the above request and 
memorandum from your office dated June 15, 1954. 

(a) Hill Air Force Base, Ogden, Utah 

(1) Warehousing: 


Square feet] 


June 30, 1955 June 30, 1956 


Requirements 6, 669, 519 7, 161, 606 
Assets (includes off-base storage , BR2, 443 | 4, 382, 443 
Deficit 2, 317, 076 2, 779, 253 
Deficit (on base 3, 597, 519 4, 059, 696 


The requirements for space for Hill Air Force Base are being met and 
planned to be met by use of borrowed Department of Army and Department 
of Navy space and the use of commercial storage space and planned construction. 

(2) Inventory: 

The Department of the Air Force, only in the past year, established criteria 
for developing dollar value of inventories at depots. The following is the 
value of property at Hill Air Force Base for the quarters ending December 
31, 1953 and March 31, 1954. 


December 1953__ bleh i sie SS _---...-.. §$409,778,256 
March 1954 _.-_- e x $24, 137, 522 
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(hb) Tinker Air Force Base, Oklahoma City, Okla. 
(1) Warehousing; 
[Square feet] 


| 


June 30, 1955 | June 30, 1956 
BY oe iy" 1 
iiahenst 6, 492, 921 | 6, 657, 381 
" s (includes off-base storage) 3, 244, 366 | 3, 644, 366 
er construction 400, 000 
t 2, 848, 555 3, 013, 015 
t (on base) 3, 771, 921 3, 936, 381 


Requirements are being met by use of borrowed space, commercial storage 
space, and new construction. 

(2) Inventory: 

The dollar value of inventory is as follows: 


December 1953........--- sa Et oe ee $1, 226, 448, 009 
March 1964.......... ssl teises bisa aredMaatas tt nce tesctaataie ! ccciaaininadiat 1, 242, 004, 071 


2. The dollar value of the inventory at the above depots includes the property 
stored off-base in borrowed and commercial space in addition to property stored 
in the open at the depots. 

Ben J. Peck, Colonel, USAF, 

Chief, Onerations Group, D/Sup & Svs Office, Deputy Chief of Staff, Material. 


rATEMENT OF Hon. WALLACE F,. Bennett, Unrrep Srares SenxnAror From UTAH, 
With Respect To Hiei Arm Force Bask, OGpEN, UTAH 


Mr. Chairman, I welcome this opportunity to speak in favor of that portion 
of the present bill which affects my State of Utah. There is only one such 
item in this bill, but it is a very deserving project. I refer to the new authoriza- 
tion of $8,305,000 for construction at Hill Air Force Base, Ogden, Utah, This, 
and a previous authorization of $2,237,000, will cover 8 categories of airfield 
facilities, the most important being a new runway. This runway will make 
t possible for the field to accommodate jet aircraft and wi!l greatly enhance 
the worth of this base as it serves the Air Materiel Command 

Our Government has invested over $270 million in this installation and it 
has the most modern facilities including adequate housing. Hill Air Force 
Base has a relatively secure geographical location, as well as being ideally 
located to serve all key military points in the West. The climatic conditions 
make it possible to economize by using some outside storage. Ninety percent 
of the buildings at the base are of permanent construction. The skilled 
civilian manpower available is above the average elsewhere in the United 
States and has so demonstrated in surveys by the Air Materiel Command of 
relative efficiency. These workers have made this base one of the finest of 
its type in the country. 

With such excellent support facilities, this installation ironically found that 
its runways, because of their heading and length, could not accommodate the 
newer and larger aircraft. Several accidents have occurred because of this 
problem. This is added reason to undertake this construction. Therefore, in 
order to carry out the assigned mission for which it has proved peculiarly 
well adapted, Hill Air Force Base should logically be provided with the con- 
struction program which the Air Force has recommended. 


Senator Case. The next is Kelly Air Force Base, San Antonio, 
Tex.: airfield pavements, communications, navigational aids and air- 
field lighting facilities, operational facilities, utilities, and land acqui- 
sition, $12,713,000, which amount is included in the authorizations 
in Public Laws 564, 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 








344 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


KELLY AIR FORCE BASE 


The fifth of these locations is Kelly Air Force Base located 414 miles southweg; 
of San Antonio, Tex., at an approximate pressure altitude of 900 feet, 

It is situated on 3,517 acres of Government-owned land; 198 acres wer 
acquired since 1954 presentation for warehouse area per authority of Pi 
Laws 254 and 155. Kelly Air Force Base was initially occupied in 1917. 

The planned use of this base is for depot, airlift, and tenant units. Presen; 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $44,062,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $12,713,000. For this 
total program authorization is requested to apply to unfunded prior years 
authorization in the amount of $12,713,000 and no new authorization is requested 
The projects included in the total program of $12,713,000 consist generally of 
the provisions of a new primary runway plus widening and extending the primary 
taxiway, additional parking apron, relocation of existing facilities necessitate: 
by construction of the new runway, navigational aids, a weather station, plus 
utilities and real estate required to support the above projects. 


1D) 


base 


Senator Case. This is entirely reapplication. 

Colonel Ropennuauser. That is correct, sir, and $11,479,000 of t 
is In connection with pavements. 

At Kelly we have to build an entirely new primary runway 11,55 
feet long and 300 feet wide in order to accommodate the aircraft that 
are programed in and through this station. 

The Air Force has searched diligently for other ways of accon 
plishing this and have been unable to find any other than this solutio: 
that would still allow us to protect the tre smendous investment we have 
at Kelly and carry out the mission. 

Senator Case. When was Kelly established ? 

Colonel Ropenuavser. Kelly is a World War I station. It was 
occupied in 1917, Senator. 

Senator Casr. It has been pretty well kept up through the years, 
hasn’t it? 

Colonel Ropennauser. Yes, sir. I might say the existing runway 
now is in pretty bad shape. You can actually see the various sections 
of concrete tilt, and you ean feel it when you land there in an air 
craft, so it is a question of rehabilitating that runway and having 
an unsatisfactory solution, or building an entirely new runway and 
having a satisfactory colaniae 

Senator Case. In the airfield-pavement group you have one project 
in there for $1,495,000 for relocation of building. 

Colonel Ropennavuser. That is more than one building. 

Will you describe that to the Senator, Colonel Haas, item No. 111 

Mr. Ginsens. I have it here. This is relocation of all buildings now 
located in what is known as 400, 1200, and 1300 areas, and contains 
a total of 130 buildings, primarily including about 750,000 square feet. 

It consists of several barracks, 41 barrac ks of various sizes, and 89 
miscellaneous buildings. 

Senator Case. Relocation of a powerline, $34,000, relocation of a 
telephone line, $34,000, relocation of road. That would add up to 
nearly $1,800,000 for relocations. Does that suggest improper plan 
ning originally ¢ 

Colonel Ropenuauser. No, sir. We don’t think that it does. 
Senator. 
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7 you pointed out, this is a World War I base, and it had its 

- layout at that time and its expansion has been within its con- 

fines predicated upon what we had in the way of property in trying 
to nila do with what we had. 

We have at last reached the point where, with the modern aircraft, 
we can no longer do that, and we must expand the base and reorient 
our thinking. 

Now we have taken this longer-range view, and in the construction 
of a hangar which is now under construction at Kelly, have so located 
it that with the construction of this new runway it will be exactly 
placed as it should be. We are not, by the construction we are carry- 
ing on now, negating anything we are trying to do in this program, 

Senator Case. And then also you have utilities, $294,000 and a half 
mile of road, $59,000. That is the unit cost, isn’t it, about $34,000? 

Colonel Ropenuauser. $34,000, yes, sir. 

Senator Case. Is the utility item related to the relocations? 

Colonel RopenuAvuser. It has to do with other facilities at the base, 
Senator. Have you the detail on that, Mr. Gibbens ? 

Mr. Gispens. I think so. The utilities do tie into these items. They 
ire generally storm drainage which is necessary to be put in when 
the new runway is put in, and that is the major portion of the $294,- 
OOO, 

Colonel Ropennavuser. That is a $215,000 item. 

Senator Case. When you have a major overall of the base that has 
been as well established and utilized as much as Ke ‘ily, do you have a 
urvey team pass on it or is this some individual who is requesting 
what he would like? 

Colonel Ropennavser. No, sir, this is very thoroughly gone into 
not only by a survey team at the base itself and the major command 
itself, but within Air Force headquarters. 

The whole proposition has to be explained and variations of it 
gone over in detail with all the Air Staff review agencies, the Secre- 
tary’s Office, and then in the OSD review. You can well imagine 
this base came in for a very searching and detailed scrutiny in Secre- 
tary Floete’s office, and they came to the same conclusion we did, that 
this is the only satisfactory solution to this problem. 

Senator Case. Is there someone from Mr. Floete’s office here this 
afternoon ¢ 

Mr. Dowiina. Yes, sir. 

Senator Casr. Did you go to Kelly to take a look at this on the 
ground ¢ 

Mr. Dowitna. Did we send a man to Kelly ? 

Senator Case. Yes. 

Mr. Dowttna. No, sir, we did not. 

Senator Case. What review did you give? 

Mr. Dow.tina. However, we have a man in the office that has visited 
Kelly, sir, and is familiar with the situation, Mr. Ford. 

Senator Case. Mr. Ford, did you say ? 

Colonel Ropennavser. Yes, sir, Mr, Ford who has been attending 
these meetings in the past. I believe you will recall him, Senator. 

He is familiar with the Kelly situation, and worked for Admiral 
Jelly and was one of the principal reviewing individuals on this Kelly 


pl ‘ogram. 
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Senator Case. Will you ask him or ask Mr. Floete to submit 
special justification on this item $ 

That is the first time I think in this whole program where we have 
seen as large a reapplication proposed as $12,713,000 on any authoriza 
tion, and in view of the fact that so much of this is pavement on a field 
which obviously has had as much use and has been as long established 
as Kelly, it seems to me we ought to have some special testimony on 
it. 

Mr. Dow.ine. I will do that, Senator. 

(The information was subsequently supplied as follows:) 


\ 


ASSISTANT SECRETARY OF DEFENSE, 
PROPERTIES AND INSTALLATIONS, 
: Washington, D. C., June 16, 1954 
Hon. FRANCIS CASE, 


United States Senate. 


Dear Senator Case: During testimony before your subcommittee on June 9, 
1954, concerning the Department of Defense public-works authorization bills 
(H, R. 9242 and 8S. 3260) it was requested that a special justification be fur 
nished covering the request for authorization of $12,713,000 at Kelly Air Force 
Base, which is contained in that bill. In response to this request, I am pleased 
to submit the attached justification, which may, if desired, be included in your 
subcommittee report. 

Sincerely yours, 
FRANKLIN G. FLoere 


JUSTIFICATION FOR REQUEST FOR AUTHORIZATION, FIscAL YEAR 1955, 
KELLY AFB, Texas 


The primary mission of the Kelly AFB is to provide maintenance and supply 
support for the B-36 program and succeeding types of heavy aircraft (B-52, etc.) 
Kelly will continue to be the primary source of maintenance for the largest type 
of bombers or cargo aircraft operated by the USAF. 

The existing pavements were constructed in 1942, An engineering study made 
in 1944 showed that the pavements were capable of supporting operations using 
aircraft with gross load not in excess of 42,000 pounds. With the advent of 
capacity operations by B-29 and B—650 aircraft, the pavements began to show signs 
of impending failure. By careful maintenance the pavements have been kept 
in use, however, disintegration has now accelerated at a rate beyond the ca 
pacity of repair crews. Complete repair and replacement of the existing pave 
ments to support the B-36 program and succeeding types of heavy aircraft i: 
impracticable because continued use of the old runway on its present alinement 
would prevent the safe development of the field to the capacity needed for heavy 
aircraft use due to inadequate clearance distance between the runway and the 
apron area. 

Construction of the new runway and apron, as outlined in the Air Force fiscal 
year 1955 construction program, will allow modernization and expansion of Kelly 
to the size necessary for heavy-aircraft use, and will provide the increased lat 
eral runway clearances which are essential for safe operation of large aircraft 
The new pavements to be constructed will support gross aircraft loads in ex 
cess of 400,000 pounds, and will provide at Kelly AFB a single primary runway 
system to accommodate the largest and fastest aircraft which will use the facil 
ity 

As of June 30, 1950, the Federal investment in Kelly AFB was $44,062,000 
Successive authorizations through 1954 amount to $39,250,000 of which amount 
$28,398,500 is under contract as of June 1, 1954. 

In order to protect the Government's interest in this investment and provide 
up-to-date facilities to carry out the mission of the Air Materiel Command, con 
struction of this new runway system is necessary. To replace Kelly, or to 
divide its operations by continuing use of the extensive shop facilities now there, 
and providing a runway system with necessary supporting operational facilities 
elsewhere, would be much more expensive than provision of the runway facili- 
ties as programed. 
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senator Case. Next is Mallory Air Foree Depot, Memphis, Tenn. : 
\ireraft maintenance facilities and utilities, a total of $268,000, of 
which amount $25,000 is included in the authorization in Public Law 
155, and $243,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


MALLORY AIR FORCE DEPOT 


‘he sixth of these locations is Mallory Air Force Depot located at Memphis, 
penn, 

It is situated on 185 acres of Government-owned land. Mallory Air Force 
Base was initially occupied in 1943. 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Foree has no suitable facilities at any other base that might be util- 
zed for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,210,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $268,000. For this 
total program, authorization is requested to apply to unfunded pricr years’ 
authorization in the amount of $25,000 and new authorization is requested in 
the amount of $243,000. The projects included in the total program of $268,000 
consist generally of the provisions of a depot maintenance shop and the sup 
porting utilities. 

Senator Casr. $25,000 is reapplication and the balance is proposed 
as new authority. 

Colonel Roprennavuser. The principal item in this program at Mal 
lory, Senator, is for a bearing-conditioning shop which is required in 
order to recondition the very expensive bearings that come in for 
rehabilitation and reclamation. 

Senator Case. McClellan Air Force Base, Sacramento, Calif.: Air 
field pavements, communications, navigational aids, and _ airfield 
lighting facilities, aircraft-maintenance facilities, troop housing and 
messing facilities, utilities, storage facilities, and administrative and 
community facilities, $3,415,000, which amount is included in the 
authorizations in Public Laws 910, 155, 534, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


M’CLELLAN AIR FORCE BASE 


The seventh of these locations is McClellan Air Force Base located 9 miles 
northeast of Sacramento, Calif., at an approximate pressure altitude of 400 
feet. 

It is situated on 2,196 acres of Government-owned land; plus 721 acres leased 
plus 48 acres easements. McClellan Air Force Base was initially occupied in 
1989. 

The planned use of this base is for depot and tenant units. Present and 
prior authorized facilities are inadequate to support this planned mission and 
the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $35,507,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $3,415,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au 
thorization in the amount of $3,415,000 and no new authorization is requested. 
The projects included in the total program of $3,415,000 consist generally of the 
provisions of widening and extending the primary taxiway, providing access 
apron for an ADC hangar, navigational aids, modification of part of the depot 
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maintenance shops together with installation of a reciprocating test cell, coy 
structing the administrative, storage, housing, and messing facilities required 
by the ADC units, plus the necessary utilities, roads, and parking areas. 

Senator Case. Better than half of that seems to be for troop housing 
and messing. 

Colonel Ropennauser. That is correct, sir. The mission at this 
station is being greatly augmented. 

Senator Stennis. Colonel, you list 15,000 civilian employees there. 

Colonel Ropennavuser. Yes, sir. This is a tremendous depot in 
addition to the fact that we have crowded on it these other operating 
units. 

Senator Stennis. Is that where so many of them work, in that 
storage there, the depot ¢ 

Colonel Ropennauser. Yes, sir. It is not only storage, sir. It is 
overhaul work as well. 

Senator Case. Norton Air Force Base, San Bernardino, Calif.: Air- 
tield pavements, communications and navigational aids, aircraft-main- 
tenance facilities, utilities, land acquisition, and storage facilities, a 
total of $4,303,000, of which amount $2,120,000 is included in the au- 
thorizations in Public Laws 910, 155, and 209, and $2,183,000 is here 
with authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


NORTON ATR FORCE BASE 


The eighth of these locations is Norton Air Force Base located 3 miles east of 
San Bernardino, Calif., at an approximate pressure altitude of 1,450 feet. 

It is situated on 1,742 acres of Government-owned land; plus 49 acres under 
lease and 97 acres of easements. Norton Air Force Base was initially occupied 
in 1942 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $29,075,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,303,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,120,000 and new authorization is requested in 
the amount of $2,183,000. The projects included in the total program of $4,303, 
000 consist generally of the provisions of additional parking apron, stabilization 
of taxiway shoulder required for jet aircraft operation, an addition to the tele- 
phone exchange building, modification and additions to several of the depot 
maintenance shops, construction of a nitric-acid storage building, and an in 
dustrial treatment plant, plus the required utilities and land to support these 
facilities 


Colonel Ropennavuser. The principal items at Norton, Senator, are 
pavement items and maintenance facility items. The extension of 
the parking apron at Norton is essential in order to accommodate the 
aircraft at this base. 

Also there is a small item for stabilizing the taxiway shoulders, and 
in the aircraft maintenance facilities you will note that two of the 
items, No. 5 and 7, are for additions to existing facilities, and No. 8 
is for modification of an existing building to permit its adaptation 
and use to the depot needs. There is a new building in item 6, an 
wecessory shop for the depot which is very urgently needed. 
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Senator Cask. Apparently there are seven land items here which 
will come before the committee again. 
Colonel Ropennauser. Yes, sir. 
Senator Case. Norwalk No. 1 Air Force Tank Farm, Norwalk, 
Calif.: Liquid fuel storage and dispensing facilities, $156,000. 
Phe historical material on this base will be inserted at this point. 
The materal above referred to is as follows :) 


NORWALK Oo, 1 ATR FORCE TANK FARM 


rhe ninth of these locations is Norwalk No. 1 Air Foree Tank Farm located 

Norwalk, Calif. 

It is situated on 9 acres of Government-owned land. Norwalk Air Force Tank 
Farm was initially occupied in 1951. 

The planned use of this installation is for petroleum storage. Present and 
prior authorized facilities are inadequate to support this planned mission, and 
the Department of the Air Force has no suitable facilities at any other base that 

ght be utilized for the purpose proposed for this base. 

rhe committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $156,000. For this 

tal program new authorization is requested in the amount of $156,000. The 
projects included in the total program of $156,000 consist generally of the pro 
visions of modifications to the existing bulk petroleum storage tanks to eliminate 

vapors originating from these tanks 

Colonel Ropenuavuser. This is the tank farm that I described the 
other day to you, Senator Case, where we are putting in the floating 
roofs on the tanks. Norwalk No. 1, and followifg it Norwalk No. 2. 

Senator Casr. Next is Norwalk No. 2 Air Force Tank Farm, Nor 
walk, Calif.: Liquid fuel storage and dispensing facilities, and util 
ties, a total of $737,000, of which amount $19,000 is included in the 
authorizations in Publie Laws 564 and 910, and $718,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


NORWALK NO. 2 AIR FORCE TANK FARM 


The 10th of these locations is Norwalk No. 2 Air Force Tank Farm located 
at Norwalk, Calif. 

It is situated on 70 acres of Government-owned land. Norwalk No. 2 Tank 
Farm was initially occupied in 1951. 

The planned use of this installation is for petroleum storage. Present and 
prior authorized facilities are inadequate to support this planned mission, and 
the Department of the Air Force bas no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $737,000. For this total 
program authorization is requested to apply to unfunded prior years’ authori- 
zation in the amount of $19,000 and new authorization is requested in the amount 
of $718,000. The projects included in the total program of $737,000 consist gener 
ally of the provisions of modifications to the existing bulk petroleum storage 
tanks to eliminate the vapors originating from these tanks; construction of a 
facility to provide water for fire.protection ; plus utilities for this facility. 

Senator Cass. The next is Olmstead Air Force Base, Middletown, 
Pa.: Operational facilities, aircraft maintenance facilities, utilities, 
land acquisition, and storage facilities, $1,970,000, which amount is 
included in the authorizations in Public Laws 910, 155, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


481 38—54——_23 
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OLMSTEAD AIk Force BASE 


The 11th of ae locations is Olmstead Air Force Base located 9 miles south of 
Harrisburg, , at an approximate pressure altitude of 700 feet. 

It is pra on 508 acres of Government-owned land, plus 2 acres of lease, 
land. Olmstead Air Force Base was initially occupied in 1918. 

The planned use of this base is for depot units. Present and prior authorizeq 
facilities are inadequate to support this planned mission and the Department o; 
the Air Force has no suitable facilities at any other base that might be uti 
for the purpose proposed for this base 

The Government has an investment through 1950 of $14,169,000 at this bas« 

The committee has been provided with detailed information with respect to thy 
items included in this program in the total amount of $1,970,000. For this tota 
program, authorization is requested to apply to unfunded prior years’ authoriza 
tion in the amount of $1,970,000 and no new authorization is requested. T)}, 
projects included in the total program of $1,970,000 consist generally of the pro 
visions of construction of a base technical laboratory; air conditioning of thy 
hazardous test shop; construction of an industrial treatment plant and a sewag 
treatment plant; roadway and parking facilities; pavement for storage of bulk 
supplies ; plus the necessary utilities and land. 


Senator Case. This is largely for utilities. Why this great group of 
utilities here, $1,269,000 ? 

Colonel Ropennauser. The principal item, sir, one of the principa! 
ones, if I may take it up first, No. 10, sewage treatment, is to comp!) 
with the Pennsylvania law against stream pollution, and we have bee: 
given some grace in Pennsylvania to get this done. We now must vet 
itdone. Weare outliving our period of grace. 

Senator Case. What is the industrial treatment for ? 

Colonel Ropenuavuser. The industrial treatment is for the disposal! 
of industrial waste from the shop facilities at Olmstead so that they in 
turn will not be ome into the local streams. 

Senator Caspr. $300,000 there, and $326,000 for the treatment means 
really $626,000 for this general purpose. 

Colonel Ropennavser. That is correct, sir. In any event, this in 
dustrial treatment would have to be done irrespective of the State law 
because of its toxicity. You wouldn’t dare put it out over a water 
shed. 

Senator Case. Next is Robins Air Force Base, Macon, Ga.: Airfield 
pavements, communications, navigational aids and air field lighting 
facilities, operational facilities, aircraft maintenance facilities, troop 
housing and messing facilities, utilities, land acquisition, storage 
facilities, and administrative and community facilities, a total 
$16,565,000, of which amount $6,427,000 is included in the authoriza 
tions in Public Laws 910, 155, and 209, and $10,139,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


ROBINS AIR FORCE BASE 


The 12th of these locations is Robins Air Force Base located 18 miles south of 
Macon, Ga., at an approximate pressure altitude of 550 feet. 

It is situated on 6,059 acres of Government-owned land, plus 59 acres of ease- 
ments. Robins Air Force Base was initially occupied in 1942. 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $34,025,000 at this base. 
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Phe committee has been provided with detailed information with respect to 
the items ineluded in this program in the total amount of $16,565,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $6,427,000 and new authorization is requested in 
the amount of $10,138,000. The projects included in the total program of 
$16,565,000 consist generally of the provisions of a new primary runway with the 
supporting taxiway ; construction of parking apron for the reserve units; naviga- 
tional aids; new fire station; modification of some old officers’ quarters and a 
depot warehouse ; construction of an addition to one of the depot maintenance 
shops and additional depot warehousing ; plus the necessary roads, parking areas, 
ytilities, and land required to support the base mission. 

Colonel Ropennauser. $7,272,000 of this is again for pavements. 
The reason for this is that the present pavements are not big enough 
or long enough or strong enough to accommodate the very heavy 
bombardment aircraft that will be coming into Robins for the major 
overhaul. In other words, the B-86, and ultimately the B—52 type 
aircraft. 

Senator Case. When was Robins established ¢ 

Colonel Ropennavuser. Robins was established in 1942. It was 
occupied then, Senator. 

Senator Casr. Is this paving job a new job or repaving job ¢ 

Colonel Ropennavser. It is essentially new, sir. 

Senator Case. $4,646,000, 

Colonel Ropennavuser, There is only one strengthening item in 
there if you will notice. That is item No. 4, a taxiway access apron 
strengthening. All the rest are new pavements, sir. 

The strengthening item is the least expensive there. 

| would also like to point out, sir, that this is one of the other depots 
| mentioned that had the additional warehouse storage facilities pro- 
gramed, 960,000 square feet. That would be the second of three 
depots—Hill, Robins, and Tinker. 

Senator Case. The $6 unit cost is used there. 

Colonel Ropenmauser. Yes, sir. 

Senator Case. But I note under the heavy paving that whereas at 
Hill in Utah the heavy paving was estimated at a unit cost of $10 a 
square yard, on this very large item of 353,000 square yards at Robins, 
the unit cost is $13.15. 

Colonel Ropennauser. Yes, sir. I understand this subbase at 
Hill is pretty solid. I mean it is a pretty substantial base as com- 
pared with the gumbo type of soil that you have in this area of 
Georgia, sir, and that accounts for it largely. 

Senator Casr. Next is Tinker Air Force Base, Oklahoma City, 
Okla.: Airfield pavements, liquid-fuel storage and dispensing facili- 
ties, communications and navigational aids, operational facilities, 
aireraft-maintenance facilities, utilities, land acquisition, storage fa- 
cilities, administrative and community facilites, and shop facilities, 
a total of $6,159,000, of whch amount $206,000 is included in the au- 
thorizations in Public Laws 910, 155, 534, and 209, and $5,953,000 is 
herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


TINKPR AIR FORCE BASE 
The 13th of these locations is Tinker Air Force Base located 6 miles south- 


east of Oklahoma City, Okla., at an approximate pressure altitude of 1,600 
feet. 
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It is situated on 2,602 acres of Government-owned land, plus 475 acres in 
avigation and other easements, Tinker Air Force Base was initially occupieq 
in 1937 and reoceupied in 1951. 

The planned use of this base is for depot units. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 


The Government has an investment through 1950 of $72,226,000 at this 
base. 


The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $6,159,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $206,000 and new authorization is requested i; 
the amount of $5,953,000. The projects included in the total program of $6,159 
000 consist generally of the provisions of an aircraft blast pad for use with 
jet aircraft; a tank for bulk-fuel storage; a navigational aid; modification of 
and additions to depot shops; construction of additional depot warehouse and 
storage facilities with loading facilities; an air installations shop; a water 
storage tank; plus roads, parking area, utilities, and real estate required 
support the base mission. 

Colonel Ropennavser. This station we have been in since 1937 
The principal items here, Senator Case, are in aircraft-maintenance 
facilities, both additions and modifications to existing facilties and in 
utilities and in storage facilities, 

Again this is the third and last depot at which additional bulk 
storage depot warehousing will appear; 480,000 square feet of it at $6 
i square foot. 

Senator Case. Why do you need so much additional warehousing 
at Tinker? 

Colonel Ropennavser. B-47 overhaul at that station, Senator Case. 

Senator Casr. Well, this is storage, this isn’t maintenance. 

Colonel Roprennavuser. Yes, sir; but they will undoubtedly carry 
the parts at the depot that they are going to require for overhau! 
activity, such as wing sections and so forth, 

Senator Case. Here again I would like to have the Assistant Secre 
tary for Installations give us a special memorandum showing the 
existing storage facilities, some indexes to indicate the use, trend, and 
something to indicate why there should be such a great expansion of 
storage at this time. 

Colonel RopennaAvsEr. You want that from the Air Force, sir? 

Senator Case. I don’t care. 

Colonel Ropennavser. I think we could furnish it to you more 
conveniently than they could, sir. 

Senator STENNIs. Let me ask a question. What is going to be 
stored here now in this $314 million worth, of additional storage at 
Tinker? Isthat plane parts, motors, and so forth? 

Colonel Ropennavser. That would be some of it; yes, sir. Any- 
thing that you couldn’t store out in the open that would deteriorate 
due to open storage. Of course, if you have engines in sealed cans 
and that type of storage, why they can be outside. 

Mr. GreseNs. This warehousing here is primarily B-47, B-52, and 
C-97 spares. 

Senator Stennis. You mean to put together? 

Colonel Ropennavser. No, sir; spare parts. 

Senator Stennis. Senator, this place is like a city. It is a setup 
there equal to the Ford Motor Co.’s large plant, assembly-line methods 
of taking down an engine and putting it back together. You walk 
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through these warehouses and you would think you are walking 
through a city. 

Colonel Ropennavser. There are 21,760 civilian employees. 

Senator Stennis. It is an amazing thing. I just couldn’t believe 
what I was seeing. 

Mr. Grspens. We show a total requirement of 6,841,000 square feet 
for all storage requirements out there. We have available 214 mil- 
lion approximately plus this 480,000 we are asking for here, and we 
are using 368,000 square feet at Flack Air Force Base, which is down 
close to Barksdale. 

Senator Stennis. And everything is complete, assembly-line basis, 
modern manufacturing standards and everything of that kind, and 
they follow through to the last, even have a little sawmill there that 
utilizes and rips up and cuts down the crates and takes it back and 
uses it again. This general in charge there has retired, hasn’t he? 

Colonel RopenHAvser. Yes, sir. 

Senator Srennis. But he used everything except the kink in the old 
nail. He took that out. 

Colonel Haas. He was a key figure in aircraft maintenance during 
this Berlin airlift. Actually he was sent from Tinker Air Force 
Base to Burtonwood to develop a technique and procedure to keep 
the aircraft in operation. That was in 1948. 

Senator Case. Who is that? 

Colonel Haas. General Borum. 

Colonel Ropennauser. He has retired now. 

Senator Case. Topeka Air Force Depot, Topeka, Kans. : Utilities, a 
total of $218,000 of which amount $24,000 is included in the authoriza- 
tion in Public Law 155, and $194,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


TOPEKA AIR FORCE DEPOT 


The 14th of these locations is Topeka Air Force Depot located 6.5 miles south 
of Topeka, Kans. 

It is situated on 374 acres of Government-owned land. Topeka Air Force 
Depot was initially occupied in 1943. 

The planned use of this base is for a depot facility. Present and prjor au- 
thorization facilities are inadequate to support this planned mission and the De 
partment of the Air Force has no suitable facilities at any other base that might 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,399,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $218,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $24,000 and new authorization is requested in 
the amount of $194,000. The projects included in the total program of $218,000 
consist generally of the provision of gas supply mains and railroad trackage re- 
quired in support of the base mission. 

Senator Case. $218,000, of which $24,000 is reapplication and the 
balance a new proposal. 

Colonel Ropennavser. All of this, sir, is for utilities, for gas main 
and railroad trackage, $218,000. 

Senator Casr. Why is that needed ? 

Colonel Ropennavser. The trackage is required in connection with 
the depot activities, sir, and the gas supply main is to make gas avail- 





354 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


able to the depot as a fuel, sir. They are converting oil fired units to 
gas at that station, sir. 

Senator Case. Wright-Patterson Air Force Base, Dayton, Ohio: 
Communications and navigational aids, operational facilities, utilities, 
land acquisition, and research, dev elopment, and test facilities, $5,847, 


000, which amount is included in the authorizations in Public Laws 
564, 910, 155, and 209. 


The historical material on this base will be inserted at this point 
(The material above referred to is as follows:) 


WRIGHT-PATTERSON AIR FORCE BASE 


The 15th of these locations is Wright-Patterson Air Force Base loc ate “91 
northeast of Dayton, Ohio, at an approximate pressure altitude of 1,250 feet 

It is situated on 7,230 acres of Government-owned land, plus 31 acres of leased 
land. Wright-Patterson Air Force Base was initially occupied in 1917. 

The planned use of this base is for operational units, research facilities, Head 
quarters Air Materiel Command and USAF Institute of Technology. Present 
and prior authorized facilities are inadequate to support this planned miss 
and the Department of the Air Force has no suitable facilities at any other ba 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $112,023,000 at this base 

The committee has been provided with detailed information with respect 
the items included in this program in the total amount of $5,847,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $5,847,000 and no new authorization is requested 
The projects included in the total program of $5,847,000 consist generally of the 
provisions of construction of a base transmitter and receiver building; an ai: 
communications net building: navigational aids, construction of research, de 
velopment, and test facilities; plus the necessary utilities and real estate 
required 


les 


Senator Case. All of this is a reapp plication. 

Colonel Ropennavuser. That is correct, sir. You appreciate, | 
know, Senator Case and Senator Stennis that Wright-Patterson is 
much more than just a depot or the Headquarters of the Air Materiel 
Command. 

In other words, it is a base that is tremendously utilized by a very 
large number of activities. Hence you will find in here not only the 
normal things that you would expect to find on a base in a depot, but 
you will find research and development test facilities in category L 
which add up to the major portion of this program. 

Senator Case. $3,800,000 for that. What about the first item there 
at line 16? What is that? 

Colonel Ropennauser. This is a special laboratory that is being 
constructed there to meet the requirements or determine what the 
human body can stand in terms of the kind of flight and associate 
phenomena we are going to Le faced with in the foreseeable future. 

In other words, this will test the effect of sound, vibrations on the 
human body and enable the Air Force to predict the type of personnel, 
the type of equipment, the type of conditions under which people will 
be required to operate our equipment in the future. 

Senator Case. It takes a million and a quarter dollars to provide a 
building to do that? 

Colonel Ropennavuser. That is correct. There is no other: such 
facility available for this type of research. This is really getting out 
into the future. 

Now I would like to point out that on these research and develop- 
ment facilities, each one of them was carefully scrutinized by the 
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Assistant Secretary of Defense for Research and Development, Dr. 
Quarles, and was again scrutinized jointly by Dr. Quarles and Mr. 
Floete’s office before these items were permitted to be included in this 
program, so they have not only been scrutinized from a construction 
viewpoint but from a requirements and nonduplicative nature within 
the Department of Defense research and development activities. They 
have been very, very carefully screened. 

Senator Case. In the group you have five that seem to be engine- 
torgue stress, 

Colonel Ropennauser. Yes, sir, engine torque suitability testing, 
sir, for aircraft-engine torque. This is a modification of existing 
facilities to allow them to accommodate the later type of engines 
coming along. 

Senator Casr. These involve some land purchases / 

Colonel Ropennavuser. The land purchases, sir, are generally in 
connection with some of these activities, but with the other activities 
of the base including the ADC facilities that are being constructed 
at Wright-Patterson. 

Senator Case. You already have 7,500 acres. This is a pretty siz- 
able parcel of land. 

Colonel Ropennavuser. That is correct. 

Colonel Haas. Mr. Chairman, these two land items are in support 
of a receiver and transmitter site which will be sited off the main 
base. It has got to be within the minimum distance of 4 miles of 
each other in order to meet the technical requirements. 

Senator Casr. The next item is various locations: Operational 
facilities, utilities, storage facilities, and personnel facilities, $802,000. 

The historical material on this will be inserted at this point. 

(The material above referred to is as follows :) 


Various Am Force INSTALLATIONS 


The 16th of the Air Materiel Command installations consist of four facilities 
at various locations. 

These facilities are situated on Government-owned land. 

The planned use of these installations is classified. Present and prior author- 
ized facilities are inadequate to support this planned mission and the Department 
of the Air Force has no suitable facilities at any other base that might be 
utilized for the purpose proposed for this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $802,000. New 
authorization is requested in the amount of $802,000. The projects included 
in the total program of $802,000 consist generally of the provisions of operational 
acilities: utilities, storage facilities and personnel facilities. 


Senator Case. That completes the Air Materiel Command. 

The next is the Military Air Transport Service, MATS. 

Colonel Ropennavser. Yes, sir. 

Senator Case. The first project here is Andrews Air Force Base, 
Camp Springs, Md.: Airfield pavements, communications and navi- 
gational aids, operational facilities, aircraft-maintenance facilities, 
utilities, and land acquisition, $2,059,000, which amount is included 
in the authorizations in Public Laws 910, 155, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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Mintiraky AiR TraNsport COMMAND 


The sixth of the 11 ZI major commands to be reviewed is the Military Aj, 
Transport Service. The mission of this command is to provide airlift requireq 
in support of approved joint war plans; scheduled airlift for the Department 
of Defense within the continental United States; between the continental United 
States and overseas areas; and between and within overseas areas, as directed 
by higher authority; worldwide air transport, air weather, airways and air 
communications, and air rescue service systems; flight service within the Zone 
of Interior and as further directed; organizations and training of Air Resuy) 
and Communications Service and all elements thereof; supervision and co; 
and maintenance of primary facilities required for performing its assigned 
mission; theater jurisdiction in overseas areas where MATS units are stationed 
but which are outside the jurisdiction of any theater commander. This program 
contains a request for $19,276,000 for the Military Air Transport Service and 
provides facilities at five locations. Of this amount, $13,307,000 is prior 
unfunded authorization and $5,969,000 is new authorization requested 


ANDREWS AIR FORCE BASI 


The first of these locations is Andrews Air Force Base located at Camp Spring 
Prince Georges County, Md., at an approximate pressure altitude of 700 fe: 

It is situated on 4,440 acres of Government-owned land: and 51 acre 
easements, 

Andrews Air Force Base was initially occupied in 1943. 

The planned use of this base is for operational and training units. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $41,343,000 at this bas 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,059,000. For this 
total program, authorization is requested to apply to unfunded prior year 
authorization in the amount of $2,059,000. The projects included in the tota 
program of $2,059,000 consist generally of the provisions of additional aircraft 
parking aprons, widening of the primary taxiway, air navigational aids, oper 
tions buildings, maintenance shops, general utilities, road extensions, sewag: 
disposal plant, and the purchase of land and acquisition of lightway easemer 
for the site of the navigational aid included in this program 


Senator Case. What is that todo’ That is reapplication. 

Colonel Ropennauser. Yes, sir. This is to provide additional 
facilities for the Air Defense unit at Andrews and for widening tlh. 
present primary taxiway and construction of new operational parking 
pavement. 

Senator Case. Isthis going to change the direction of the taxiways 
there? 

Colonel Ropennavser. No, sir. 

Senator Case. The other evening I went out to the picnic grounds 
where the local Metropolitan Police were having their annual picnic. 
Jets were taking off and buzzing over that area. 

There has been a good deal of complaint that the jets in that area 
are not merely contributing noise but a few of them have landed in 
the trees or on some of the houses in that area. Is that due to the 
shortness of the runways or to the direction they take off, or what ! 

Colonel] RopENHAtT SER. Well. I don’t know the specific accidents to 
which you refer. 

Senator Casr. Well, you have had a couple of accidents out there 

Colonel! Ropennauser. Yes, sir; in fact, this depot you mentioned 
awhile ago, Gentile Depot, in Ohio, was named aften Captain Gentile. 
who was killed i an accident just outside of Andrews. It is hard 
for me to say whether or not, Senator, it is due to the existing 
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prientation of the runways or their length as to the cause of those 


ilitary Aj, aecidents, 

tt required However, I will say this. That in consideration of the future 
oy rtiment Janning for construction at Andrews Air Force Base these factors 
8 directed are being taken into consideration, and as rapidly as possible we 
$ and ire trying to cover any of those deficiencies. 


air tens 
‘the Zone Senator Case. Is there any possibility that you might move An- 


7 drews and turn the present field over there to an auxiliary or com- 
a mercial airfield ? 
stationed Colonel Ropenuauser. Not to my knowledge, sir. I understand 
progra that there is under study the possibility of bringing aboard at 
oe {ndrews a portion of the load from National Airport, and some 
ef planning has taken place in regard to a specific location for the civil 
rlines facilities. 
Senator Case. How far is this from Washington ¢ 
Spring Colonel Ropenuauser. It is about 14 or 15 miles, Senator. 
O fe Senator Case. The investment there today is $41 million plus. 
aeres of Colonel Ropenuauser. Yes, sir. There are a great number of 
activities there, as you can appreciate, sir. 
Pre All of these plus the other miscellaneous activities programed for 
Mission that particular station. 
ler base Senator Cass. Next is Charleston Air Force Base, Charleston, S. C.: 
7 \irfield pavements, liquid-fuel storage and dispensing facilities, com- 
pect munications and navigational aids, operational facilities, aircraft- 
or maintenance facilities, training facilities, troop-housing and messing 
year facilities, utilities, land acquisition, medical facilities, storage facil- 
to ities, personnel facilities, administrative and community facilit ies, and 
oper shop facilities, $7,472,000, of which $2,088,000 is reapplication and 
ewan: $5,384,000 is proposed for a new authorization. 
mi The historical material on this base will be inserted at this point. 
(The material above referred to is as follows :) 
10) CHARLESTON AIR FORCE BASE 
i 


The second of these locations is Charleston Air Force Base located 10 miles 
kins northwest of Charleston, 8. C., at an approximate pressure altitude of 300 feet. 
It is situated on 295 acres of Government-owned land, and 1,621 acres leased. 
Charleston Air Force Base was initially occupied in 1952. 


wa) The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
ind might be utilized for the purpose proposed for this base. 
: The Government has an investment through 1950 of $8,655,000 at this base. 
nie The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $7,472,000. For this 
irea total program, authorization is requested to apply to unfunded prior years’ 
1 ir authorization in the amount of $2,088,000 and new authorization is requested in 
the amount of $5,384,000. The projects included in the total program of 
the $6,791,000 consist generally of the provisions of access aprons, parking aprons, 
at? jet aircraft blast pads, and apron access taxiways, a fuel pipeline of approxi- 
sto mately 6 miles to transport liquid aircraft fuel from the Charleston Air Force 
tank farm to the base, air navigational aids, a fleet service building, readiness 
building, freight terminal and passenger terminal, maintenance shops, flight 
Te simulator training building, airmen’s dormitories and mess, bachelor officer 
ed quarters, utilities for the support of facilities included in this program and the 
le. land required to site the navigational aids, right-of-way for the pipeline and 
rd restrictive easement to provide a safety zone around the ammunitions area, 


cold storage and warehousing for base supplies, an NCO club, library, and base 
ny theater, squadron headquarters building, automotive maintenance shop, para- 
chute shop and security fencing. 
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Senator Case. Here apparently the House has raised the figure 
from the original request. 

Colonel Ropennauser. They have decided to put permanent coy 
struction on this base; yes, sir. 

Senator Case. That means an increase in 
$481,000. No, it is more than that. 

Colone] Ropennauser. Yes, sir, it would be more than that. 

Senator Case. About $100,000. 

Mr. Grepens. It was a total of $1,069,000. 

Senator Case. There have been some other modifications then of ¢\. 
original, according to the committee print. We had a committee 
print of $6,791,000. 

Colonel Ropennauser. Yes, sir. The total requirement of aut! 
ization here in the 1955 program is $7,472,000, sir. 

Mr. Giepens. There was an increase in the line items making \) 
the fiscal year 1955 program we are considering of $681,000, 

There was also an increase of $1,025,000 in the prior years’ prograi 
that could still be changed. That reduced our overall availability of 
authorization that we can program if those changes are made, so that 
we had to obtain an increase of $1,069,000. 

Senator Case. Your figures refer to the new authorization ? 

Mr. Grepens. Right. 

Senator Case. The figures I was giving refer to the total. Is the 
measure of difference between 10-year construction and 25-year con 
struction the difference between $1,100 per man and $1,400 per mai 
on troop housing and messing / 

Colonel RopeNnuauser. Yes, sir. 

Senator Casr. What does that $300 per man provide? 

Colonel Ropennavuser. Well, in the barracks you have got more 
complete finish, ceiling, and we go to masonry-type construction, Sen 
ator, as distinct from cheaper types. 

Senator Case. Hasn’t Charleston had a theater before this? 

Colonel Ropennauser. No theater at Charleston, sir. 

Senator Case. I notice here you have a library. We haven’t had 
any libraries. 

Colonel Ropennauser. Yes, sir; we had one of these in one of the 
prior bases that I called to you attention, sir. 

It is a nontechnical library, and the reason for providing it at this 
station is that it is a port of aerial embarkation, and you have the 
problem of transients here that you have to keep out from under foot, 
and out of trouble and available for call to aircraft. They are gen- 
erally restricted to the base. 

Senator Case. Isn’t the library ordinarily taken care of in the rec- 
reation building or in the club building? 

Colonel Ropennavuser. No, sir. 

Senator Casr. Does it mean that for all of these bases we have been 
considering, you only have two libraries? 

Colonel Ropennavuser. Some bases have utilized other facilities at 
the base for this type of activity, Senator Case. 

Other bases have not programed for it at this time, in the belief 
that until they had some of the other activities the library nontech 
is of lesser importance. 
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Phat is what I meant the other day when we were talking about 
programing six personnel facilities at a particular base. It looked 
like a lot. I said it was only a portion of the total number that are 
iItimately required to make a full complement. 

Senator Casr. Dover Air Force Base, Dover, Del.: Airfield pave- 
ments, operational faciilties, aircraft-maintenance facilities, training 
facilities, utilities, land acquisition, storage facilities, personnel fa- 

cilities, administrative and community fae cilities c and shop facilities, 
. total of $3,348,000, of which amount $1,694,000 is included in the 
author izations in Public Laws 910 and 155, and $1,654,000 is herewith 
nthorized. 

Phe historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


DOVER AIR FORCE BASI 


rhe third of these locations is Dover Air Force Base located 4 miles southeast 

f Dover, Del, at an approximate pressure altitude of 400 feet. 

It is situated on 1,738 acres of Government-owned land; 55 acres leased land 
plus 315 acres easements. 

The planned use of this base is for operational units. Present and prior au- 
thorized facilities are inadequate to support this planned mission and the De- 
partment of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $10,052,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $3,348,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
iuthorization in the amount of $1,694,000 and new authorization is requested 
in the amount of $1,654,000. The projects included in the total program of 
$3,348,000 consist generally of the provisions of parking apron, extension to alert 
taxiway, crash and structural fire station, readiness crew building, air passenger 
terminal building and squadron operations buildings; alert hangar and base 
maintenance hangar, proficiency pilot training building, utilities to support the 
facilities appearing in this program, purchase of 15 acres of land and acquisition 
of avigation easement for 1,014 acres. Rocket storage building, base theater, 
base chapel and an educational wing, base AIO shop, and security fencing 


Senator Case. This is largely for what? 

Colonel Ropennauser. There is $543,000 for extension of the exist- 
ing parking apron and the alert taxiway to accommodate the ADC 
unit. 

Also, for the provision of operational facilities, principally a crew 
readiness building and an air passenger terminal, for hangars for the 
ADC mission. 

Senator Casr. Why do you need 15 acres of thousand-dollar land ? 

Colonel Ropennauser. I have a change on that, Senator Case, which 
I wanted to bring to your attention. 

The 15 acres is for the ADC activity, but we wish to change the 
15-acre fee at $15,000 to 55 acres of restrictive easement at $2,000. 

Colonel Hass. That was due to resiting of ADC alert hangars, Mr. 
Chairman. 

Colonel Ropennauser. We have resited the critical facility that re- 
quired the purchase, and now through a restrictive easement and this 
resiting, we can accomplish it for $2,000 mstead of $15,000, sir. 

Senator Case. You reduce that by $13,000? 

Colonel Ropennavser. Yes, sir. 
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Senator Case. Also, here I note we are going very heavy on type of 
facility for assemblies. You have a theater at $300,000, a base chapel 
at $134,000, an educational wing at $51,000. 

Colonel Ropennavser. The chapel will only hold 300 people, sir. 
It is a very small chapel and in addition to that, this chapel at Dover 
was specifically defended and urged by the chief of chaplains, who 
indicated that this was one of the most critically needed facilities a 
this base; he just insisted that this one had to be in this program, and 
it has been included by his specific request. 

Senator Case. Why $134,000 for a chapel for accommodating 
| | 

Colonel Ropennavusrr. 300 seats, sir. 

Senator Casr. Wouldn’t that exceed what an average church with 
an auditorium of 300 would cost? 

Colonel Ropennavser. No, sir; I wouldn’t say so. You mean cost 
wise, sir? 

Senator Casr. What type of construction ? 

Colonel Ropennavser. This is a permanent base, sir. Dover is a 
permanent base, 25-year type construction. 

I have just been informed that they have just completed a 400- 
seat chapel, civilian construction, outside of Alexandria here, and it 
cost $184,000. That is private construction, so I would say that this 
price compares favorably, Senator Case, with the practice. 

Senator Casr. The next item, McGuire Air Force Base, Wrights. 
town, N. J.: Airfield pavements, communications, navigational aids 
and airfield lighting facilities, operational facilities, aircraft main 
tenance facilities, training facilities, utilities, and land acquisition, 
$4,638,000, which amount is included in the authorizations in Public 
Laws 564, 910, 155, and 209. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


M’GUIRE AIR FORCE BASE 


The 4th of these locations is McGuire Air Force Base located 1 mile north 
west of Wrightstown, N. J., at an approximate pressure altitude of 550 feet. 

It is situated on 3,054 acres of Government-owned land. 57 acres of leased 
land and 1 acre easement transferred from the Department of the Army. 

McGuire Air Force Base was initially occupied in 1948. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no snitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $15,665,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,638,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $4,638,000. The projects included in the total pro- 
gram of $4,638,000 consist of the provisions of parking apron, warmup pad, ex- 
tension of primary taxiway aircraft washrack, runway lights, squadron opera- 
tions buildings, Rawinsonde Building, armament and electronic shop, organiza- 
tional maintenance shops, pilots proficiency training building, utilities to sup- 
port facilities included in this program, and the purchase of 2.4 acres of land 
to support these facilities. 


Senator Case. What is this to do? 

Colonel Ropennavser. This is to provide the additional pavements 
at this station, extension of the operational parking apron primarily 
an extension of the primary taxiway. 
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As you know, McGuire is a multiultilization base. 

Senator Case. Palm Beach International Airport, Palm Beach, 
Fla.: Airfield pavements, communications and nav igational aids, 
operational facilities, aircraft maintenance facilities, troop housing 
ud messing facilities, utilities, and land acquisition, $2,440,000, which 
ynount is included in the authorizations in Public Laws 155, 534, and 
YO. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


PALM BEACH INTERNATIONAL ATRPOR' 


Phe 5th of these locations is Palm Beach Internationa] Airport located 1 mile 
west of West Palm Beach, Fla., at an approximate pressure altitude of 200 feet. 

It is situated on 2,118 acres of Government-owned land; 405 acres of leased 
land, and & acres of easements. War Assets Administration deeded area to 
Palm Beach County. Palm Beach County donated 2,066 acres, and an additional 
2 acres were acquired in 1951. Leased area comprises the rifle range. 

Palm Beach Internationa! Airport was initially occupied in 1941. Inactivated 
in 1948 and declared surplus. It was reactivated and occupied in 1951. 

Che planned use of this base is for operational and training units. Present and 
prior authorized facilities are inadequate to support this planned mission and 
the Department of the Air Force has no suitable facilities at any other base 

at might be utilized for the purpose proposed for this base. 

rhe Government has an investment through 1950 of $11,332,000 at this base. 

Che committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $2,440,000, For this 
total program, authorization is requested to apply to unfunded prior years’ 

thorization in the amount of $2,440,000. The projects included in the total 

gram of $2,440,000 consist generally of the provisions of strengthening access 

parking aprons, warmup pad, primary runway and taxiways and widen the 
primary runway and taxiway, installation of navigational aid, a technical lab- 
oratory, nose/wing hangars, airmen’s dormitories, officers’ quarters, supporting 
utilities, and acquisition of sufficient real estate by purchase and right-of-way 
ensements to support the above facilities. 

Senator Case. $1,314,000 of this is apparently for airfield pave- 
ments. 

Colonel Ropentavser. Yes, sir, the pavements at Palm Beach are 
In a Very rapid state of deterioration, Since this is a training base 
for heavy and medium transport pilots, it is essential that we have 
these facilities to accomplish this mission. 

Senator Casr. Colonel, what happened to that authorization we 
gave in general terms for northeast United States last year? There 
was discussion of it being placed in New Jersey. 

Colonel Ropennavuser. That was in connection with the then pro- 
posed depot at Hammonton, N. J. We have not utilized that author- 
ization as yet, Senator Case. The authorization is still on the books 
untouched, and the matter is under continual consideration. 

Senator Casr. What was the mission of that? 

Colonel Ropennavser. That was to be a Northeast Depot activity, 
and Hammonton, had it been built, was to include a depot, to include 
an aerial port of embarkation, a personnel reception center, a person- 
nel processing center, and there was to be some overhaul accomplished 
there as well. And of course it was going to be the home for about 
12 MATS squadrons, sir. 

Senator Casr. Where are they housing now ? 

Colonel as ,user. The MATS squadron, sir 

Senator Case. Yes. 
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Colonel Ropennavser. We have moved them into Charleston, M- 
Guire, and Dover, the principal recipients of those 12, sir. 

Senator Case. That conssihitea that group. The next is Continental] 
Air Command, the first one of which is Beale Air Force Base; Marys 
ville, Calif. : Utilities, storage facilities, and personnel facilities, $192, 
000, which amount is included in the authorization in Public Law 15° 

The historical material on this base will be inserted at this point 

(The material above referred to is as follows :) 


CONTINENTAL AIn COMMAND 


The seventh of the 11 ZI major commands to be reviewed is the Continental] Air 
Command. The mission of this comand is to discharge within the continental 
United States the field responsibilities of the Chief of Staff, USAF, with respect 
to: 

The Reserve forces for the Department of the Air Force that are assigned to 
Continental Air Command, including supervision and inspection of the Air 
National Guard of the United States 

Administration snd Training of engineer aviation units assigned to Cont 
nental Air Command. 

Domestic emergencies 

Miscellaneous administrative functions. 

In the event of war or other emergency, mobilize the units and/or individuals 
of the Air Force Reserve that are assigned to the Continental Air Command. 

Discharge within the Continental United States such other responsibilities 
as the Chief of Staff, USAF, may direct 

This program contains a request for $2,624,000 for Continental Air Command 
and provides facilities at 5 locations. Of this amount $1,080,000 is prior years’ 
unfunded authorization and $1,544,000 is new authorization requested. 


BEALE AIR FORCE BASE 


The first of these locations is Beale Air Force Base, located 12.0 miles south 
east of Marysville, Calif., at an approximate pressure altitude of 500 feet. 

It is situated on 85,982 acres of Government-owned land, and is currently used 
for troop training. This area includes the bombing range. The acreage reflected 
is approximate only. 

The planned use of this base is for training. Present and prior authorized 
facilities are inadequate to support this planned mission and the Department of 
the Air Force has no suitable facilities at any other base that might be utilized 
for the purpose proposed for this base. 

The Government has an investment through 1950 of $3,328,000 at this base. 

The Committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $192,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au 
thorization in the amount of $192,000. The projects included in the total program 
of $192,000 consist generally of the provisions of ordnance storage, officers’ club 
plus utility connections to provide support for the above projects. 


Senator Case. This is for what? 

Colonel RopeNuauser. The principal item here, sir, is an officers’ 
club building, also two igloos and some utilities to go with these 
facilities. 

Senator Case. No officers’ club here at the present time ? 

Colonel Ropennavser. And this is really urgently needed at this 
station, sir. 

Senator Case. Next is Brooks Air Force Base, San Antonio, Tex.: 
Communications and navigational aids, aircraft maintenance facili- 
ties, and utilities, $757,000. 

The historical material on this base will be inserted at this peint. 

(The material above referred to is as follows:) 
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BROOKS ATR FORCE BASE 


The second of these locations is Brooks Air Force Base, located 7 miles south 
southeast of San Antonio, Tex., at an approximate pressure altitude of 900 feet 

It is situated on 1,331 acres of Government-owned land. 

The planned use of this base is for operational units and School of Aviation 
Medicine. Present and prior authorized facilities are inadequate to support 
this planned mission and the Department of the Air Force has no suitable 
facilities at any other base that might be utilized for the purpose proposed for 
this base. 

The Government has an investment through 1950 of $10,851,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $757,000. For this total 
program new authorization is requested in the amount of $757,000. The projects 
included in the total program of $757,000 consist generally of the provisions of 
ommunications, storage vault, maintenance hangar plus utilities connections 
ind roads to provide support for the above items. 


Senator Cass. This is $757,000 in new authority. 

Colonel Ropenuauser. The principal item in this program, sir, is 
for a base maintenance hangar to replace one now that is condemned 
and about ready to collapse around everyone’s ears. I have seen photo- 
graphs of the hangar that is down there, and it is just unsafe to even 
walk near it, let alone into it. 

Senator Case. Dobbins Air Force Base, Marietta, Ga.: Operational 
facilities, troop housing and messing facilities, utilities, storage facili- 
ties, and personnel facilities, $576,000, 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


DOBBINS AIR FORCE BASI 


Che third of these locations is Dobbins Air Force Base located 2 miles southeast 
of Marietta, Ga., at an approximate pressure altitude of 400 feet. 

It is situated on 2,843 acres of Government-owned land; and 112 acres of 
easements, 

Dobbins Air Force Base was initially occupied in 1942. 

The planned use of this base is for Air Force Reserve combat training center. 
Present and prior authorized facilities are inadequate to support this planned 
mission and the Department of the Air Force has no suitable facilities at any 
other base that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $7,114,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $576,000. For this 
total program new authorization is requested in the amount of $576,000. 

The projects included in the total program of $576,000 consist generally of 
the provisions of operations building, officers’ dormitory, airmen’s club, plus 
utilities connections to provide support for the above projects. 


Colonel Ropenuauser. The principal item here is to provide an 
operations building for the ADC, and also electronics equipment 
storage building for the ADC unit at Dobbins, There is also a BOQ 
for 21 men. 

Senator Case. The next is Mitchel Air Force Base, Hempstead, 
N. Y.: Communications and navigational aid, operational facilities, 
utilities, and land acquisition, a total of $254,000, of which amount 
$43,000 is included in the authorization in Public Law 155, and $211,- 
000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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MITCHEL AIR FORCE BASE 


The fourth of these locations is Mitchel Air Force Base located 2 jjoc 
northeast of Hempstead, N. Y., at an approximate pressure altitude of 
feet 

It is situated on 1,058 acres of Government-owned land and 85 acres o 
easements. 

Mitchel Air Force Base was initially occupied in 1916 and continually operated 
since that date. 

The planned use of this base is for command headquarters. Present 
prior authorized facilities are inadequate to support this planned mission ana 
the Department of the Air Force has no snitable facilities at any other bas 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $18,695,000 at this 
base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $729,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $43,000 and new authorization is requested jy 
the amount of $686,000. The projects included in the total program of $254,000 
consist generally of the provisions of communications and navigational aids 
facilities, weather radar facilities, rehabilitation of electrical distribution lines 
plus real estate to provide support for the above projects. 


Senator Casr. The committee print suggested $254,000. T under 
stand the House has raised that to $729,000, of which only $43,000 
would be reapplication and the balance new. 

Colonel Ropennauser. That’s right, sir. This was brought about, 
Senator Case, by the addition to the program in the real estate cate 
gory of item No. 9, land owned in fee purchase for the purchase of 
25 acres, or a lump sum of $475,000. This land is in 2 parcels, 1 
of 70.5 acres and the other of the remaining, roughly 55. 

Senator Casr. Why this large land increase ? 

Colonel Ropennavuser. The 70.5 acres is required to provide the 
site for the erection of the First Air Force Headquarters facilities for 
the national administration of the Reserve program in the United 
States for the Air Force, also for certain other facilities such as train 
ing aids, buildings for the entire continental United States. 

The other acreage is required to protect the end of the principal 
runwev at Mitchell against encroachment by civilian industry whic! 
is locating in this area. 

The reason the item was added, Senator Case, was at the insistence 
of Mr. Floete, the Assistant Secretary of Defense for Properties and 
Installations, and Mr. Ferry of the Office of the Under Secretary of 
the Air Force. 

Mr. Floete and Mr. Ferry made a trip to Mitchell Air Force Base 
to examine this problem, and came back with the conclusion that it 
should be included in the program, and we were so directed to include 
it. It involves the long-range protection of Mitchell Air Force Base 
as an investment. 

Senator Case. Why is this selected as the place for administering 
the Reserve program of the Air Force? 

Colonel Ropennuavser. It is presently the head of the Continental 
Air Command, which command has charge of administering the 
Air Force Reserve training program for continental United States, 
and hence it is the logical location for such a facility. 

In addition to that, it is in the heavily populated section of the 
United States where it is more convenient to the great mass of reserv 
ists than would be elsewhere. 
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Senator Case. Next is Wolters Air Force Base, Mineral Wells, 


12, lex.: Troop housing and messing facilities, utilities, land acquisition, 
de of sx storage facilities, and personnel facilities, $845,000, which amount 


- included in the authorizations in Public Laws 910 and 155. 


wares (he historical material on this base will be inserted at this point. 
op (The material above referred to is as follows :) 
ent WOLTERS AIR FORCE RASE 
‘Sie 
her } The fifth of these locations is Wolters Air Force Base located 4 miles east 
Mineral Wells, Tex., at an approximate pressure altitude of 800 feet. 
at It is situated on 7,737 acres of Government-owned land. 
Wolters Air Force Base was initially occupied in 1940. 
spect | The planned use of this base is for operational units. Present and prior 
For suthorized facilities are inadequate to support this planned mission and the 
ai Department of the Air Force has no suitable facilities at any other base that 
ested j, might be utilized for the purpose proposed for this base. 
$254 The Government has an investment through 1950 of $18,899,000 at this base. 
1a The committee has been provided with detailed information with respect to 
I a Ss . . : I . - . 
mM ling the items included in this program in the total amount of $845,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $845,000. The projects included in the total 
Under program of $845,000 consist generally of the provisions of officers’ mess, motor 
43 OO pool storage, airmen’s club, plus ultilities connections to provide support for 
the above projects; reat estate with existing warehousing. 
about. Senator Case. This is a reapplication of prior authority. 
cate Colonel Ropenuavser. Yes, sir, and I believe that the Senator will 
ase of recognize under the real-estate category, category K, our old friend 
els, the warehousing project at Wolters Air Force Base, 26.13 acres for 


$269,000, including the improvements. This includes of course th 
warehouses that are on the property now and will come before your 
e the committee, 


s for Senator Case. That completes that group. The next is Air Re- 
nited search end Development Command. I believe this is where the House 
rai voted in the Arnold EDC, Tullahoma, Tenn. 


Colonel Ropennuauser. That is correct, sir; $73.5 million in author- 
cipal ization. 


hic Senator Case. Was this authorized by a specific act of Congress ¢ 
Colonel Ropennauser. Yes, sir, it was. 
ence Senator Case. What does the $73 million come in for at this time 
and Colonel Ropenuauser. It is for completing four additional facili- 
v of ties, Senator, now required to complete the supersonic and transsonic 
legs of the wind tunnel. 
Jase Senator Case. .Wasn’t this the legislation that the subcommittee had 
it it a hearing on a short time ago? 
ude Mr. Darpren. That was last year, sir. That was the elimination 
Jase of the limitation in an appropriations bill. 
I believe this authorization is one Mr. F loete called on and said it 
ing normally would have been included in the bill submitted to the Con- 
gress, but he and other officials in the Department were undertaking 
tal a comprehensive study of the additional facilities needed at Tullahoma 
the to make it into one package. That study hadn’t been completed when 
es, the bill was forwarded. 
Colonel Ropennavser. That is right, and it had been considered 
he at one time, Senator Case, that it might be separate legislation. 
\ Senator Case. The Chair is going to suggest that we reserve con 


sideration of that for the time when the other members of the com- 
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mittee may be present or for possible separate consideration after | 
have talked with Mr. Floete. 

The next project is Edwards Air Force Base, Muroe, Calif.: Airfield 
pavements, communications and navigational aids, operational faci]; 
ties, aircraft maintenance facilities, training facilities, troop housing 
and messing facilities, utilities, land acquisiton, research, development 
and test facilities, storage facilities, personnel facilities and admin 
istrative and community facilities, a total of $27,478,000, of which 
amount $11,286,000 is included in the authorizations in Publie Lawes 
64, 910, 155, and 209, and $16,192,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


Ain RESEARCH AND DEVELOPMENT COMMAND 


The 8 of the 11 Zone of Interior major commands to be reviewed is the Aj; 
Research and Development Command. The mission of this command is to 
attain and maintain qualitative superiority of materiel and te conduct or supe: 
vise scientific and technical studies required for the accomplishment of the Aj; 
Force missions. To seek new basic knowledge from which improved aero 
nautical equipment, materiel, weapons, and techniques can be developed. To 
undertake the development and recommend the adoption of appropriate new and 
improved devices and systems for the conduct and support of air warfare, in 
cluding aircraft, missiles, weapons, techniques, and procedures applicable to 
Air Force purposes. This program contains a request for $62,513,000 for Re 
search and Development Command and provides facilities at 9 locations. Of 
this amount, $26,402,000 is prior years’ unfunded authorization and $36,111,000 
is new authorization requested. 


EDWAKDS AIR FORCE BASE 


The first of these locations is Edwards Air Force Base, located 30 miles north 
east of Lancaster, Calif., at an approximate pressure altitude of 2,600 feet. 

It is situated on 256,237 acres of Government-owned land; there is also 132,- 
480 acres under the jurisdiction of the Department of the Interior. This area 
is subject to revision when land survey is completed. Edwards Air Force Base 
was initially occupied in 1989 and has been continuously used since that time. 

The planned use of this base is for research and development activities. Pres 
ent and prior authorized facilities are inadequate to support this planned 
mission and the Department of the Air Force has no suitable facilities at any 
other base that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $19,136,000 at this base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $27,478,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au 
thorization in the amount of $11,286,000 and new authorization is requested in 
the amount of $16,192,000. The projects included in the total program of $27, 
178.000 consist generally of the provisions of hangar access apron, parking 
apron; firing in butt; calibration hardstand; aircraft warmup pad; extension 
to the primary runway and addition to the taxiway system; navigational aids; 
a crash fire station in the NACA area and a crash and structural station on 
the main base; a rawinsonde building; a flight test hangar: a maintenance 
hangar; relocation of two existing hangars; a jet engine overhaul shop and two 
jet and turbojet test cells; a technical training building; an airmen’s dormitory 
for hospital personnel and airmen’s dormitories and officers’ quarters on the main 
base; acquisition of land and right-of-way to support the navigational aid fa 
cilities included in this program: research and test facilities as follows: Aero- 
medical laboratory, combination laboratory for Aberdeen Bombing Mission, 
armament and electronics lab, service facilities for the rocket aircraft lab, data 
reduction lab, and the following research and testing facilities at the rocket 
static test site; missile assembly building; compressor building; 360,000-pound 
thrust test stand; liquid oxygen facilities; additional facilities not at the rocket 
static test site are a secure storage building for inflammable and dangerous 
gases: bulk supply pavement; a base chapel and educational wing; a civilian 
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jub; & noncommissioned officers club; an officers’ club; a gynmasium: a base 
heater, nonstandard security fencing for the rocket static test site; a repro- 
ction plant and a security control and identification building; supporting 
itilities are being requested for all facilities except those proposed for the rocket 
static test site. 

Colonel Ropenuauser. As you know, sir, Edwards Air Force Base 
s our principal test center. By “ours” I don’t only mean Air Force 
but the other services as well, and I would like to point out that 
Edwards is really a joint use base. 

In addition to the Air Force itself, the CAA, the Navy, the Army 
ind the NACA utilize the facilities of Edwards Air Force Base in 
conjunction with their activities so that what we are talking about 
it Edwards is not purely an Air Force activity which might be dupli- 

itive of activities of other services. 

It is truly a joint use facility. The principal items in this pro- 
vram are for airfield pavements in the amount of $7,987,000 to provide 
the necessary runways, taxiways, hardstands, and parking aprons to 
conduct the activities at this station. 

The next largest category, the aircraft maintenance facilities, the 
provision of a flight test hangar, a base maintenance hangar, and a 
jet engine overhaul shop addition and two test cells for jet and turbolt 
engines. 

The next largest category is in the research and development 
test facilities at E Awards. which encompass an aero-medical labora- 
tory, a research laboratory, combination research laboratory, an arma- 
ment and electronics research laboratory, and an aircraft laboratory 
for rocket research. 

Senator Case. What is the item $4,630,000 ? 

(Discussion off the record.) 

Senator Case. Can such an item be estimated in advance by design? 

Colonel Ropennavser. Yes, sir. 

Senator Case. Does anybody know whether it is going to take 

$4,630,000 for this type of fac ility q 

Colonel Ropenuavser. Yes, sir; based on their experience in 
having built smaller-sized ones, they know the reaction and the size 
of the members required to hold this terrific power. 

Mr. Giesens. Incidentally, this was determined by preliminary 
design and cost analysis by the Aero-Jet C orp. of C alifornia. 

Senator Case. I note again you have quite a few chapel facilities, 
chapel and educational wing. 

Colonel Ropenuavser. Yes, sir. 

Senator Case. Civilians’ club building here. 

Colonel Ropenuauser. That is correct, sir. 

Senator Casz. Why? 

Colonel Ropennauser. You have a large number of civilian per- 
sonnel who are constantly at this base. As you can appreciate, Sena- 
tor Case, we have 1,424 Department of Air Force civilians alone out 
there. This is a very remote location. 

There are no other facilities in the neighborhood, and the morale 
and well-being of these scientific or tec chnical- -type personnel who are 
also hard to come by and retain, particularly in these isolated loca- 
tions, is very important. Hence we have asked for this building at 
this location. They are there with their families. 
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Senator Casr. Are the theater and gymnasium available to them? 

Colonel Ropennauser. Yes, sir. 

Senator Case. Next is Griffiss Air Force Base, Rome, N. Y.: Air- 
field pavements, communications, navigational aids, and airfield light 
ing facilities, operational facilities, aircraft maintenance facilities, 
training facilities, utilities, land acquisition, research, development 
and test facilities, storage facilities, and shop facilities, a total of 
$2,869,000, of which amount $1,217,000 is included in the authoriza- 
tions in Public Laws 838, 910, 155, 534, and 209, and $1,652,000 is 
herewith authorized. 

The historical material on this base will be inserted at this point 

(The material above referred to is as follows:) 


GRIFFISS AIK FORCE BASE 


The second of these locations is Griffiss Air Force Base located 2 miles north 
east of Rome, N, Y., at an approximate pressure altitude of 1,000 feet. 

It is situated on 2.548 acres of Government-owned land and 542 acres of ease 
ment. Griffiss Air Force was initially occupied in 1942 and has been used con 
tinuously since that time. 

The planned use of this base is for research and development and depot activ 
ities. Present and prior authorized facilities are inadequate to support this 
planned mission and the Department of the Air Force has no suitable facilities 
ut any other base that might be utilized for the purpose proposed for this base 

The committee has been provided with detailed information with respect t: 
the items included in this program in the total amount of $2,869,000. For this 
lotal program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $1,217,000 and new authorization is requested 
n the amount of $1,652,000. The projects included in the total program of 
$2,869,000 include the facilities required at auxiliary No. 2 and No. 3 and consist 
generally of the provisions of widen the alert and parallel taxiways; lighting 
the taxiway and furnishing a navigational aid; crash structural fire station; 
a Rawinsonde building and a ready crew building: an addition to the alert 
hangar: a flight-simulator building; utilities and real estate to support the 
facilities included in this program; a laboratory addition for research and 
testing of electronics devices and the conversion of present obsolete facilities 
which will be used for the same purpose ; construction of a special testing antenna ; 
open storage pavement; ammunition and rocket storage and modification of a 
present warehouse for supply administrative use; and the conversion of a 
building for use as a communication and electronic shop. 


Colonel RopennHAvsER. The principal items here are operational 
facilities in the form of a ready crew building for the ADC unit to be 
located at Griffiss, a fire station, crash and structural addition, a han- 
gar alert for the ADC squadron going in here, and a flight-simulator 
training building for the ADC people, and a special laboratory addi- 
tion for the Rome Air Development Center activities that are also 
located at this base. 

Then some storage facilities for igloos, ready rocket storage in con- 
nection with the ADC function there, and modification of some exist- 
ing warehousing that is on the base at $2 a square foot, some 56,000 
feet of that, sir. 

Senator Casr. Next is Hartford Research Facility, Hartford, Conn. : 
Research, development, and test facilities, and land acquisition 
$5,750,000. 

The historical material on this nase will be inserted at this point. 

(The material above referred to is as follows :) 
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HARTFORD RESEARCH FACILITY 


The third of these locations is the Hartford Research Facility located in the 
vicinity of Hartford, Conn. 

It will be located on approximately 2,500 acres of land to be purchased by the 
United States Government. 

The planned use of this installation is for basic and applied research. The Air 
Force does not have any authorized facilities available at this or any other site 
which could be utilized in support of the planned research at this location. 

The committee has been provided with information with respect to the items 
included in this program in the total amount of $5,750,000. For this total pro- 
gram new authorization is requested in the amount of $5,750,000. The projects 
included in the total program of $5,750,000 consist generally of the provisions of 
a research facility ; and the procurement of approximately 2,500 acres of land on 
which this facility can be sited. 

Senator Case. This is a new request. 

(Discussion off the record.) 

Senator Case. Holloman Air Force Base, Alamogordo, N. Mex.: 
Airfield pavements, airfield lighting facilities, operational facilities, 
troop housing and messing facilities, utilities, land acquisition, re- 
search, development and test facilities, storage facilities, administra- 
tive and community facilities and shop facilities, a total of $7,141,000, 
of which amount $2,489,000 is included in the authorizations in Pub- 
lic Laws 564, 910, 155, 534, and 209, and $4,652,000 is herewith auth- 
orized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


HOLLOMAN ATR FORCE BASE 


The fourth of these locations is Holloman Air Force Base located 9 miles 
southwest of Alamogordo, N. Mex., at an approximate pressure altitude of 4,300 
feet. 

It is situated on 7,846 acres of Government-owned land plus 3,849 acres of 
leased land and 197 acres in easements. Holloman Air Force lsase was initially 
occupied in 1942. This area subject to revision when land survey is completed. 

The planned use of this base is for research and test and joint use of Atomic 
Energy Commission. Present and prior authorized facilities are inadequate to 
support this planned mission and the Department of the Air Force has no suitable 
facilities at any other base that might be utilized for the purpose proposed for 
this base. 

The Government has an investment through 1950 of $11,997,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $7,141,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,489,000 and new authorization is requested 
in the amount of $4,652,000. The projects included in the total program of 
$7,141,000 consist generally of the provisions of hangar access apron and access 
taxiway: runway lighting: crash and structural fire station; airmen’s dormi- 
tories and messing facilities; officers’ mess and women’s officer quarters; sup- 
porting utilities for facilities included in this program; acquisition of grazing 
rights and right-of-way ; procurement of land for the protection of the base water 
supply and in support of other facilities included in this program; missile 
assembly building; a prefabricated target drone building: a prefabricated missile 
checkout building; a mechanical test building; a data reduction and test build- 
ing and a technical analysis building: a base warehouse; security fencing; 
and a structural fire station; base automotive shop and a parachute shop. 


Colonel Ropennavser. The principal category here, sir, is troop 
housing and messing, 6 dormitories for airmen and an airmen’s mess, 
an officers’ mess and BOQ for women, 20 officers, total of $2,391,000. 

Senator Case. This seems to have a considerable amount of real 
estate involved. 
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Colonel Ropennauser. Yes, sir. The first item there is fo; the 
elunination of grazing rights on 1,920 acres of land for $7,000, anq 
the procurement by fee purchase of 2,749 acres at $118,000. Will yoy 
give the Senator the detail on that, Colonel Haas? 

Colonel Haas. This property is located approximately 5 miles 
southeast of Holloman Air Force Base, required to insure an adequate 
supply of potable water for the base, Mr, Chairman. 

Acreage is needed in this extent to protect the water production of 
the producing wells and provide for expansion of the well field. | 
have a breakdown of the acreage. 

It is in various parcels, sir, with some improvements totaling two 
sets of facilities and mineral interests. Both of these items come to 
$28 000. 

Senator Case. Why do you need this additional land here? Y, 
already have 23,000 acres there now. 

Colonel Ropennauser. This is to protect the water supply of the 
base and provide additional which is urgently needed, Senator Casi 
You can appreciate out in this area water is a very critical item. 

Senator Case. What is the local attitude toward taking additional 
land there? 

Colonel Ropennavuser. I have heard of no problem in that conne: 
tion, Senator Case. 

Senator Case. In connection with some of that New Mexico land 
we have heard quite a bit about, and the Senators from New Mexico 
have requested that we have public hearings out there before any 
further land is acquired. 

1 handed the clerk today a letter from Senator Chavez in whic! 
he listed a large number of witnesses who wanted to be heard on that 

Colonel Ropennauser. On this Holloman case, sir? 

Mr. Darpen. This is the bombing and gunnery range at Fort Bliss, 
guided missile and antiaircraft. 

Senator C:sr. Next is. Kirtland Air Force Base, Albuquerque, 
N. Mex.: Airfield pavements, communications, navigational aids and 
airfield lighting facilities, operational facilities, aircraft maintenance 
facilities, troop housing and messing facilities, family housing utili- 
ties, land acquisition, research, development, and test facilities, stor- 
age facilities, personnel facilities, and shop facilities, a total of $5,172, 
000, of which amount $4,928,000 is included in the authorizations in 
Public Laws 564, 910, 155, 534, and 209, and $244,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


nu 


KIRTLAND AIR FORCE BASE 


The fifth of these locations is Kirtland Air Force Base located 4 miles south 
southwest of Albuquerque, N. Mex., at an approximate pressure altitude of 
5,500 feet. 

It is situated on 2,441 acres of Government-owned land, 414 acres of ease 
ment and transfer from other Government agencies. Kirtland Air Foree Base 
was initially occupied in 1941 and has been used continuously since that time. It 
also accommodates the Albuquerque Municipal Airport. 

The planned use of this base is for research and development activities. Pres 
ent and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other bas« 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $8,280,000 at this base 
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The committee has been provided with detailed information with respect to 


the items included in this program in the total amount of $5,172,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $4,928,000 and new authorization is requested 

the amount of $244,000. The projects included in the total program of 
65,172,000 includes the facilities required at subbase No. 1 and consist 
generally of the provisions of hangar-access apron; calibration hardstand and 
extension to the crosswind taxiway; taxiway lighting and navigational aid; 
a crash-fire station; a group-operation building; a technical laboratory and a 
control tower; a ready hangar and maintenance-shop space; airmen’s dormi 
tories and airmen’s mess; officers housing; utilities and land to support the facili 
ties required in this program; instrumentation laboratory ; ammunition storage ; 
airmen’s club, gymnasium; swimming pool; base theater; base automotive shop 
This program also includes an extension of the runway and runway shoulder 
stabilization at subbase No. 1 (Indian Springs, Nev.). 

Senator Case. The principal item seems to be troop housing, troop 
housing and personnel facilities. Are you increasing the number of 
eople here / 

Colonel Ropenuauser. Slightiy, sir, by about a little less than a 
thousand. Excuse me. About 200, I’m sorry, about 200. 

These facilities that are listed in here are to replace some facilities 
that are considered entirely substandard at the present time, and re- 
sulted from a visit to Kirtland by Mr. Garlock, Mr. McNeil’s deputy, 
whose office telephoned me and told me that it was disreputable to 
have personnel living in the facilities at Kirtland that he had looked 
at, and he directed that these be included. 

Senator Case. He also put in for the swimming pool, gymnasium, 
the airmen’s club, and the theater ? 

Colonel Ropennavser. He did, sir. 

Senator Stennis. Who did that now? 

Colonel Ropennauser. Mr. Garlock of the Office of the Secretary 
of Defense, Deputy to Mr. McNeil, sir, Secretary McNeil. 

Senator Case. Did Mr. McNeil himself approve it ¢ 

Colonel Ropennavuser. Apparently, sir, because it went through the 
final joint review between Mr. McNeil and Mr. Floete’s office. 

Senator Srennis. Did the Air Force approve it! 

Colonel Ropennauser. Yes, sir; we would have liked to have had 
it sometime ago, but have been unable to get it. 

Senator Casr. What is Indian Springs? 

Colonel Ropennauser. Indian Springs is an auxiliary to Kirtland, 
sir. 

Senator Case. Is part of this money to be used there / 

Colonel Ropennavuser. [ beg your pardon. 

Senator Case. A part of this money is to be used at Indian Springs? 

Colonel Ropennauser. Yes, sir; at the auxiliary there is an exten- 
sion of the primary runway and someshoulder stabilization in the total 
of $248,000. 

Senator Stennis. I want to ask about this auxiliary, Mr. Chairman. 
What do you mean by auxiliary, just a landing spot ? 

(Discussion off the record.) 

Senator Casr. Next is Laurence G. Hanscom Air Force Base, Bed- 
ford, Mass.: Airfield pavements, communications, navigational aids 
and airfield-lighting facilities, operational facilities, aircraft-mainte- 
nance facilities, training facilities, utilities, land acquisition, medical 
facilities, storage facilities, personnel facilities, administrative and 
community facilities, and shop facilities, $6,649,000. 
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The historical material on this base will be inserted at this point, 
(The material above referred to is as follows :) 


LAURENCE G. HANSCOM AIR FORCE BASE 


The sixth of these locations is Laurence G. Hanscom Air Force Base locateq 
18 miles northwest of Boston, Mass., at an approximate pressure altitude of 
650 feet. 

It is situated on 396 acres of Government-owned land plus 641 acres leaseq 
Laurence G. Hanscom Air Force Base was initially occupied in 1951. 

The planned use of this base is for research and development activities. Present 
and prior authorized facilities are inadequate to support this planned mission 
and the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $3,240,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $6,649,000. For this 
total program new authorization is requested in the amount of $6,649,000. The 
projects included in the total program of $6,649,000 includes those facilities 
required at auxiliary No. 1 and consist generally of the provisions of hangar 
access apron; parking apron; transient and base flight apron; calibration hard 
stand; blast pads; warmup pads; taxiway to access apron and new primary 
taxiway; navigational aids and taxiway lighting; crash and structural fire 
station ; base-operations building and a control tower; maintenance hangar and 
shop; engine-buildup shop and an addition to maintenance shop required to 
support the ADC mission; flight-simulator building and synthetic-training build 
ing; utilities and real estate to support the facilities appearing in this program 
and real-estate acquisition and right-of-way at auxiliary base No. 1, Ipswich 
Mass.; base infirmary; ammunition storage; base warehouse; airmen’s club: 
noncommissioned officers’ club; post exchange sales store: gymnasium; buse 
theater ; security fence ; squadron-headquarters building; and an air-installations 
shop. 

Senator Case. What is the need for this? 

Colonel Roprennausrr. Senator Case, as you know, Laurence G 
Hansc>m is the headquarters of the Air Force Cambridge Research 
Center. 

Senator Case. You had $14,327.000 of funds authorized since the 
80th Congress, of which only $1,566,000 had been placed under con- 
tract at the end of January. 

Colonel Perry. “As of May 31, Mr. Chairman, we had $10,238,000 
under contract, and in June and July we have scheduled $2,400,000 
under contract. 

Senator Case. $2,424,000 for airfield pavements. This is all new, 
isn’t it? 

Colonel Ropennavuser. Yes, sir. 

Senator Case. All estimated at $12 or $15. 

Colonel Ropennavser. That is for the hardstand calibration which 
I described to you earlier in these sessions, sir, which is a special type 
of facility to calibrate the aircraft. It involves more than just the 
pavement. 

Senator Casr. Do you have any experience in letting contract pav- 
ing there in the last 9 months or a year? 

Colonel Ropennavuser. I don’t believe we do at Hanscom. 

Colonel Perry. At Hanscom we have put a runway extension under 
contract there. 

Senator Case. What did that cost you? 

Colonel Perry. That ran about $14.40 a square yard. 

Colonel Ropennavuser. That was a small quantity, was it not? 

Colonel Perry. That is right; 51,000 square yards. 
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Senator Case. Where you get a group of paving items like this, 
vou have eight here, is it customary to let those at one time ¢ 
" Colonel Ropennauser. If wecan, sir. If the land and all the things 
necessary to getting on with the job, the grading and so forth, 1s 
available; yes. 

We try to let all of these, and that is why we try to include as many 
of them as we can at one time so that we can get a more favorable price 
on pavement, We try to do that wherever we can. 

Senator Case. And then we have a large amount here ; $711,000 for 

ersonnel facilities, clubs, gymnasium. 

Colonel Ropennauser. Yes, sir. 

Senator Casr. How far is this station from Boston ¢ 

Colonel Ropenuavser. It is about 18 miles from northwest Boston, 
sir. 

It is much closer than that to New Bedford, Mass., but it is about 18 
miles from Boston, and, of course, you can appreciate the type of 
activity carried on here. We would much prefer our personnel to 
remain on base as much as possible to circulating among the people off 
base, because of the classified nature of the work carried on here. 

Senator Case. Now the next item is Sacramento Peak (Laurence G. 
Hanscom Auxiliary No. 2), N. Mex.: Land acquisition, $114,000, 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


LAURENCE G. HANSCOM AIR FORCE BASE AUXILIARY NO, 2 


The seventh of these locations is Sacramento Peak, N. Mex., located 41 miles 
south of Alamogordo, N. Mex. 

It is situated on 54,294 acres of Government-owned land, Sacramento Peak 
was initially occupied in 1950, 

The planned use of this base is for upper-air research. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $1,938,000 at this base 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $114,000. For this total 
program new authorization is requested in the amount of $114,000. The projects 
included in the total program of $114,000 consist generally of the provisions of 
acquisition of mineral rights for 20,000 acres. 

Senator Casr. That is in New Mexico? 

Colonel Ropennavuser. Here certain types of investigations are 
carried out. Senator Case, that has to be done in a remote section of 
the country where there is no interference and it is done under the 
direction and for the support of the Cambridge Laboratories at 
Hanscom. 

Senator Case. You have a single item there of acquisition of real 
estate. 

Colonel Ropennauser. That is to extinguish mineral rights, sir, 
because at pny time individuals are endeavoring to drill right in 
the vicinity of where we are trying to conduct this research, and are 
interfering with the function of the Sacramento Peak mission, 

Senator Casp. Do you have any facilities there? 

Colonel RopenuaAuser. Yes, sir. 

Senator Case. I mean in New Mexico. 
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Colonel Ropennauser. Yes, sir; we have people out there conducting 
these activities continuously, sir. E 

Senator Case. How much of an investment do you have there? Yo, 
don’t have to put that in the record. 

Colonel Ropennauser. We could find out for you, Senator. Ii 
substantial. 


is 


JUNE 18, 1954 
Memorandum for record. 


Subject: Sacramento Peak 

The following information was requested by the Senate Armed Services Com 
mittee during the hearings on June 9, 1954: 

On August 15, 1950, by public land order the Department of the Air Force 
obtained without reimbursement from the Department of the Interior 
Sacramento Peak site 

The Air Force investment from August 15, 1950, through fiscal year 194 
amounts to $1,938,043. 


ie 


EARNEST R. Baur, Jr., 
Major, USAF, Chief, Legislative and Presentation Section, Progran 
Branch, Plans and Programs Division, Directorate of Real Propert) 
ACS/I. 

Senator Case. This is the first place where it is purely a real 
estate transaction merely for the extinguishing of mineral rights. It 
did not suggest on the face of it that you had any facilities there. 

Colonel Ropennavser. Yes, sir; we do. There is $1,948,000 under 
contract now—construction—but we have considerably more than 
that at the present time, Senator. 

Senator Case. Climatic Projects Laboratory, Mount Washington, 
N. H.: Liquid-fuel storage and dispensing facilities, troop housing 
and messing facilities, utilities, land acquisition, and storage facilities, 
a total of $877,000, of which amount $19,000 is included in the authori 
zations in Public Laws 564, 910, and 155, and $858,000 is herewith 
authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


CLIMATIC PROJECTS LABORATORY 


The eighth of these locations is the Climatic Projects Laboratory located on 
Mount Washington, N. H., at an approximate pressure altitude of 6,000 feet. 

It is situated on 23 acres of Government-owned land plus 9 acres leased. 

The Climatic Projects Laboratory was initially occupied in 1946. 

The planned use of this base is for icing-protective research. Present and 
prior authorized facilities are inadequate to support this planned mission and 
the Department of the Air Force has no suitable facilities at any other base 
that might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $1,371,000 at this 
base 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $877,000. For this 
total program, authorization is requested to apply to unfunded prior years’ au- 
thorization in the amount of $19,000 and new authorization is requested in the 
amount of $858,000. The projects included in the total program of $877,000 con- 
sist generally of the provisions of liquid-fuel storage, dormitories for civilian 
technicians, base warehouses, utilities to support these facilities, and acquisition 
of land on which to site this warehouse and right-of-way for utilities to support 


the warehouse. 

Senator Case. The largest item here seems to be civilian dormi- 
tories. 

Colonel Ropennavser. That is right, sir. 

Senator Case. Why a civilian dormitory ? 
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Nducting f §=§=6©Colonel Ropennavser. Well, this is operated on contract, and we 
have to furnish necessary facilities for the civilian-contract personnel 

ef You to live in and to do their research. 
Senator Case. Next is Patrick Air Force Base, Cocoa, Fla.: Com- 
re. It is munications, navigational aids and airfield lighting facilities, opera- 


tional facilities, troop housing and messing facilities, utilities, land 
8, 1954 iequisition, research, development and _ test facilities, and adminis- 
= trative and community facilities, $6,463,000, which amount is included 

n the authorizations in Publie Laws 60, 534, and 209. 


Ces oun . . . ° e ° ° . 

Che historical material on this base will be inserted at this point. 
ir Fy 5 (The material above referred to is as follows :) 
rior 

PATRICK AIR FORCE BASE 
ir Ya . +. an , ; 
;' rhe 9th of these locations is Patrick Air Force Base located 11 miles southeast 
f Cocoa, Fla., at an approximate pressure altitude of 200 feet. 

ran it is situated on 1,822 acres of Government-owned land plus 54 acres of ease 


pert nents. The many off-base facilities assigned to the proving grounds aggregate 
pproximately 14,249 acres of unsurveyed land. Patrick Air Force Base was 
nitially oceupied in 1951. 


L rea! Che planned use of this base is for research and development activities. Pres- 
a nt and prior authorized facilities are inadequate to support this planned mission 
there ind the Department of the Air Force has no suitable facilities at any other base 
: that might be utilized for the purpose proposed for this base. 
under The Government has an investment through 1950 of $14,621,000 at this base. 
than The Commission has been provided with detailed information with respect to 


the items included in this program in the total amount of $6,463,000. For this 


ton total program, authorization is requested to apply to unfunded prior years’ 

- ? iuthorization in the amount of $6,463,000. The projects included in the total 
USINg program of $6,463,000 consist generally of the provisions of navigational aids; 
ities, runway lighting; crash and structural fire stations; civilian messing facilities ; 
hori utilities and land acquisition for siting of navigational aids and agreement for 
With the use of land at one of the down-range stations; missile engine test pad; 


deleted] an addition to the central control building; a radar control facility: 
a receiver building: a cable terminal building and various instrument towers; 
nt. adar tracking facilities; missile testing facilities at an undetermined site; and 
erosion control at several range sites. 
Senator Case. This is entirely a reapplication of existing funds. 
Colonel Ropennauser. Yes, sir; and this is not just for the base 
d on proper, Senator Case. This is also to cover all the auxiliaries on the 
feet down-range proving ground, [deleted] and it covers a considerable 
number of auxiliaries. The entire rest. of the section of the book as a 


and matter of fact is devoted to that, sir. 

and Senator Srennis. All this at Eglin is included too, isn’t it? 

ne Colonel Ropennauser. Eglin is under the next command, sir, the 
his Air Proving Ground Command. This is research and development, 

sir. 

to Senator Casr. Who has screened these individual items on a thing 
oy like this?. For instance, looking at page 452 of the justifications, you 
a. have a variety of things, the civilian mess is readily identifiable and 
m- the fire-alarm system, but when you talk about blockhouse, vertical 
an launching facilities, things of that type—— 
on 


Colonel Ropennavuser. These have all been exhaustively investi- 


rt : 
: gated by the Development Board of the Air Force, Dr. Quarles, the 
._ Assistant Secretary of Defense for Research and Development, Mr. 


Floete, and all the people concerned with research and development 
facilities have gone into this. Dr. Shepley of BOB. 
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Senator Case. Obviously, a committee of Congress, with as much 
work as Members of Congress have to do, cannot have the time no) 
do they have the technical knowledge to evaluate these specific itens 
such as those we are looking at on that page. 

If we were to make a trip down there and visit this place and visit 
some other place where it has something similar, Members of Congress 
can get a comparative knowledge just like you might go from one store 
to another, if you look at enough suits you eventually get some ideas 
about price in relation to goods to get some relative ideas Ss, get some 
basis of comparison. 

But I think it would be reassuring to the committee and to th 
Senate or to anyone to whom the hearing might come if we could 
have some statement of the procedure that is followed in screening 
proposals of this sort. 

Colonel Ropennavser. I might say, Senator, that we didn’t get 
near the facilities we asked for—let me put it that way to give you an 
idea. These have been screened. In other words, we didn’t simply 
put in for these and they approved everything we asked for. 

Senator Case. Whom do you mean by “they”? 

Colonel Ropenuavser. These various screening agencies, within 
the Air Force a certain quantity of them that were taken out. Then 
Dr. Quarles’ oflice removed—deferred, let me put it that way, said 
they are not needed at this time or “I cannot see that they are needed 
at this time,” and placed them in a deferred category. 

The joint view of Mr. Floete and Dr. Quarles eliminated certain 
others, and the BOB of course, Mr. Floete and Dr. Quarles removed 
certain others, so that what you see remaining in here is the distillate 
of those various screening processes, and not the total that we put in 
for. 

Senator Caspr. You have referred to Dr. Quarles several times this 
afternoon. T have met Dr. Quarles and I have a general idea of his 
work, but I think for the purpose of the record it might not be a bad 
time right now for you to state who Dr. Quarles is, what his bac! 
eround is and his function in sereening. 

Colonel Ropennavser. Dr. Quarles, the Assistant Secretary of 
Defense for Research and Development. His entire life, student 
and professional career, has been devoted to scientific research and 
development. He is regarded as one of our foremost scientists in 
the country, and hence was selected because of these qualifications 
for this particular job that he is now doing as Assistant Secretary of 
Defense. 

Senator Case. When was he confirmed as Assistant Secretary of 
Defense ? 

Colonel Ropennavser. I believe it was just a little over a year ago, 
if I am not mistaken, Pe he 0 wey longer than a year ago. 

Senator Srennis. That is correct, I remember, along in April 
May of last year. 

Colonel Ropennavuser. Yes, sir. 

Senator Casr. I remember when he came in before the Armed 
Services Committee. I was wondering whether or not he had any 
opportunity to review projects of this type in the public works bill 
last year. That must have been a couple of months after he came in. 
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Colonel Ropennauser. I don’t believe he did. I don’t think he was 

» board in time for that, Senator Case. 

Senator Casr. Can you say as to research and development proj- 
ects in the proposals now before the committee that they have all 

eared Dr. Quarles’ office ? 

Colonel Ropennauser. I can state that, yes, sir; they have. 

Mr. Dowiine. That is true, Senator. 

JUNE 17, 1954. 
MeMORANDUM FOR ReEcorp. 
subject : Review and procedures in screening research and development facilities, 
Research and development technical facilities undergo a series of reviews 
arting with station level where highly qualified technical personnel pass on the 
alidity of each project. The requested facilities are next reviewed by a special 
Command Development Board established at Headquarters, ARDC, Concur 
ently with this review information copies of the facilities are forwarded to 
Deputy Chief of Staff, Development, Hq USAF, where a qualified staff of both 
litary and civilian review these items. This board passes the requested proj 
4 o the Special Assistant for Research and Development, Mr. Trevor Gardner, 
Office, Secretary of the Air Force level where a group of expert civilians 
eaded by Mr. Gardner examine the requirements. This completes the Air Force 
eview of the screening of the requested research projects. 

2 The program is then forwarded to the Assistant Secretary of Defense 

Research aud Development), Dr. Donald A. Quarles, and his staff who in 
turn examine the individual project requests and validate both the requirement 
and the propriety of the phasing. Dr. Quarles, who came on duty with the Office, 
Secretary of Defense, September 1953, is particularly qualified to review 
research and development projects. His background includes a long tour as 
vice president for research for Bell Telephone Co. He was subsequently em- 
ployed as president of the Sandia Corp. Dr. Quarles has given his complete 

upport to those research and development items requested in the fiscal year 
1955 program. 

3. After the searching review by Office, Secretary of Defense, the program is 
onee again examined by personnel of the Bureau of the Budget before release to 
the congressional committee. 

Louis G. GRIFFIN, 
Colonel, USAF, 
Chief, Programs Branch, 
Plans and Programs Division. 


Senator Casr. That. T think, completes this group. The next is 
Air Proving Ground Command, and we have only one item there, 
Eglin Air Force Base, Valparaiso, Fla.: Airfield pavements, commu- 
nications, navigational aids, and airfield lighting facilities, opera- 
tional facilities, utilities, land acquisiton, and research, development, 
and test faclities, $6,149,000, which amount is included in the authori- 
zations in Publie Laws 564, 155, 534, and 209. 

The historical material on this base will be included at this point. 

(The material above referred to is as follows :) 


Arr Proving Grounp COMMAND 


The ninth of the 11 Zone of Interior major commands to be reviewed is the 
Air Proving Ground Command. The mission of this command is to perform 
operational suitability testing of aircraft, pilotless aircraft, navigational aids, 
components, and material; develop techniques and procedures in the use and 
operation of aircraft, pilotless aircraft, armament, and components applicable 
to Air Force purposes. This program contains a request for $6,149,000 for Air 
’roving Ground Command and provides facilities at one location. $6,149,000 is 
new authorization requested. 
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EGLIN AIR FORCE BASE 


This location is Eglin Air Force Base, located 2 miles southwest of Valparaisy 
Fla., at an approximate pressure altitude of 500 feet. 

It is situated on 465,062 acres of Government-owned land plus 13 acres j) 
easements. Survey and audit of this reservation completed June 1953 
adjusts previous acreages reflected for this installation 

The planned use of this base is for operational suitability testing. Prego 
and prior authorized facilities are inadequate to support this planned miggsio) 
and the De mp tment of the Air Force has no suitable facilities at any other bas, 
that might be utilized for the purposes proposed for this base. 

The Redieieenie ut has an investment through 1950 of $46,487,000 at this base 

The committee has been provided with detailed information with respect | 
the items included in this program in the total amount of $6,149,000. For this 
total program, new authorization is requested in the amount of $6,149,000 
The projects included in the total program of $6,149,000 consist generally of th 
provisions of primary runway extension and strengthening, primary taxiway 
extension and strengthening, taxiway shoulder widening and stabilization, and 
the necessary hazard removal and earthwork cut and fill to construct this faci 
ity; relocation of navigation aids for the new runway, installation of new navi 
gational aids, runway, and approach lighting; crash fire station at the mai 
base and a new cra:h and structural station at an auxiliary field; necess:ry 
utilities to support these facilities ; acquisition of real estate and avigation ease 
ment to support the runway extension, acquisition of real estate, and righ 
of-way for the navigational aids; modification of the aircraft-armament-tes: 
facility, proving range for aircraft armament, testing facilities for fuses. Suit 
ability testing tor guided missiles, suitabilty testing for pilotless aircraft, co 
struction of a muntions-test area, construction of an instrumented range fo; 
the control of aircraft and pilotless aircraft, suitability testing of the TACAN 
navigational aid. 


na 
ahd 


Senator Casz. This is a reapplication of prior authorizations? 

Colonel Ropennauser. Yes, sir. 

Senator Case. The principal item again seems to be strengthening 
of pavements. 

Colonel Roprnuauser. Extension and strengthening, Senator Case. 
This is to allow the bringing aboard at Eglin of a B—52 bomber for its 
service test, operational service test. 

At present they have no runway that is adequate in length to accom 
modate that bomber when it becomes available for test, so it is impor 
tant that we provide for it at this time. 

I might say that these facilities are the minimum that we could 
develop. The original request was for, I would say, roughly $2 million 
more than this. We eliminated certain fe: itures of it and were able to 
work this pavement project down to the $214 million figure we have 
shown here from one that ran about $4.7 million. 

I bring that to your attention because it indicates that we are trying 
to get only the minimum facilities to bring the bomber aboard cay not 
the maximum that we think are required. 

Senator Case. Now you are not asking here for any buildings in the 
nature of barracks or messing facilities? 

Colonel Ropennavser. No, sir. 

Senator Case. Or clubs. But you have $1,147,000 allocated for 
utilities. Why do you need so much for utilities without construction 
of warehouses, barracks, or something of that sort ? 

Colonel Ropennavser. Senator, on the next page, 472, you will find 
$2,128,000 worth of research and development test facilities for the 
proving ground. Those utilities are required largely in connection 
with those as well as the fire station th: at you see ‘under category D. 

Senator Casr. And can you assure us again that this $2,128,000 of 
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research and development test facilities have been individually 
screened by Dr. Quarles or members of his staff? 

Colonel Ropennauser. I do, Senator Case; yes, sir. 

{gain I might state that this is a much smaller list of those type of 

ilities at Eglin than was originally requested through this screen- 
ing process. 

Senator Case. Again I might observe that the committee is obvi- 

sly without the time or the facilities to determine whether or not 
you need a fuse-test facility or a munitions-test area, unless we were to 
vo there and determine whether you had one and compare it with a 
counsels similar base where you might be doing testing of this sort 
somewhere else. 

Colonel Ropennauser. Yes, sil 

Senator Case. And we will have some responsibility in presenting a 
bill like this to the floor of the Senate, and we would like to be able to 
vive them that assurance. 

You would give it not merely on this but on other cases where we 

ive research and development items, that those have all been specifi- 
cally and individually screened by the office of Dr. Quarles. 

Colonel Ropennauser. That is correct, Senator Case. 

Senator Case. The next is the Air University, Maxwell Air Force 
Base, Montgomery, Ala.: Communications and navigational aids, 
operational facilities, training facilities, troop housing, and messing 
facilities, utilities, and land acquisition, $1,392,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


Atr UNIVERSITY 


The 10th of the 11 Zone of Interior major commands to be reviewed is the Air 
University. The mission of this command is to prepare officers for command of 
large Air Force units, wings, groups, and squadrons, and for staff duties appro 
priate to those command positions and to provide education to meet the scientific 
requirements of the Air Force. This program contains a request for $1,392,000 
for Air University and provides facilities at one location. The amount of 
$1,392,000 of new authorization is requested. 


MAXWELL AIR FORCE BASE 


Maxwell Air Force Base is located 2 miles north-northwest of Montgomery, 
Ala., at an approximate pressure altitude of 450 feet. 

It is situated on 2,458 acres of Government-owned land with 513 acres of 
restrictive easements. 

The planned use of this base is for housing the Air University. Present and 
prior authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $24,651,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $1,392,000. For this 
total program, new Authorization is requested in the amount of $1,392,000. The 
projects included in the total program of $1,392,000 consist generally of the pro- 
visions of communications and navigational aids facilities, weather facilities, a 
part of the research library, officers’ mess, plus utilities connections and roads 
to provide support for the above projects; and real estate for the support of 
communications and navigational aids project. 


Senator Casr. In view of the fact that the Air Force is now author- 


ized to establish an Air Force Academy, what is the distinction be- 
tween the Air Force Academy and the Air University ? 
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Colonel Ropentiacser. The Air Force Academy, Senator Case, js ¢, 

provide young prospective career officers for the Air Force with thei) 
basic college education, basic technical education required for ¢] en) 
to funtion as Air Force officers. 

The Air University is in that sense a postgraduate school in which 
officers are trained at various levels for the discharge of their profes 
sion in terms of strategy, tactics, and that sort of thing. 

Senator Case. It has been established for some time ? 

Colonel Ropenuauser. Yes, sir, as distinct from a basic liberal 
and scientific education. 

Senator Case. You are asking for $1 million here for a library? 

Colonel Ropeniiauser. This is a research facility and library co 
bined, Senator Case. 

Originally the request was for just under $3 million, and only t! 
initial increment of $1 million was permitted by the review authori 
ties. This will provide the library portion of that research and 
library facility. 

It is not only for the Air University but it is an Air Force-wide 
library. In other words, it is the official library of the United States 
Air Force as distinct from being simply a local library, and contains 
all of the historical documents of the Air Force. 

Hence it is an urgently required facility, because the existing build 
ing in which that material is housed is an old warehouse, and if it 
ever catches fire, we will lose every document we have. 

Senator Casr. The next is Headquarters Command, Bolling Air 
Force Base, Washington, D. C.: Communications and navigational 
aids, troop housing and messing facilities, utilities, and land acquisi 
tion, a total of $236,000, of which amount $123,000 is included in 
authorization in Public Law 534, and $113,000 is herewith authorized. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


HEADQUARTERS COMMAND 


The 11th of the 11 Zone of Interior major commands to be reviewed is the 
Headquarters Command. The mission of this command is to provide house- 
keeping and support of all Air Force personnel in the Washington area. Spe 
cifically : Provide administrative and logistic support for headquarters squadron, 
USAF, and for those Air Force units stationed within the Washington area 
whose inherent organizational structure does not permit their support. This 
program contains a request for $236,000 for Headquarters Command and pro- 
vides facilities at one location. Of this amount, $123,000 is prior years’ unfunded 
authorization and $113,000 is new authoriaztion requested. 


BOLLING ATR FORCE BASE 


Bolling Air Force Base is located in southwest Washington, D. C., at an 
upproximate pressure altitude of 400 feet. 

It is situated on 641 acres of Government-owned land:’ and 1 acre of ease 
ments. 

The planned use of this base is for command headquarters. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

Che Government has an investment through 1950 of $16,092,000 at this base. 

The Commission has been provided with detailed information with respect to 
the items included in this program in the total amount of $236,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 

ithorization in the amount of $123,000 and new authorization is requested in 
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. gnount of $113,000. The projects included in the total program of $236,000 

nsist generally of the provisions of communications and navigational aid 

ilities with real estate, airmen’s housing, plus utility connections to provide 
support for the above projects. 

Senator Case. We are getting close to home. 

Colonel Ropenuavuser. The principal item here is $120,000 to pro- 

de mechanical ventilation for the airmen’s dormitories at Bolling. 
In other words, fans. 

Senator Casr. The building is not air conditioned ¢ 

Colonel Ropennauser. No, sir. 

Senator Case. What will $120,000 do, buy individual fans? 

Colonel Ropennavuser. Yes, sir; main fan in each of the barracks, 

ot individual fans for personnel, but for each barracks a large fan 
n the attic. 

Senator Case. Does the $90,000 for utilities mean the hooking up 
of the fans, or is that something else ¢ 

Mr. Giepens. No; that is—— 

Senator Casz. Why do you need more land at Bolling? 

Colonel Ropennauser. This is off base for a TACAN facility, 
Senator Case. 

Senator Case. The next is communications and navigational aids, 
various locations: Communications and navigational aids, land acqui- 
sitions, $1,040,000. The material submitted on this will be inserted 
at this point. 

(The material above referred to is as follows :) 


NAVIGATIONAL AID FACILITIES 


This program contains a request for $1,040,000 for navigational aids and pro- 
vides facilities at 40 locations. Of this amount, $1,040,000 is new authorization 
requested. 

These navigational aids will be located at various locations within the con- 
tinental United States to furnish navigational aids for Air National Guard and 
Reserve units and to provide these facilities for a transcontinental air route. 

Colonel Ropennauser. These are TACAN facilities that are so 
located throughout the United States that they cannot be tied to a 
specific base. They are too remote from that, and hence are carried 
in this category. 

Senator Cask. Now supposing the committee goes on the floor and 
says, “We have so many million dollars in here for TACAN facilities,” 
and somebody gets up and says, “What do you mean by TACAN 
facilities?” What shall we tell them ¢ 

Colonel Ropennauser. A TACAN facility, Senator Case, is the 
latest form of navigational aid that has been developed by the Air 
Force, and is a quick and direct means for a pilot to find his direction 
and distance from any facility by means of electronic communications. 

It gives him his range and his azimuth from the TACAN station 
to which he happens to be tuned. ‘That enables him to, with a mini- 
mum of effort, keep himself continuously located in flights across the 
United States. 

Senator Casr. Regardless of weather ? 

Colonel Rovennauser. Yes, sir. I might say that this encompasses, 
this entire program, TACAN, providing two main belts and a sub 
sidiary belt across the United States, one across the north, one across 


an 


48138-—54 2 








382 MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 


the south, and a subsidiary one across, you might say, from the nort)) 
east to the southwest across the central part of the countr Y, So that a 
aircraft making a flight in almost any direction in the United State. 
is under the control of TACAN facilities. 

Senator Case. To what extent does this represent a new develo, 
ment for continental United States / 

Colonel Ropennavuser. I would say it is a new development 
entirely. 

Senator Case. But it provides the network such as you 
described ¢ 

Colonel Ropenuauser. Yes, sir. 

Senator Casz. And do the several proposals through this bill the: 
bear a relationship to each other? 

Colonel RopenHauser. Yes, sir, they do. 

Senator Case. That is we couldn’t say we will leave it out at one 
station or in one area without interfering, so to speak, with the overs 
connection. 

Colonel Ropennavser. That is correct, sir, generally _ aking that 
is a correct statement. Any place you would break the net you would 
break the continuity of the pilot’s course. 

Senator Casr. You say this provides how many courses north 
south ? 

Colonel Ropennavser. Three major courses. Of course you cai 
travel laterally across it too. 

There is one runs generally across the northern part of the United 
States, one across the southern part and one from northeast to south 
west, a general direction, so that you can cover all of the principal air 
lines or airways, let’s say, of the United States, by means of TAC AN 
navigation. 

Senator Stennis. Does this just cost $920,000 for the whole nation ? 

Colonel Ropennavuser. No, sir, this is for 40 facilities. They vary 
in price from location to location, and so on. . 

Senator Casr. Well, we have had several items in connection wit] 
individual installations. 

Colonel Ropennavser. Practically every installation has had one, 
sir. 

Senator Casr. What would you say the total cost of that installation 
is for the United States? 

Colonel Ropennavuser. We didn’t break it down quite that much, 
Senator Case. We could get that total for you, though, by machine 
run. 

Senator Case. I wonder if it might not be a good idea for you to 
give us a one-page statement maybe on this, throw it all together. 

We have developed a little here by questioning, but just to sum 
marize, give us a one-page brief on this TACAN system for the United 
States. I think it would be a matter of interest, and it will be sub 
stantially newsworthy. 

When I say “newsworthy” I mean it would be something that John 
Q. Public as ‘a taxpayer would like to know about, that the Air Force 
is putting in a system of identification of routes which will not mere) 
serve the Air Force but will be available to commercial air lines 
What about nonscheduled lines? 
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Colonel Ropennauser. Well, anybody can use this, or even private 
plane owners that have the proper equipment. 
~ Senator Case. If they have the equipment they could tie in? 

Colonel Ropennavuser. Yes, sir. 

Senator Case. Do they tie up anybody at the other end in any way? 

Colonel RopenHavuseEr. No, sir; it is automatic. 

Senator Caser. It is entirely a matter of their own facilities ? 

Colonel Ropennavser. Their own faciilties, sir. It is automatic. 

Senator Casr. And it is unlimited in its use ¢ 

Colonel Ropennavser. Yes, sir. 

Senator Casr. You don’t have any party lines? 

Colonel Ropennauser. No, sir. Several planes can receive infor- 
mation simultaneously. 

Senator Casr. Will it materially contribute to air travel safety, 
would you say ¢ 

Colonel Ropenuauser. Yes, sir; I would say so, because the man 
knows exactly where he is in a point in space. 

Senator Casr. General Harmon told me once when he was going 
out to Wyoming, he was flying across the western part of South Dakota 
at one time, and there was some undercast or something and finally 
there was a little hole and he happened to look down and saw what 
he identified as a military post, and knew that must be the old cavalry 
post at Fort Mead, but had TACAN been available, he wouldn’t have 
needed to have found a hole in the clouds. 

Colonel Ropennauser. Yes, sir. 

Senator Case. Of course he was flying at a time when there weren’t 
any airways through that area. 

Would TACAN mean that regardless of whether you were flying 
on a recognized route with beacons and what not, that you could 
identify yourself without having to go into dead reckoning by the 
stars ¢ 

Colonel Ropennauser. Yes, sir; that is the purpose of it. It frees 
the pilot to pay attention to other aspects of flight. 

Senator Casr. He doesn’t need to compute his location ¢ 

Colonel Ropennavuser. No, sir. 

Senator Case. He can get it automatically. 

Colonel Ropennavuser. Now, there is one thing about this that I 
think ought to be brought out in addition, that of course we have our 
CAA communication, our present means of telling a man where he 
is by radiophone and so forth, but in the event ‘that any of those 
went out, these facilities are a backup to that. 

In other words, these would continue under all kinds of conditions, 
and hence you have, you might say, a secondary safety feature here 
or a defensive feature which we have not had heretofore. 

Senator Casr. Generally speaking will these be accomplished by 
the application of new authorizations and new appropriations, or 
are you going to provide these out of the reapplication of prior au- 
thorization of prior fundings? 

Colonel Ropennavser. This is the first time these items have ever 
appeared in the program, Senator, and hence it had to be specifically 
brought to your attention, attention of the congressional committees 
to be authorized as such, because you never before had been called 
upon to approve this particular facility, and therefore we would not 
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include it in a construction program without bringing it first to your 
attention. 

Senator Case. Haven’t you got them in some places where you are 
reapplying prior funds? 

Colonel Ropenuauser. Yes, sir; wherever that is applicable. [f 
we have a navigational aid authorization that is applicable to this, 
we have of course reprogramed it to this, once you have authorized the 
facility. 

Senator Case. I was leading up to asking you when this system 
might be sufficiently well completed that it would provide a depend 
able guide. 

Colonel Ropennauser. Well, we believe that within 18 months to 
2 years it should be pretty well operational on these sites depending 
on the difficulty we have getting real estate again. That is the big 
tieup, because as you know, they are mostly all off-base facilities. 

We have to go out and try to get a quarter of an acre here or a couple 
of acres there, and the man doesn’t want to part with it, why then 
you have got to go through a lot of trouble to get it, so that would 
be the biggest bottleneck to meeting an 18-month or 24-month—— 

Senator Case. Is this program under the direction of any particular 
group or task force within the Air Force? 

Colonel Ropenuavuser. The Director of Communications, yes, sir; 
General Blake, Maj. Gen. Gordon Blake is the individual. 

Senator Case. Supposing you ask Gen. Gordon Blake to prepare 
this 1-page or 2-page summary that we requested a little while ago, 
so that we can have a direct quote from him on what it will mean when 
it is in place. You could tell him a little bit about the scope of this 
questioning. 


DEPARTMENT OF THE Arr FORCE, 
HEADQUARTERS UNITED Strares Alr Force, 
Washington 25, D. C., June 17, 1954. 
Memorandum for Senate Armed Services Committee. 
Subject: TACAN system for short-range navigation. 

1. TACAN is a short-range, rho-theta air-navigation system which operates in 
the UHF frequency band. The system was developed to support tactical air 
operations by providing the pilot with accurate azimuth and distance information 
relative to a known ground position. Thus the pilot, through precise knowledge 
of his position in space, is enabled to accomplish his mission with minimum 
preparation, ground supervision, or direction. Furthermore, the TACAN system 
will provide a means of expeditious entry to the gate of the precision landing 
system, thereby enhancing the all-weather capability of the Air Force. 

2. Because of the line-of-sight frequencies used in the TACAN system, the 
coverage is necessarily limited to approximately 200 nautical miles at normal 
operating altitudes. Thus a minimum network of TACAN ground facilities is 
programed to provide the required flexibility and mobility of tactical air units 
operating within the United States. Similarly, network of TACAN facilities 
must provide air routes to overseas operating commands and area coverage 
within those commands. Target dates of January 1 and July 1, 1957, have been 
established for TACAN system operation in the Zone of Interior and overseas 
areas respectively. 

Gorpon A. BLAKE, 
Vajor General, United States Air Force, 
Director of Communications. 
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JUNE 18, 1954 
Memorandum for record, 
Subject: TACAN system for short-range navigation 


Che following is a breakdown of the number of wnits and cost of TACAN 
facilities contained in the fiscal year 1955 public works program: 


Number of 


at) Amount 
Location stations A I 
Zone of Interior bases ‘ 121 $2, 688, 000 
Various locations, Zone of Interior 40 920, 000 
Total, Zone of Interior 161 3, GOS, 000 
rseas bases 24 1, 089, 000 
Grand total 188 4, 697, 000 


Lous G. GRIFFIN, 
Colonel, United States Air Force, 
Chief, Programs Branch, 
Plans and Programs Division, 
Directorate of Real Property, ACS/I. 


OUTSIDE CONTINENTAL UNITED STATES, ALASKAN AIR COMMAND 


Adak (Davis Naval Station): Communications and navigational 
aids, $24,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


ALASKAN AIR COMMAND 


The first of the four overseas major commands to be reviewed is the 
\laskan Air Command. The mission of this command is to organize and con 
duct the air defense of Alaska and provide early warning to the United States 
and Canada. Support the Strategic Air Command, MATS, COMALSEAFRON, 
and the United States Army. Support the northwest route to the Orient. This 
program contains a request for $12,876,000 for Alaskan Air Command and pro 
ides facilities at 19 locations. Of this amount, $5,453,000, is prior years’ un- 
funded authorization and $7,423,000 is new authorization requested. 


ADAK (DAVIS NAVAL STATION) 


The first of these locations is Adak (David Naval Station) located 1,120 miles 
southwest of Anchorage, at an approximately pressure altitude of 17 feet 

It is situated on 176,400 acres of public domain for which the Air Force 
was given right of entry August 30, 1942, and was transferred in its entirety to 
the Department of the Navy July 1, 1950. Arrangements have been made with 
the Department of the Navy for the Air Force use of 207 acres. 

The planned use of this station is for an operational unit. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this station. 

The Government has an investment throngh 1950 of $95,082,914 at this station 

The committee has been provided with detailed information with respect to the 
items included in this program in the total amount of $24,000. The projects 
included in the total program of $24,000 gonsist generally of the provisions of 
communications and navigational aids and living quarters for men. 


Colonel Ropenuauser. This is a direction-finding building, sir. 

Senator Casr. Eielson Air Force Base: Communications and nav- 
igational aids, and land acquisition, $66,000, which amount is included 
in the authorizations of Public Laws 420, 564, 910, 155, and 534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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EIELSON AIR FORCE BASE 

The second of these locations is Eielson Air Force Base located 26 3 
southeast of Fairbanks, at an approximate pressure altitude of 544 feet 

It is situated on 38,242 acres of public domain. Eielson Air Force Basi 
initially occupied in 1948 

The planned use of this base is for operational units. Present and pri: 
thorized facilities are inadequate to support this planned mission and th. 
partment of the Air Force has no suitable facilities at any other base that » 
be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $51,562,000 at this bas 
The committee has been provided with detailed information with respe 
the items included in this program in the total amount of $66,000. For this tota 
program new authorization is requested in the amount of $66,000. The projects 
included in the total program of $66,000 consist generally of the provisions of 

navaids and land-owned, fee purchase. 


Senator Case. This is a reapplication to do what ? 

Colonel Ropennauser. TACAN station, sir. 

Senator Case. Elmendorf Air Force Base: Communications, nay 
igational aids and airfield lighting facilities, utilities, land acquisi- 
tion, and storage facilities, $449,000, which amount is included in the 
authorizations in Public Laws 420, 564, 910, 155. and 534. 

The historical material on this base will be inserted at this point, 

(The material above referred to is as follows:) 


ELMENDORF AIR FORCE BASE 


The third of these locations is Elmendorf Air Force Base located 4 miles north 
east of Anchorage, at an approximate pressure altitude of 212 feet. 

It is situated on 14,570 acres of Government-owned land. Elmendorf Air 
Force Base was initially occupied in 1940. This is one of the major USAF in 
stallations in Alaska; its strategic location and availability of transportation 
facilities make this facility of prime importance in the North Pacific operations 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $234,988,000 at this bas« 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $449,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $449,000. The projects included in the total 
program of $499,000 consist generally of the provisions of communications, navi 
gational aids, and storage facilities. 

Senator Case. This is for what? 

Colonel Ropennavuser. Principally communications and Navaid 
item, SAN markers, ILS hardstand taxiway lighting and a TACAN 
station, sir. 

Senator Casr. This is all reapplication ? 

Colonel Ropenuauser. Yes, sir. 

Senator Case. Galena Airfield: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and navigational 
aids, operational facilities, aircraft maintenance facilities, troop hous- 
ing and messing facilities, utilities, and storage facilities, a total of 
$6,362,000, of which amount $50,000 is included in the authorization in 
Public Law 534, and $6,312,000 in herewith authorized. 


The historical material on this base will be inserted at this point. 


(The material above referred to is as follows:) 
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GALENA AIRFIELD 


<( 3 ith of these locations is Galena Airfield located 238 air-miles west of 
hanks, at an approximate pressure altitude of 120 feet. 
Ba ‘ It is situated on 11,922 acres. Galena Airfield was initially occupied in 1942 
as used during World War II. 
pi fhe planned use of this base is for operational units. Present and prior 
thorized facilities are inadequate to support this planned mission and the 
hat; Department of the Air Force has no suitable facilities at any other base that 
ight be utilized for the purpose proposed for this base. 
Che Government has an investment through 1950 of $6,308,000 at this base. 
respect | The committee has been provided with detailed information with respect to 
this t the items included in this program in the total amount of $6,362,000. For this 
> pre total program, authorization is requested to apply to unfunded prior years’ 
Tisior f iuthorization in the amount of $50,000 and new authorization is requested in 
the amount of $6,312,000. The project included in the total program of $6,- 
962,000 consists generally of the provisions of airfield pavements, liquid-fuel 
storage facilities, Navaids, operations and maintenance facilities, troop housing 
and messing facilities, utilities, and storage facilities. 


LIS hy; 


5 Alay 


sents Senator Case. What are the principal items there ? 

rie sh Colonel Ropentauser. We want to rehabilitate the primary run- 
way at Galena, provide some liquid-fuel storage, TACAN station, fire 

station, an alert hangar and a maintenance hangar, some dormitories, 


) point. utilities to go with those buildings, and one base warehouse for storage 
at this remote station. 
Senator Case. Where is Galena with reference to Fairbanks, 
(nchorage ¢ 
Eee Mr. Greens. Galena, sir, is about halfway between Fairbanks and 
rf Ait Nome. It is west of Fairbanks. 
‘AF ji Senator Case. I notice you have troop housing and messing. What 
rtation ‘bout personnel facilities there ¢ 
om Colonel Ropennavser. Sir, these personnel who will be stationed 
bd the iere are personnel who will be on rotation from Ladd. 
e that Senator Case. I notice you have a TACAN station proposed 
Galena. 
Bray Colonel Ropennauser. Yes, sir. 
S this Senator Case. When we were in Alaska we did some flying when 
year there was considerable fog and cloudiness, and in fact from what we 
total had occasion to observe of the weather up there, weather can come 
” in like that on short notice, 30 minutes time, and the atmosphere can 
ntirely change. Will TACAN help in situations like that? 
Colonel Ropennauser. Yes; it will tell a man how far he is from 
vaid that particular TACAN station and his bearing, which should give 
AN him a considerable amount of information as to where he is in space. 
He has an altimeter. 
Senator Casr. Senator Stennis will recall that when we were flying 
into Anchorage, going up from Annette Island, as we went around 
fuel Turnagain Arm, I believe we were flying through smoke all the time, 
nal and you had to make a turn there at just about the right time in order 
vus- not to hit some peaks. I remember the colonel there who was with 
| of us; he said he took a long breath when we made the turn there because 
1 1n he knew then we had made the turn safely without hitting some 
. peaks. Will TACAN help in situations like that ? 
nt. Colonel Ropennavuser. Yes, sir; because it will definitely or more 


definitely establish the exact position of the aircraft with relation 
to something like that, so that the man can make his navigational 
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computations and know how close he is to the mountain, how far } 
has to fly in a given direction to get around it. 

Senator Case. Then in Alaska you might say that these TACAN 
stations might be particularly valuable. 

Colonel Ropi NHAUSER, Yes, sir, 

Senator Srennis. I thought you already had sufficient aids as ¢] 
Colonel. 

Colonel Ropenuavuser. Well, we do have marker beacons and we 
have direction-finding equipment, and so forth, but this is the fi) 
time we have had a facility that would tell a man his azimuth ; 
distance from a given point. 

Before, you could only find out the general direction by triangula 
tion if you could find another radio station to find your exact position 
by computation. 

This will tell you your distance and direction from that TACAN 
station on the ground, and, of course, it identifies itself by code nun 
Ler so that you know where you are. 

Senator Case. Will that be on all the time automatically ? 

Colonel Ropennauser. Yes, sir: broadcasts 24 hours a day, sir 

Mr. Gisnens. I might bring up further that we also have an item 
here of various locations in Alaska which are named in here that are 
wdditional TACAN sites. It amounts to $890,000 and is in additio1 
toany TACAN stations that are specified here. 

Senator Case. You may recall that General Ellsworth, the office: 
tor whom Ellsworth Air Base was named, was in a B-36 that hit a 
mountain I think in Newfoundland, and he and the crew of 11! 
perished. 

They were coming back and hit some bad weather. They undoubt 
edly had equipment which, if it had been turned on, would have told 
them where they were, but as I understand it, they were coming bac! 
with a heavy tailwind and they were about an hour and a half ahead 
of schedule, so they hit land. 

If TACAN had been available at that time and had been installed 
it Harmon, would that automatically have been giving them some 
warning ? 

Colonel Ropennauser. Yes, sir. If they had been tuned in on it, 
nad their equipment tuned in to receive it, it would have told them 
how far they were from it and what their bearing on it was so the) 
would have known how close they were to land, there is no question 
about that. 

Senator Srennis. They were running ahead and just ran right into 
this mountain ? 

Colonel Ropenuauser. Of course, Senator Case, you can’t stop peo 
ple from killing themselves if the equipment and safety aids you 
develop for them are not functioning. 

Senator Case. That probably is true; and they perhaps had equip- 
ment that should have been on, but for some reason or other, as I 
understand it, they were misled by the fact they were coming over 
water coming back from the Azores, and a tailwind, and they were 
ahead of schedule quite a bit. Whoever may have had the respon- 
sibility to determine was off his computation apparently, or at least 
that was the conclusion the investigating board gave. 

Colonel Ropenuauser. The navigator should have been on the job 
there. 


it 


Senat 
yas a Vv 
was par 
them 1 
t woul 
nortatie 

Colo! 

senna 

Mr. | 
mincdes 
vtuall 
ing. | 
In 
angule 
but wl 
Sen 
Col 
in, if 

a base 

have | 

Sei 

Mr 

Sel 
nicat 
main 
ties, 


doubt 
@ told 
y bai 


ahve i 


talle 


sOme 


DN it. 
them 
they 


Stion 
into 


peo 
you 


lip 
is | 
ver 
ere 
On 

ast 


iob 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 389 


Senator Case. I know some of us felt that way. In any event, it 
is a very tragic accident, and the thing that interested me in this 
was particularly in an area like Alaska, that it apparently would give 
them information without having to do too much computation, and 
would also have considerable value there where most of your trans- 
ortation from one point to another is by air. 
Colonel “ae NHAUSER. Yes, Sir. 

denies ‘ask. Mr. Gibbens ?¢ 

Mr. Caos BpENS. I think there is one thing about this that I was re- 
minded of here a minute ago. This is a developinent to supplement 
tually our present navigational system in that this is faster operat- 

ig. It has been developed for the control of high-speed aircraft. 

In other words, our old direction-finding equipment where we tri- 
angulated, and so on, worked very well for 180 to 250 miles an hour, 
but when we are flying 500 or 600 miles an hour—— 

Senator Case. Does this give you an instant answer? 

Colonel RopeENHAUsER. Y eS, sir. In other words, a jet pilot coming 
in, if he had to take 5 minutes to compute his bearing, could be over 
a base and gone, whereas this thing tells him where he is. He doesn’t 
have to fool around with a pencil and pad. 

Senator Casp, That is an important point. 

Mr. Gissens. That will all be brought out in our statement. 

Senator Case. Ladd Air Force Base: Airfield pavements, commu- 
nications, navigational aids, and airfield lighting facilities, aircraft 
maintenance facilities, training facilities, utilities, and storage facili- 
ties, $2,223,000, which amount is included in the authorizations in 
Public Laws 420, 564, 910, 155. and 534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


LADD AIR FORCE BASI 


The fifth of these locations is Ladd Air Force Base, located 3.5 miles east of 
Fairbanks, at an approximate pressure altitude of 450 feet. 

It is situated on a total area of 9,496 acres, of which 680 are (ijovernment- 
leased lands and 8,816 acres are Government-owned land. Ladd Air Force Base 
was initially occupied in the summer of 1989. The field was constructed to be 
the Air Force Cold Weather Experiment Station. Its present mission is the 
defense of Alaska and the Aleutian Islands, conducting cold-weather tests, photo 
reconnaissance of Alaska North Pole area. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $79,935,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of 223,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $2,223,000. The projects included in the total 
program of $2,228,000 consist generally of the provisions of airfield pavements, 
navigational aids, aircraft maintenance facilities, training facilities, utilities, and 
storage facilities. 





Senator Case. This is a_reapplication. 

Colonel Ropenuavuser. Principal category is aircraft-maintenance 
facilities, Senator, hangar and electronics shop and a shop to go with 
the hangar. 

Senator Case. Next-is Naknek Air Force Base: Liquid fuel storage 
and dispensing facilities, communications and navigational aids, air- 
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craft-maintenance facilities, troop housing and messing facilities. 
utilities, and storage facilities, a total of $2,862,000, of which amoun; 
$1,775,000 is included in the authorizations in Public Laws 910, 155. 
and 534, and $1,087,000 is herewith authorized. 
The historical material on this base will be inserted at this point 
(The material above referred to is as follows:) 


NAKNEK AUXILIARY AIRFIELD 


The sixth of these locations is Naknek Auxiliary Airfield located 310 ai: 
southwest of Anchorage, at an approximate pressure altitude of 62 feet. 

It is situated on 10,549 acres. Naknek Auxiliary Airfield was initially 
pied in 1941. 

The planned use of this base is for operational units. Present and prior 
orized facilities are inadequate to support this planned mission and the Dep 
ment of the Air Force has no suitable facilities at any other base that might }x 
utilized for the purpose proposed for this base 

The Government has an investment through 1950 of $2,261,121 at this b; 

The committee has been provided with detailed information with respect 
the items included in this program in the total amount of $2,862,000. For this 
total program, authorization is requested to apply to unfunded prior yea: 
authorization in the amount of $1,775,000 and new authorization is requested 
in the amount of $1,087,000. The projects included in the total program 
$2,862,000 consist generally of the provisions of liquid fuel storage facilitic 
navaids, aircraft-maintenance facilities, utilities, and storage facilities 

Colonel Ropenuauser. Naknek is another base like Galena, Senato: 
Case. 

Senator Casr. The next item is “Various locations”: Communica 
tions and navigational aids, and land acquisition, $890,000, whic 
amount is included in the authorizations in Public Laws 155 and 534 

The material on this will be inserted at this point. 

(The material above referred to is as follows :) 


VARIOUS LOCATIONS 


The last 13 of these locations are 12 airfield sites, Aniak, Bethel, Bettles, Cap: 
Spencer, Fort Yukon, Guikana, Kenai, McGrath, Middleton Island, Nome, Nort) 
way, and Umiat; and 1 Micro relay site at Moose Creek Bluff. 

The planned use of these 12 sites are navigational (OMNI directional) capa 
bilities to support aircraft under all weather conditions throughout Alaska. Thi 
planned use of the Micro relay site is to interconnect the Ladd-Elelsen con 
munication centers with the remote Globecom sites. Present and prior author 
ized facilities are inadequate to support these planned missions and the Depart 
ment of the Air Force has not suitable facilities at any other bases that might 
be utilized for the purpose proposed for these sites. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amourt of $890,000. For this 
total program, authorization is requested to apply to unfunded prior years 
authorization in the amount of $890,000. 

The projects included in the total program of $890,000 consist generally of 
the provisions of communications and navigational aids facilities and utilities. 


Senator Case. You just referred to that. 

Colonel Ropennavser. Tacan stations; yes, sir. 

Senator Stennis. Where is Ladd? 

Mr. Gresens. Ladd Air Force Base is at Fairbanks, sir. 

Senator Case. Far East Air Forces. 

Clark Air Force Base, Philippine Islands: Communications and 
navigational aids, $132,000, whiell amount is included in the author- 
izations in Public Law 534. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 
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Fak East Arr Forces 


The second of the four overseas major commands to be reviewed is the Far 
Rast Air Forces. This mission of this command is to conduct tactical operations 
in Korea, the air defense of Japan, Ryukyus, Marianas, and the United States 
nstallations in the Philippines. To conduct troop carrier, airborne, air-trans- 
portation operations, and medium-bomber operations in the Far East. To pro- 

e logistic support to FEAF forces. 


CLARK AIR FORCE BASE 


The second of these locations is Clark Air Force Base located 50 miles north- 
west of Manila, in the Philippine Islands, at an approximate pressure altitude 
of 475 feet. 

It is situated on 158,277 acres of Government-leased land, and was initially 
occupied in 1917. 

The planned use of this base is for operational units. Present and prior 

ithorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The committee has been provided with detail information with respect to the 
items included in this program in the total amount of $132,000. For this total 
program, authorization is requested to apply to unfunded prior years, author- 
ization in the total amount of $132,000. 

The projects included in the total program of $132,000 consist generally of 
the provisions of communication and navaids facilities. 

Colonel Ropennauser. These are for all communication navaid 
facilities at this station, Senator Case. 

Senator Caspr. Various locations, Guam: Airfield pavements, 
liquid-fuel storage and dispensing facilities, communications, navi- 
gational aids and airfield-lighting facilities, operational facilites, 
aircraft-maintenance facilities, utilities, land acquisition, storage 
facilities, and administrative and community facilities, $13,749,000. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows :) 


NORTHWEST GUAM AIR BASI 


The fifth of these locations is Northwest Guam Air Base located on the north 
west tip of Guam, 5 miles west-northwest of Anderson Air Force Base on Guam 
at an approximate pressure altitude of 510 feet. 

It is situated on 1,171 acres of Government-owned land, and was initially 
occupied in 1945. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $31,242,000 at this base. 

Colonel Ropennavuser. This is for two bases there, sir, Anderson 
and Northwest Base which we desire to reopen in this program. It is 
a base that we had during World War II on Guam, and $115,000 of 
this is for Northwest Base. 

The other items pertain to Anderson Air Force Base on Guam, and 
are for extension of the primary runway and taxiway, provision of 
underground base jet fuel storage and for 100,000 barrels, communi- 
cations and navaid facilities, some of which pertain, the principal 
ones pertain, to the Globecom communication net of the Air Force, 
shop armament and electronic and shop engine build-up are included, 
plus utilities which are described in the utility category. 

I might say that the utility figure has been increased from $919,000 
for that lump sum to $1,622,000, in view of the fact that added in here 
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by the House committee were family housing for officers and airmey 
to the extent of 100 units for each. That totaled $5 million for the 
200 units, and changed the value of the program at Anderson to 
$13.659.000. 

Senator Stennis. You didn’t ask for that ? 

Colonel Ropennavser. No, sir. 

Senator STENNiIs. You didn’t ask for those houses ? 

Colonel Ropenuavuser. The Command asked for them in the orig 
nal reviews, but they were screened out in the process of review withi) 
the Air Force, and when we got to Congress, we were specifically 
asked by the Armed Services Committee about the status of that 
housing, and explained to them the situation, and they added it 
voluntarily in the program. 

Senator Case. Is there no family housing out there at Anderson 
now ¢ 

Colonel RopeNnnauser. Yes, sir, there is family housing at Ande: 
son. It is that that has been left over from World War Il. Some of 
it is ina very high state of deterioration. 

Senator Case. You use the same unit cost here as you would use 
in Alaska. Isn’t that higher than necessary? I notice that the pav 
Ing cost—— 

Colonel Ropennavser. No, sir, this would have to be typhoon-proot 
construction out there. Any new construction we would put at Guam 
would have to be typhoon-proof, which would make the cost, despite 
its tropical location, the cost of constuction comparable to building 
nontyphoon type arctic-type construction, which is about the same. 

It is a coral base out there. Our principal problem is one of clear 
ing jungle and protrusions of rock in order to get a smooth way to 
extend the runway. 

Senator Case. Do you have any special design of housing for 
Guam ¢ 

Mr. Grepens. I think that we probably will have, sir, on that. 
We have built no family housing out there since immediately after 
the war. 

It will probably be based on about the same design that we have 
used on Okinawa, which is a reinforced concrete affair, has a rein- 
forced roof of concrete, and it is a masonry concrete construction. 

Senator Case. Do you recall some years ago when they had an 
igloo type of monolithic concrete housing demonstration out here 
in Virginia ? 

Mr. Grepens. Yes, sir. 

Senator Case. If you have to make these typhoon-proof, why 
wouldn’t it be a good idea to consider something like that? Wind 
couldn't get a hold of any corners there. 

Mr. Grspnens. The ones at Okinawa have proven to be very good. 
There is a possibility— 

Senator Case. Pardon me, we are talking about Guam. 

Mr. Gimeens. Yes, sir. 

Senator Case. Guam or Okinawa, either one. 

Mr. Gissens. There is a possibility that that might be of some 
value on Guam, sir. On Okinawa, however, if I remember correctly, 
the concrete block was established as the type construction to be used 
because of the local labor. 


aw 


Senatt 
that que 
housing 

Colon 
mitted | 
that des 

Senat 

The } 
materia 
point. 


( The 


The t 
of Kad 
It is 
The | 
authori 
Depart 
might t 
The 
The 
the ite 
navaid 
utilitic 


The 
City | 
10 fee 

It i 

Se 
Cx 
dena 
coul 
Si 
Si 
tion 
rate 
Ss 
hou 


— pm rr 


th 


Ol 
With; 
fic all 
of that 
lded jj 


ders ) 


And I 


me of 


ld use 


e pay 


proot 
Guam 
espite 
Iding 
same, 
‘lear 
ay to 


r for 


that 
after 


have 
rein- 
tion. 
l an 
here 


vhy 
ind 


ocd, 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 393 


Senator Case. Supposing you refer this fo Mr. Floete and raise 
that question with him on the possibility of using igloo type of 

sing on Guam. 

Colonel RopeNuauser. I might say that before we could be per- 
mitted to proceed with design, Mr. Floete would have to review 
that design. 

Senator Case. Just call it to his attention. 

The next item is “Various locations, Okinawa, $14,308,000." The 
material you have submitted on these bases will be inserted at this 
point. 
~ (The material above referred to is as follows:) 


KADENA AIR BASE 

The third of these locations is Kadena Air Base located 1 mile east-southeast 
of Kadena, Okinawa, Ryukyus Islands, at an approximate pressure of 142 feet. 

It is situated on 7,705 acres of land, and was initially occupied in 1945. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has not suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $72,572,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program, consisting generally of the provisions of 
navaids facility; operational facilities, administration facilities, and necessary 
utilities to support the above projects. 

NAHA AIR BAS! 

The fourth of these locations is Naha Air Base located 1.5 miles from Naha 
City on Okinawa, Ryukyus Islands, at an approximate pressure altitude of 
10 feet. 

It is situated on 2,034 acres of land, and was initially occupied in 1945. 

Senator Cass. ‘That is to cover what ¢ 

Colonel Ropennavser. That is family housing again, sir, for Ka- 
dena and Naha, 300 units at Kadena and 215 units at Naha, and ac- 
counts for the total increase that you have mentioned, sir. 

Senator Casz. From $1,549,000 up to $14,308,000. 

Senator Stennis. You say that is the Alaskan scale of construc- 
tion costs. Is that twice as much as the American, or what is that 
rate, Senator Case / 

Senator Casr. Well, the 27,000, isn’t that the ceiling on the officers’ 
housing in Alaska ¢ 

Colonel Ropennavser. No, sir, 35,000. 

Senator Case. 27,000 was the top we had here, wasn’t it’ 

Colonel Ropennauser. Yes, sir. I noticed in recent authorization, 
I believe 35 to 40 thousand was the top figure for Alaska. It was 
in connection with that communication net up there. 

Senator STenNis. What is this one? 

Colonel RopennAuseEr. We figured these in the program here at 
$19,000 per unit, Senator Case, which would be considerably below 
the figure that you have been mentioning. 

That is for the airmen’s housing. ‘The officers’ housing, $23,400 as 
the unit. 

Senator Case. 27.600 for the officer and for the airmen $22,40° 

Colonel Ropenuauser. That is right. 

Mr. Gissens. In all probability the costs on Guam will be larger 
than on Okinawa, is that right? 
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Colonel Perry. Yes, sir. ine ws 
Mr. Grppens. AN of your labor and all of your materials will haye epartme 

to be transported into Guam from outside. might be 
Senator Case. Is this Japanese contract construction? The Ge 
Mr. Giepens. It will be competitive out there, and they are in the an tae 

market, total pre 
Senator Case. At Okinawa do they also go down to Guam? quthorizs 
Mr. Giepens. No, sir. The Navy is doing our construction 0; he oe 
Guam. eal 


Senator Casr. How? 
Mr. wh ENs. I believe that is by CPFF. Due to the lack of a 


and nece 
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labor or materials on the Island, it is done by cost plus fixed ony Colo 
Senator Case. Do the Koreans have any experience in construc- : 
tion ? lec I 

: . ° ° ica y 
Mr. Grepens. As I was saying a while ago, they went to concrete — 

° = £0, . } ave 
block construction there because in any construction that has ever ae 
been done over there, it has been masonry eonstruction. cluded 

e 
Senator Case. I was wondering this. We are importuned to help The 
reestablish the Korean economy. I was wondering if it would be ity on 
worth while to make housing jobs in the Far East available for ‘< also 
bidding by Korean contractors. Apparently we are opening it up of $74 
to Japan. Sen 
Mr. Cm rm I don’t know as I actually have no personal know] [slanc 
edge. I don’t know of any restriction as to who may bid. amou 
‘As I remember a few years ago, there was no available e apital as 155 
such in Korea to start something ‘like this. Th 
Senator Case. Next is Military Air Transport Service. Hickam (T 
Air Force Base, Honolulu, Hawaii: Airfield pavements, communica 
tions and navigational aids, troop housing and messing facilities, and 
utilities, a total of $4,450,000, of which amount $2,044,000 is included The 
in the authorizations in Public Laws 910 and 155, and $2,406,000 is Johns 
herewith authorized. feet. 
The historical material on this base will be inserted at this point. it 
oom . : initie 
(The material above referred to is as follows :) - 
auth 
Mrmitary AiR TRANSPORT SERVICE Depe 
The third of the four overseas major commands to be reviewed is the Military ne 
Air Transport Service. The mission of this command is to provide airlift TY 
required in support of approved joint war plans; scheduled airlift for the 
Department of Defense between the continental United States and oversas es 
areas, and between and within overseas areas, as directed by higher authority ; prog 
worldwide-air transport, air weather, airways, and air comunications, and air pe 
rescue service systems; organization and training of Air Resupply and Com- “Tr 
munications Service and all elements thereof; supervision, control, and main 
tenance of primary facilities required for performing its assigned mission: the 
theater jurisdiction in overeas areas where MATS units are stationed but which tote 
are outside the jurisdiction of any theater commander. This program contains aut 
a request for $4,477,000 for MATS and provides facilities at 2 locations. Of this ara 
amount, $2,071,000 is prior years’ unfunded authorization and $2,406,000 is new ( 
authorization requested. ‘ 
HICKAM AIR FORCE BASE Ba 
sie mi 
The first of these locations is Hickam Air Force Base Jocated 6 miles west 
of Honolulu, T. H., at an aproximately pressure altitude of 13 feet. m 
It is situated on 2,404 acres of Government-owned land. Hickam Air Force au 
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(he planned use of this base is for operational units. Present and prior 

horized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

(he Government has an investment through 1950 of $55,138,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $4,450,000. For this 
total program, authorization is requested to apply to unfunded prior years 
,uthorization in the amount of $2,044,000 and new authorization is requested in 
the amount of $2,406,000. The projects included in the total program of $4,- 
150,000 consist generally of the provisions of additional airfield pavement; 

munications and navaids facilities ; rehabilitation of an airmen’s dormitory ; 
and necessary utilities to support the above projects. 

Senator Casz. The purpose of this is what ! 

Colonel Ropennavuser. The principal category here, one of the 
principal categories, is pavement again. You will notice it is prac- 
tically all for strengthening of pavement except for one item. 

Pavement at Hickam has deteriorated terrifically, Senator Case, 
and it is in urgent need of #ttention, and hence this item has been in- 
cluded in the program at this time. 

The second large item is for Globecom facility, and TACAN facil- 
itv on Hickam, total of $1,989,000, Globecom $1,912,000 of that. There 
is also a rehabilitation of airmen’s dormitory at Hickam in the amount 
of $748,000. 

Senator Case. Next is Johnston Island Air Force Base, Johnston 
Island: Communications and navigational aids, $27,000, which 
amount is included in the authorizations in Public Laws 564, 910, and 
155. 

The historical material on this base will be inserted at this point. 

(The material above referred to is as follows:) 


JOHNSTON ISLAND AIR FORCE BASE 


The second of these locations is Johnston Island Air Force Base located on 
Johnston Island in the Pacific Ocean at an approximate pressure altitude of 6 
feet. 

It is situated on 193 acres of land. Johnston Island Air Force Base was 
initially occupied in 1949. 

The planned use of this base is for operational units. Present and prior 
authorized facilities are inadequate to support this planned mission and the 
Department of the Air Force has no suitable facilities at any other base that 
might be utilized for the purpose proposed for this base. 

The Government has an investment through 1950 of $5,300,000 at this base. 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $27,000. For this total 
program, authorization is requested to apply to unfunded prior years’ authoriza- 
tion in the amount of $27,000. The project included in the total program of 
$27,000 comprises the construction of a Navaid facility (TACAN station, fixed). 

The committee has been provided with detailed information with respect to 
the items included in this program in the total amount of $115,000. For this 
total program, authorization is requested to apply to unfunded prior years’ 
authorization in the amount of $115,000. The projects included in the total pro- 
gram of $115,000 consist of the provisions of storage facilities. 


Colonel Ropennavser. This is TACAN facility, sir. 

Senator Case. Next is Strategic Air Command. Ramey Air Force 
Base, Puerto Rico: Liquid fuel storage and dispensing facilities, com- 
munications and navigational aids, operational facilities, aircraft 
maintenance facilities, utilities, land acquisition, personnel facilities, 
and administrative and community facilities, $2,386,000, whch amount 
is included in the authorizations in Public Laws 910, 155, and 534. 
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Strategic Air Command. The mission of this command is to orgunize. t; aul 2 

equip, administer, and prepare a force capable of conducting strategic 4), rhe 

operations in accordance with directives and policies issued by Headquarters from at 

United States Air Force. This program contains a request for authorizatio) Congre: 


to apply $2,586,000 of prior years’ unfunded authorization and provides faci] 
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RAMEY AIR FORCE BASE 


Secti 
Ramey Air Force Base is located 5 miles north of Aguadilla, P. R., at an thoriza 
approximate pressure altitude of 212 feet. ; 
it is situated on a total area of 3,847 acres of which 17 acres are Govern agreenl 
ment-leased land and 3,830 acres are Government-owned land. Ramey Air Senate 
Force base was initially occupied in 1939. take i 
The planned use of this base is for operational units. Present and prior the re 
authorized facilities are inadequate to support this planned mission and thi 
Department of the Air Force has no suitable facilities at any other base that agree! 
might be utilized for the purpose proposed for this base. f Col 
The Government has an investment through 1950 of $55,623,000 at this base of the 
The committee has been provided with detailed information with respect Ser 
to the items included in this program in the total amount of $2,386,000. For Mr 
this total program, authorization is requested to apply to unfunded prior years’ aa 
authorization in the amount of $2,386,000. The projects included in the tota pel 
program of $2,386,000 consist generally of the provisions of bulk diesel storage to so 
facilities ; Navaids operational facilities ; personnel facilities; administrative fa circle 
aaa and the necessary utilites and real estate requred to support the above Co 
projects. . 
Senator Casr. This is for what? ~ 
Colonel Ropennausrr. The principal categories here are to provide Can: 
aircraft maintenance facilities, Senator Case, in the form of an arma ar? 
ment-electronics shop and three organizational-maintenance shops, ese 
also utilities in the form of modification of the existing water plant, PC 
construction of eight-tenths of a mile of road, some drainage and 65 x 
general utilities to go with the chapel, the personnel facilities, and "s 
other buildings bemg constructed in this program. for 
There is also a dry-cleaning plant on page 529 for Ramey Air Force S 
Base in the amount of $148,000. ( 
Senator Case. You have got 838 acres of land down there, $664 ‘ 
an acre. ( 
Colonel] Ropennavuser. Yes, sir. 
Senator Case. Total of $551,000. 
Colonel Ropennauser. This is for the antenna farm in connection 
with the transmitter and receiver facilities there. ta 
Senator Case. That will come before the committee again. as 
Colonel Ropennuauser. Yes, sir. w 
Senator Case. Puerto Rico is one place we ought not to buy land th 
if we don’t have to. T 
Senator Srennis. They need the room. . 
Colonel RoprennaAuser. Senator, this next section now is the last ’ 
section in the book, and it pertains to $110,325,000 for A. C. and W. X 


facilities threughout the United States and some in Canada. This I 
is the section that the House put under section 302 of Public Law 
534, and requested that we use that authorization in connection there- 
with. 
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[hey approved the line items contained in this book, and the facili- 

es, and said that they were cleared for construction without further 
reference to the House committee. 

Senator Caspr. What did they do? 

Mr. Darven. As the bill came over, it provided $110 million in new 
authorization for this purpose. 

Che House in effect directed the Air Force to take that $110 million 
from authorization already contained in Public Law 534 of the 82d 
Congress which has not been obligated. That authorization in Pub- 
lic Law 534 of the 82d Congress to the Air Force was in the amount 
of $1,012 million. 

Section 407 of the same act provided that before any of that au- 
thorization could be used, the military departments would come into 
wwreement with the Committee on Armed Services of the House and 
Senate, so the House in effect reduced the bill by $110 million, said 
take it out of existing authorization, and at the same time waived 
the requirement that that authorization had to be the subject of an 
agreement between the department and the committees. 

Colonel Ropennauser. They agreed to it right here with it in front 
of them. 

Senator Srennis. Where is it covered in the bill? 

Mr. Daxpen. This is the change, sir. 

Senator Casr. These are the A. C. and W. stations that are related 
to some of the new bases as shown on the map where we had the 
circles the other day ? 

Colonel Ropennavser. They will certainly be used in conjunction 
with those bases, yes, sir. This is part of the early warning and con- 

trol radar screen across the northern part of the United States and in 
Canada. 

Senator Case. Do you anticipate asking funds for this in the sup- 
plemental appropriations ? 

Colonel Ropennauser. Yes, sir; we are in that bill right now for 
65 million of the dollars 110 million, sir. 

Senator Casr. Is that a supplemental bill that you will appear be- 
fore the House on? 

Senator Stennis. For this construction here. 

Colonel Ropennavuser. Yes, sir. 

Senator Case. How much is it, about $1 billion ? 

Colonel Ropenuauser. It is $945 million, sir. 

Senator Case. Off the record. 

(Discussion off the record.) 

Colonel Ropennavuser. Senator Case there is another item that is 
in the bill that should be brought to your attention at this time, too, 
and that is Puerto Rico, the statement concerning the amendment 
which would authorize the Secretary of the Air Force to convey to 
the Commonwealth of Puerto Rico slightly over 18 acres of land. 
This land is known as tract No. 2 of the San Patricio gasoline storage 
project and is located approximately 414 miles from San Juan. The 
land was purchased in 1941 for $4,750. The property is excess to our 
needs and has been screened with the Army and Navy and with other 
Federal agencies which we thought might have some ‘possible 1 require- 
ment. for it. 
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The value of the property has been appraised by the Corps oj 

EK ngineers at $126,000. This increase in value is the result of devel: » 
ment of the land around this tract as a housing development. = he 
tract is needed by the Commonwealth of Puerto Rico for park a 
other public purposes. 

The House accepted this amendment and incorporated it in the bi|| 

Senator Case. Section 303 ? 

Colonel Ropennauser. Yes, sir. 

Senator Caspr. 
instead of 18.3. 

Colonel Ropennauser. Is that correct, Phil? 

Mr. Darpen. Colonel Wilcox just handed me that note, Mr. Chair 
man. 

Colonel Haas. Eighteen and three-hundredths. 

Senator Casr. The clerk will take note of that. 
my attention to it. 


The clerk tells me that should read 18.03 acres of land 


In fact, he called 


Now title IV of the committee print relates to communications 
Secretary of the Army, doesn’t it ? 


Colonel Ropennavuser. Yes, sir. 


Senator Case. This concludes the Air Force, then, except Tulla 
homa, and I think that the clerk will get in touch with you later with 
respect to that. That is that $73 million authorization. 

Colonel Ropenuauser. And I can get his replacement from the Pen 
tagon to come over at any time and testify on that, Colonel Rogers, 
who has been in Baltimore research and development headquarters 
and is familiar with this, if you want to get into any more detail. 

< know that you would appreciate hearing from Mr. 

r. Quarles on this, too, I presume, would you not, sir? 

"Se nator Case. I think we would, and I think perhaps we will have 
a separate hearing on that. 

Colonel Ropennavser. We will await your word on that. 

Senator Casr. Thank you very much. 


(Whereupon, at 4:30 p. m., the subcommittee adjourned.) 
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MONDAY, JUNE 14, 1954 


Untrep States Senate, 
SuscoMMitrer ON Rea Estare anp MILtrary 
CONSTRUCTION OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D. C. 
sian’ subcommittee met, pursuant to notice, at 2:15 p. m., in room 
38, United States ¢ ‘apitol Building. 

Present : Senators Case (chairman, presiding) and Duff. 

Also present: Donald A. Quarles, Assistant Secretary of Defense, 
John M. Ferry, special assistant for installations, De partment of the 
Air Force, James D. Redding, O. S. D., ¢ = Edward G. Nabell, assist- 
ant for development programing, 2 C. 8./D., and Lt. Col. W. W. 
Wacker, Facilities Division, D. C. 8./D. 

William Darden of the committee tafe 

Senator Casz. The committee will come to order. 


Tirite T1J—Arr Force 
RESEARCH AND DEVELOPMENT COMMAND 


The purpose of our meeting this afternoon is to consider authoriza- 
tion of the request for $73,500,000 authorization for construction at 
the Arnold Engineering Development Center at Tullahoma, Tenn. 

This item was not in the or iginal draft of the legislation forwarded 
to the Congress, but was transmitted by the Department as a proposed 
amendment, and it was added by the House to the research and devel- 
opment command portion of the House bill. This item appears at 
page 58 of the House-passed bill which is before the members. 

The witnesses this afternoon are the Honorable Donald A. Quarles, 
Assistant Secretary of Defense, Col. Edward G. Nabell and Lt. ¢ ‘ol. 
W. W. Wacker, both from the office of the Air Force, Deputy Chief 
of Staff. 

I notice we also have Mr. Ferry, the Air Force special assistant for 
installations, in the room. Dr. Quarles, we welcome you and will be 
glad for you to proceed with your statement concerning this proposed 
authorization. 

Dr. Quartes. Thank you, Mr. Chairman, I would like to say first 
that in representing the Department of the Defense here I am doing 
so by arrangement with Assistant Secretary Floete for properties 
and installations, with the understanding, of course, that this is a very 
important research and development facility, and by agreement I am 
presenting the Departinent’s point of view. 

In addition to the gentlemen from the Air Force that you named, 
there is present Mr. James D, Redding of my stall, wiio was the execu- 
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tive secretary of the group who made recently an intense study of 
whole inatter. In case there should be any questions, I would Like 
you to know that he, too, will be available to help answer them 

I iiled a statement with you, sir, and if it is agreeable, 1 wiil ou 
line that statement to you. 

Senator Case. We will be glad to place the entire statement in th 
record and to have you pick up any highlights you want to and em 
phasize it as you will. 

Dr. Qcuarves. If 1 may assume that the whole statement is in 
record, 1 will merely emphasize the highlights. 

(The prepared statement submitted by Dr. Quarles is as follows: 


STATEMENT BY ASSISTANT SECRETARY OF DEFENSE (RESEARCH AND DEVELOPMEN 
DONALD A, QUARLES 


INTRODUCTION 


As Assistant Secretary of Defense for Research and Development, one of my 
functions is to make recommendations to the Secretary of Defense on proposed 
public works programs at research and development stations, and also to co 
laborate with the Assistant Secretary of Defense for Properties and Installations 
As the Arnold Engineering Development Center, at Tullahoma, Tenn., is one of 
the largest and most important research and development stations within th« 
Department of Defense, Mr. Floete, the Assistant Secretary of Defense for Prop 
erties and Installations, has asked me to present a few facts concerning this 
station and the proposed legislation which you are now considering. 


HISTORY 


Although some of you gentlemen may be fumiliar with the history of the Arnold 
Engineering Development Center, 1 feel that it might be worthwhile for me t 
give a brief review of the background of this station. 

At the close of World War II, the Air Force requested its Scientific Advisory 
Foard, headed by Dr. Theodore Von Karman, to study the needs of the United 
States for facilities that would insure our world leadership in the fields of 
aeronautics and guided missiles. By the end of 1946, a report was completed 
known as the Von Karman report, which recommended the construction of a new 
research and development station in the Columbia River Basin, Wash. The 
cost of this station was originally estimated at $536 million, 

The Von Karman report was submitted to the Joint Research and Development 
Board in February 1947; however, agreement was not reached as to the location 
of the new center until hearings held at a later date resulted in the selection of 
Camp Forrest, Tenn. By May 1948 the Research and Development Board had 
reviewed and approved a $175 million construction program that would provide 
an engine test facility, a gas dynamics facility, a propulsion wind tunnel, and 
necessary supporting facilities. Congress authorized by Public Law 415, 81st 
Congress, dated October 27, 1949, a $100 million construction program, and later 
increased this to $157,500,000 by Public Law 799, 81st Congress, dated Septem 
ber 21, 1950. In fiscal year 1953 an additional $12 million was authorized by 
Public Law 534, 82d Congress, and in fiscal year 1954 another increment of $10 
million was authorized by Public Law 209, S3d Congress, bringing the total 
authorized to date to $179,500,000. (The amount autherized to date, plus the 
proposed “package” program of $73,500,000 now before Congress, will bring the 
cost of the center to a total of $253 million.) 


DESCRIPTION 


The mission of the Arnold Engineering Development Center is to provide the 
facilities necessary for development by industry and evaluation by the military 
of aircraft and guided-missile propulsion systems and components under reliably 
reproduced flight conditions at transonic and supersonic speeds. 

The main technical facilities at Arnold Engineering Development Center consist 
of the following 

1. The engine test facility will have 3 test chambers and a test bed which 
will be used to carry out research, development, and evaluation programs on 
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jet, turboprop, and certain ram-jet engines under flight conditions and 
titudes up to about 80,000 feet. Temperatures as low as —120° can be reached. 


\ oximately 75,000 horsepower are required to operate the compressor and 
ister system of this facility. An extension to this facility is being con- 
ted in which the largest ram-jet engines now contemplated can be tested. 

» test cells are being provided for this purpose. An additional 75,000 horse- 


er is required, at peak conditions, to provide the necessary airflow for testing 
ese large ram-jet engines. 
ie facility is composed essentially of five basic components: Air refrigeration 
| drying equipment, air supply compressor, test chambers, exhaust gas coolers, 
ind exhausters. When ready for test, the engine is completely installed on its 
bed” moving on railroad tracks. Each test chamber has a control room com- 
ete with requisite instrumentation. Data will be rapidly processed by a large 
ligital-type computing machine and corrected test results will be quickly avail- 
ible to test personnel. Comparable recording and computing facilities will also 
be installed in the propulsion wind tunnel and the gas dynamics facilities. 

2. The propulsion wind tunnel will actually consist of 2 large loops or indi- 

dual tunnels, 1 transonic and 1 supersonic, each having 16-foot square test 
sections. The tunnel is designed to accomplish full-scale developmental testing 

f the largest ram-jet and turbojet powerplants as actually installed in the full- 
scale missile or aircraft. This requires much larger and more extensive equip- 
ment than is needed for the engine alone. In addition, certain aerodynamic 
nodels can be tested. 

Both the transonie and supersonic circuits of the tunnel are powered by one 
set of drive motors of 216,000 horsepower total capacity. Each circuit has its 
wn set of compressors which include the largest rotating machine ever con- 

ructed. Coolers installed within the tunnel circuits provide means of simu- 
ating standard altitude temperatures. At maximum flow rates, these coolers 
will circulate water at a rate equivalent to that of a city the size of Washing- 
ton, D. C. 

The velocity in the supersonic test section is controlled by a nozzle with flexi- 
ble walls 16 feet high and 57 feet long. The pressure in the tunnel circuits can 
be varied from 2 atmospheres to that equivalent to an altitude of 100,000 feet. 
remperature conditions matching those obtained in actual flight through a wide 
range of speeds and altitude can be provided. The transonie circuit is designed 
to explore the particularly complicated phenomena accompanying the transition 
between subsonic and supersonic airflow. 

3. The gas dynamics facility consists of a group of smaller supersonic wind 
tunnels which will be used for the developmental testing of models of aircraft, 
projectiles, and missiles designed to operate at extremely high speeds. Some 
of these tunnels operate in the “hypersonic” range (greater than five times the 
speed of sound). The primary air mover is an extremely versatile compressor 
plant containing 6 axial and 6 centrifugal compressors, driven by electric motors 
totaling almost 100,000 horsepower. An auxiliary compressor group, which 
includes vacuum pumps and centrifugal and reciprocating compressors, is aug- 
mented by a vacuum sphere and a large high-pressure air storage tube. 

The facility occupies an area approximately 400 feet by. 500 feet. There are 
* buildings, 1 containing the compressor equipment and its controls; 1 housing 
the laboratory and engineering rooms and 2 major wind tunnels (each with a 
test area 40 inches square); and 1 containing 2 smaller (12 inches square) 
wind tunnels. Much of the air ducting, and most of the air heating, cooling, 
and drying equipment, is in a large exposed area lying between the compressor 
building and the two tunnel buildings. 

The flexible power system of this facility will make it possible to provide 
test data or test specimens over widely varying speed, altitude, and temperature 
conditions. 


PRESENT STATUS 


Through fiscal 1954 a total of $179.5 million has been made available by Con- 
gress for the construction of the Arnold Engineering Development Center. Of 
this amount approximately $160 million has been obligated. As of now, the 
bulk of the supporting facilities has been installed, one section of the gas dynamics 
facility (tunnel E—-1) is complete and considerable progress has been made on 
the technical facilities which will be common to the other sections. The basie 
engine test facility is essentially complete with a few minor exceptions, and 
the transonic section of the propulsion wind tunnel is scheduled for shakedown 
tests in early 1956 
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The total cost of the Arnold Engineering Development Center as now 
templated will considerably exceed the expected costs at the time the i: 
authorization bills were passed. Three main factors are responsible fo: 
situation: 

First, the Arnold Engineering Development Center was started at abou 
time the conflict in Korea began and consequently costs were consideral 
creased by inflation 

Second, many of the facilities are of such a nature and size that there is 
or no experience in this type of construction. As a result, it has been neces 
to resort to cost-plus-fixed-fee contracts in most cases, and although estin 
were made at the time the contracts were negotiated, the novelty of the 
has resulted in many cost overruns of some magnitude. Probably the most 
standing example of this is the contract for the compressor and drive system f 
the propulsion wind tunnel. The Air Force with much effort was able to neg 
tiate a cost-plus-fixed-fee contract for this equipment with one of the count 
largest and most experienced corporations, and a carefully estimated cost of 
million was evolyed. Due to unforeseeable design and fabrication diffieu 
however, the contractor has been forced to adjust his estimated costs sey 
times. At present, with the equipment on the verge of installation, it is ex 
pected that the final cost will be approximately $33 million, an amount st 
significantly less than any other estimate for the same component. 

Third, and probably the most significant, is the fact that certain of the unit 
have been altered in design since they were originally conceived in 1949 and 1950 
This alteration has been made necessary in many cases because technical ad 
vances in powerplant development made it mandatory to increase the size 
capacity of the facility. In other cases, unforeseen design and fabrication diff 
culties made it impossible to follow the original plans. Some examples of t! 
are: (@) The incorporation of plenum pumping and the slotted throat into t 
design of the propulsion wind tunnel—a new development needed for the larg 
engines and which has greatly increased the utility of wind tunnels in 
transonie range; (%) the ram-jet addition to the engine-test facility, necessa 
because of the increased emphasis on ram-jets in the guided-missile progr: 
(c) the increase in the size of the test sections of the propulsion wind tunn 
from 8 feet to 16 feet-——-another change needed to accommodate larger and larg: 
powerplants; (d) the design change from a 1-circuit design to a 2-circuit desig 
of the propulsion wind tunnel resulted when technical problems indicated that 
was impractical to cover the desired speed range in 1 circuit. 


sary 


REQUIREMENTS 


When I first assumed my present position in September 1953 I was greatly 
concerned with the problem at the Arnold Engineering Development Center an 
spent considerable time in personally ascertaining the need for this facility and 
its relationship to the overall program of research and development of the Depart 
ment of Defense. The Bureau of the Budget was also concerned over the rapidly 
mounting costs of large wind tunnels. As a result, in December 1953 I was 
appointed chairman of a special ad hoc working group to review high-speed wind 
tunnels and large-engine test facilities within the Department of Defense. Th: 
group was composed of some of the best talent available within the three militar) 


departments, National Advisory Committee for Aeronautics, and the Office of the 


Secretary of Defense, and hundreds of man-hours were spent in studying the 
capabilities and workload of the existing and planned facilities in this area 
The study included not only the facilities within the Department of Defense but 
also those of the National Advisory Committee for Aeronautics, private industry 
and educational institutions. From my personal inquiries and the findings of the 
working group, I am firmly convinced that it is essential to place the Arnold 
Engineering Development Center in service as rapidly as possible if our research 
and development in the area of guided missiles and high-speed aircraft is not to 
be retarded and penalized. 
THE PACKAGE PROGRAM 


Although early completion of the facility is of prime importance, I also feel 
that a businesslike approach should be used in funding the uncompleted portions 
of the Arnold Engineering Development Center. To accomplish this, I have 
requested the Department of the Air Force to submit, in one complete package, 
its total minimum requirements for the completion of the Arnold Engineering 
Development Center as originally planned. This package, represented by the pro- 
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posed legislation before you gentlemen, constitutes what the Department of 
Defense believes is the minimum required to complete the initial construction and 
mplementation of this important facility, and the Secretary of Defense strongly 
supports each of the items contained therein. The total package amounts ot 


no % 


pproximately $73.5 million and authorization is requested for this amount. The 
»mount of obligational authority required during fiscal year 1955 will be the 
bjiect of other legislation. 

As a condition to the support of the package program for the Arnold Engineer 

¢ Development Center, the Secretary of Defense and the Department of the 
\ir Force have reached certain agreements regarding the use of the funds 

uded with this package. In general, it is agreed that: (@) In no case will 

e funds authorized for this package be used for the engineering or construction 
of items outside of this package; (») the Department of Defense, with the ap 
proval of Congress, will authorize the Air Force to adjust the figures within the 

tal funds authorized or funded for any line item, but will not authorize the Air 
Foree to transfer from one line item to another without prior apuroval by the Se 
retary of Defense; (c) the Department of Defense will not support any requests 
for the authorization of funds (beyond the $73.5 million now requested) for the 
tems covered by the package program. 

It is the belief of the Secretary of Defense and the Department of the Air Force 
that we have arrived at a reasonable solution to this situaion, and we are confi 
dent that it will provide this country with the facilities that are so essential if 
we are to maintain our air superiority. 

I thank you, gentlemen, for this opportunity to speak before you and I will be 
happy to answer any questions which you may have. 

Dr. QuarLes. What is now called the Arnold Engineering Devel- 
opment Center was conceived shortly after World War II by a group 
of scientists very much interested in what had been done in Germany 
during the war, what they found in Germany immediately after 
the war, and interested in creating a program and a facility in aero 
nautical research and development that would be calculated to keep 
this country in the forefront of that art. 

This was headed by Dr. Von Karman, who was at that time chair- 
man of the science advisory committee of the Air Force, and was 
picked up by the Research and Development Board and programed 
by the appropriate committees of that Board. 

It has finally recommended a 3-facility plan, and the Board at that 
time visualized an expenditure of from $175 million for these facilities. 

These three facilities were a so-called gas dynamics test facility, 
which are various wind tunnels for specialized purposes, an engine- 
test facility and a propulsion wind tunnel, which is a setup to make it 
possible to test airframe structures or parts of airframe structures 
with the propulsion means integral with them. 

The Congress originally authorized $100 million for this program, 
and in successive increases, 3 successive increases, this has been brought 
now to a total of $179,500,000. The present package which we recom- 
mend for the completion of these 3 facilities at this center is for 
$73,500,000, bringing the total authorization to $253 million. 

Senator Case. Dr. Quarles, will this $253 million total bring each of 
these 3 facilities to an operating position ? 

Dr. Quartes. They will, sir. They will bring it to completion if 
one may talk about such a thing as completion in science, but at any 
‘ate they will complete and put into operation the facilities that are 
now contemplated for this center, all 3 of these facilities and all sec- 
tions of each that are now considered to be essential to the operation 
of this establishment. ; Se 

Senator Case. How closely does this $253 million program provide 
the facilities that were contemplated in the original estimate of 
$536 million ? 
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Dr. Quartes. Some of the things that were contemplated at that 
time for the center are now being omitted. 

At that time it was rather an elaborate plan for bringing in some 
other types of facilities such as materials test facilities, materials lal 
oratories, and things of that kind that are not now contemplated 
Tullahoma. 

Senator Case. Is it true that some of those materials test facilities 
can be supplanted or the work performed in other testing facilities that 
the United States has? 

Dr. Quaries. In other testing facilities or by contractors 

Senator Case. With the scientific laboratories ¢ 

Dr. Quaries. With the scientific laboratories of contractors, right. 

Senator Casr. Then conversely can it be said that there are 1 
scientific laboratories of either private or public character that would 
provide the work that you expect to accomplish through these three? 

Dr. Quaries. That can be said, but I think it needs to be qualified. 

The National Advisory Committee for Aeronautics does have facili- 
ties that, in some degree, are comparable with these, but each one of 
these has been planned in relation to all of the other existing facili 

ties, all of which, incidentally, are either owned by the Government 
or owned by contractors such as airframe contractors. 

Senator Case. Would you say then that there is no duplication be 
tween what you are doing here in Tennessee and what is done in 
Virginia, having in mind Langley Field or Wright in Ohio or at Lewis 
installation in California ? 

Dr. Quaries. Lewis in Cleveland and Ames in California, right. 

Senator Casr. Ames in California. 

Dr, Quartes. That is right. These are planned in relation to thos 
things, and this very careful study that I speak of earlier this year 
specifically blocked this out as being needed and necessary in the pro 
gram over and above every other programed thing. 

Senator Casr. To be specific, the $175 million authorization which 
you seek in this particular legislation, would it apply to any one of 
the three facilities particularly, or is it to augment each of them? 

Dr. Quaries. It is to augment, or more accurately to complete all 
three. It is 731% million, Senator, that we now seek. The hundred 
seventy-five or hundred seventy-nine approximately is what we now 
have as an \uthorization. 

The large st deficiency that we now seek to plug is in the propulsion 
wind tunnel where we have this very expensive supersonic leg of the 
propulsion wind tunnel, only a minor part of which has so far been 
funded. 

Senator Case. What is the total of authorizations already received ? 

Dr. Quartes. The total of authorizations is 17914 millions. 

Senator Cask. And against those authorizations how much has been 
appropriated ¢ 

Dr Qvuaries. The same amount. 

Senator Casz. And of that hundred seventy-nine and a half mil- 
lion, how much has actually been obligated ? 

Colonel Nase.s. I can give you the exact figure. $159,274,178. 

Dr. Quartes. Approximately 160 million. 

Senator Case. In your programing, the difference between the hun- 
dred fifty-nine million figure and the hundred seventy-nine, a differ- 
ence of approximately $20 million, is that all planned ? 
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Dr. Quaries. Yes, sir, it is. That $20 million approximately plus 
the 73144 million now sought would in the aggregate provide for the 
completion of this package. 

Senator Case. Do you have power available in the Tennessee area 
to provide what you need for the augmenting of these facilities ? 

Dr. Quaries. We have power available to the area, but not actu- 
ally installed and established at Tullahoma for this purpose. This 
does require the bringing in of additional power into this facility. 

Senator Caste. Does the authorization encompass the transmission 
facilities needed for that, or will that be provided by the power source ¢ 

Dr. Quakes. That is being provided by the power source, but the 
authorization does encompass such expense as the Government will 
lave to incur in providing for this additional power. 

Senator Case. How will this work be accomplished ¢ 

Dr. Quaries. The facility at Tullahoma is being built with the 
\rmy engineers responsible for the construction in the conventional 
way. 

The architect designer is an engineering firm known as Sverdrup 
& Parcel, working as contractors to the Air Force in the technical 
design of the facility, and after it is constructed and put into oper- 
ation, the Air Force has the contract with the Aro Corp. for the oper- 
ation of the facility. 

Senator Case. When you say that the construction will be handled 
by the Army engineers in the conventional way, do you mean by a 
lump-sum contract or contracts ¢ 

Dr. Quaries. Well, it will be by contracts, and to the extent pos 
sible by lump-sum contracts, but it has been judged not to be possibie 
to do all of this work by lump sum, and some considerable part of 
it is cost-plus-fee basis. 

Senator Case. Where it is on a cost-plus-fixed-fee basis, are the 
amounts subject to special audit by the representatives of the Defense 
Department or does it come under renegotiation, or what procedures 
are available to insure that the costs will not be excessive ? 

Dr. Quarves. Well, the amounts are, of course, subject to audit 
by the Defense Department and also by the General Accounting Office, 
hut as to what special procedures are provided, could you help us 
with that, Mr. Ferry ? 

Mr. Ferry. I am afraid I have no detailed knowledge, Senator, or 
Doctor, other than to say that was open to renegotiation. 

Senator Case. Have you any recent experience in contract letting 
in this particular general project that would give you any idea as 
to whether or not the costs are going up or down ? 

Dr. Quar.es. Well, at the present time we believe the costs are 
substantially stabilized, but costs have gone up substantially since 
the original work was undertaken, and the original contracts were 
let, and those increases have been due to both kinds of things, both 
to increases in unit costs due to inflationary tendencies and also to 
changes in design which have had to be made as the whole art unfolded, 
and that have increased the costs. 

Senator Case. Have you any comparative figures showing actual 
costs as against estimates that would give any index to the reliability 
of your estimates ¢ 
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Dr. Quartxs. Costs incurred up to this time in relation to es 
mates have been studied in detail and have been accounted for eithe; 
by increases in unit costs or by changes in design. I am not prepare 
at this time to present those figures, but I can state that studies ha) 
been made. 

In relation to the package for the completion of the project, the Aj) 
Force has made a very careful study of its plans with the advice 
of its architect engineers, and is prepared to accept the limitatioy 
that these are the only funds the Department of Defense will support 
the Air Force in requesting from Congress to get this project com 
pleted, and they are undertaking to design and control the completio 
of the project to keep within these funds. 

Senator Case. Will you either supply or arrange to have supplied 
for the record the table showing the actual cost of units in this project 
to date as against the estimates? 

Dr. Quar.es, I will be very glad to; yes, sir. 

Senator Case That will give us some idea of how close vou are 
coming to target or whether or not you are over or underestimating 
on this type of thing. 

I think the committee realizes that facilities of this nature are not 
standard facilities, and they necessarily involve some elements of cost 
that are hard to predict or estimate in advance, but if we had some 
evidence of what your history has been, we might get an idea how 
reliable these estimates are. Did you have something, Colonel ? 

Colonel Wacker. Could I bring up one point? This type of thing is 
impossible to do unless we pick a base line, a date. 

In other words, we can go back to the original legislation and pick 
that time, or we can pick one of the subsequent years when the esti- 
mates were raised, when the authorizations were raised by the 
Congress. 

Senator Casr. I have no idea how many contracts are involved 
here. I don’t want to get into too much detail, but I would like it to be 
a representative selection, if it is a matter of selection. 

Colonel Wacker: I think that perhaps we can identify some of these 
units that were contracted for, we will say, in each of the years 1951 
through 1954. Well, the 1954 ones will probably not be completed. 
We don’t know the costs. 

Senator Case. I don’t know how much you have broken this down 
into small contracts. 

Colonel Wacker. Much of it, sir, very small contracts. 

Senator Case. But you could take a particular facility or a particu- 
lar unit even if you didn’t give us all of the contracts that have gone 
to provide that, if you could give us the total of the contracts and then 
the estimate. You see what we want? 

Colonel Wacker. Yes, sir. 

Senator Case. Don’t just pick out some that will show that you were 
good estimators or that you were poor estimators, but something that 
would be representative so we can get a fair index of how closely the 
estimates run on this. 

Dr. QuaruEs. I think we can satisfy your point there. 

(The following figures are furnished in answer to the question by 
Chairman Case, relative to representative examples of the difference 
between the estimates and the actual costs. Column 3, the final con- 
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ction cost, includes those facilities which are completed and for 

h the contracts are liquidated. Column 4 includes those figures 

which the physical construction is complete but on which some 

tracts are still outstanding. The figures here represented con- 

ite our best estimate of the costs to include these final contract 
juidations. ) 


Comparative costs of selected line items, AEDC 


Original esti- Revised esti- Actual Estimated, 
mate, ap- costs, final con- 
; ‘ mate, Sept : 
proximate 13. 1950 June 16, struction 
mid-1949 ! ’ 1954 costs 
ngine test facility (exclusive of RJA) $14, 700, 000 $14, 700, 000 $20, 268, 288 
tary sewer collection system and disposal 
plant 218, 000 218, 000 $368, 115 
oling water system (includes pumping 
jants, supply lines, secondary reservoir, 
listribution system, and outfall) ._. 3, 661, 500 3, 661, 500 5, 039, 403 
4. Dam and reservoir 3, 800, 000 3, 800, 000 4, 165, 686 
team generating plant and distribution sys- 
tem. 1, 723, 100 2 1, 973, 100 2, 768, 613 
Fire, police and communications building - -- 367, 000 367, 000 | 584, 466 
?. Shipping and receiving warehouse | 750, 000 750, 000 | 770, 041 


osts reflected are an allocation of anticipated initial $100 million appropriation 
? Increase due to addition of one 60,000 pound per hour boiler, including expansion of building. 


Dr. Quartes. If I might elaborate on a point you made just a bit 

go, this facility breaks new ground in a great many different respects. 
it goes beyond anything th: at has ever been undertaken before, and 

isn’t, as you point out, surprising that engineering estimates that 

lock the thing out in the first place should not prove to be completely 
vccurate as you proceed with the construction and test. 

Senator Casg. Dr. Quarles, I note from your statement that you are 

hairman of a special ad hoc working group to review high-spe ed wind 

tunnels and large-engine test facilities within the Department of 
Defense. Now presumably you have covered the Department of De- 
fense pretty thoroughly. 

What about coordination with the National Advisory Committee 
for Aeronautics and what about consideration of tunnels and large 
engines and test facilities that may be the property of aircraft manu- 
facturers or scientific laboratories or other owners ‘ 

Dr. Quartes. The study that we made did embrace all of the facili- 
ties that you mention, namely, those owned by the Department of 
Defense agencies directly, those owned by the NACA and those owned 
privately ‘by contractors of various kinds working for the Govern- 
ment. 

It is expressed this way because when the Bureau of the Budget 
asked to have these studies made, they addressed that request inde- 
pendently to the Department of Defense and the NACA and we col- 
laborated with him. Dr. Dryden sat as a member of my committee, 
and we did encompass all facilities of this kind in the study, and the 
report that was issued. 

Senator Case. And as a result of that study you feel that the par- 
ticular facilities that are expected to be accomplished by this au- 
thorization will not be available for the defense program unless they 
are provided by the Arnold Engineering Development Center ‘ 
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Dr. Quarues. That’s right, sir. Facilities that will have the quali 
ties and characteristics and push out into the frontiers as far as these 
do will not be otherwise available. 

Senator Case. Now referring again to your statement, at the close 
of it you say, “I also feel that a businesslike approach can be used jy 
funding the uncompleted ene * and to accomplish that you re 
quested the De ‘partment of the Air Force to submit in one ae 
package its total minimum requirements for the completion of 
Arnold Engineering Development Center. 

Is this request suggested in the language embraced by the House j 
its bill and also proposed to us, is that this one complete package ? 

Dr. Quartes. It is, yes, sir. In fact, the package that we now p: 
pose is a substantial curtailment of the program that the committe: 
faced in Arnold Engineering Development Center. 

Senator Case. You mean the 1946 program ¢ 

Dr. Quaries. Well, and I also mean the program that the Cent 
and the Air Force proposed for 1955 authorization, and this has bee: 
cut back and set up as a minimum package to bring these facilities int 
satisfactory operation in our judgment. 

Senator Case. How long do you think it will take you to get th 
work done in case you get the authorization and the funds? 

Dr. Quartes. The final facilities that will be brought in under t 
pac kage will probably not be in operation until 1959 and perhaps eve 
1960, and this comes about from the fact that not only is there a ver) 
complex job of engineering and cons struction, but there is a long pe 
riod of proving in and test before we can expect them to be in ful 
operation, , 

Senator Case. Do you have to acquire any additional land in co: 
nection with the construction of these facilities ? 

Dr. Quartes. We do not. 

Colonel Wacker. No, sir. 

Senator Casr. So you have no land acquisition problem. The only 
problem is authority and money ¢ 

Dr. Quartes. And engineering, yes, sir. 

Senator Case. I was going to ask as sort of a follow-up question, di 
you have the problem of getting competent engineering to lay out this 
work and also to develop ‘the details, the detailed working plan? 

Dr. Quares. This is of course a continuing problem in the present 
day of great drive to get engineers, so I wouldn’t want to dismiss it. 

But I would say that in Sverdrup & Parcel as the architect engineei 
contractors and in Aro Corp. as the operating contractors, they now 
have very competent personnel and they are satisfied and we are satis 
fied that they will continue to be able to put the right engineering 
talent on the jobs. 

Senator Case. You speak earlier of the Corps of Engineers as the 
ones who actually had handled the contracts for the work. In han- 
dling the contracts for the work, does that mean in any sense that they 
would have anything to do with the preparation of plans or will that 
be done by the architect engineer ? 

Dr. Quarters. They do, as you know, prepare specifications for the 
ones acting, but in the sense of the engineering plans for the technical 

facility, as such, that is done by the contract engineer. 

Senator Casr. The designing, then, is done under the direct su- 
pervision of the Air Force? 
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Dr. Quartes. Direct supervision of the Air Force supervising the 
engineer architect, yes. 

Senator Case. The Air Force determines what it wants? 

Dr. Quarues. Right. Now it is a part of this package deal, and if 
| may invite the attention of the committee to the very last part of my 
statement, near the bottom of page 8, I would just like to make it 

clear that we have rather a firm and austere deal with the Air Force 
to wind this business up, and the conditions are set forth there. 

In no case will the funds authorized by this package be used for the 
engineering and construction of items outside of this package. The 
Department of Defense, with the approval of Congress, will authorize 
the Air Force to adjust figures within total funds authorized or 
funded for any line items, but would not authorize the Air Force to 
transfer from one line item to another without prior approval of the 
Secretary of Defense. 

The Department of Defense will not support any request for the 
authorization of funds beyond the $73,500,000 now requested for the 
items covered by the pac kage program. 

Senator Case. Dr. Quarles, I personally have a great deal of sym- 

pathy with research and development programs and testing facilities, 
but obviously the average Member of the Senate is not equipped by 
training or by background or by limitations of time and absence of 
any specialization in fields of this sort to measure the inherent worth- 
iness of scientific projects. 

We necessarily must rely upon witnesses such as yourself to testify 
as to the adequacy of the design and to the need for the project. 

The best we can do is to try to ask questions along the lines I have 
tried to indicate and also things that have been suggested in your 
statement itself, particularly such as you have just called attention 
to, that the thing has been screened to eliminate duplication, to elim- 
inate anything that might be postponed either by reason of diffic ulty 
in getting materials or in limitations of funds, but vet with assurance 
that when you get the job done you have got something that will do 
what you think is essential to do. 

I personally appreciate the fact that we have a man of your qualifi 
cations to testify on that, and when the committee takes action on a 
thing like this, it does it placing a great deal of trust and confidence 
in you and your associates to see that the purposes and the presenta- 
tion will be carried out in good faith. Is there anything further 
that you care to give by way of a direct statement ¢ 

Dr. Quartes. Only, sir, to say that I have felt. that responsibility 
very keenly, and I have sought the advice, in fact through three differ- 
ent channels, I have sought the advice of the most outstandingly 
qualified experts in this field in the last 8 months, and have asked them 
to approach it completely independently and have, in each case, had a 
confidential recommendation back from them that properly shaken 
down, the project will be completed along these lines. 

Senator Case. Senator Duff. 

Senator Durr. How much of a cutback in dollars is this from the 
package originally proposed ? 

Dr. Quarters. There have been several suceessive cutbacks. As 
originally proposed, Senator Dull, you perhaps noted that things 
started out as a grander plan with about a half billion dollars, and this 
cuts that figure about in half, as you can see. 
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However, as originally proposed in the Air Force package foi 
particular year—— 

Mr. Ferry. It was about $150 million originally, Doctor. 

Dr. Quaries. The reason that that figure doesn’t appear as ex 
plicitly as you would expect is that the Air Force in their proposs 
this year did not suggest that that request would complete the whol, 
project, and we felt that this business of coming to you in success)) 
years with successive bites was an undesirable thing, and that 
should present to you a package for the completion of all that 
now recommend, and that is what the package is. 

But it is a substantial number of millions of dollars. 

Senator Durr. And this package is presently minimized as com 
pared with the original, will fully meet all the requirements of wha: 
you think is necessary at this time. 

Dr. Quartes. Right, exactly. 

Senator Durr. The reason I am concerned about that is it see: 
to me that in view of what someone said, the hideous possibilities of 
what is going on today, and with the known accentuation on researc! 
by our potential opposition, that a discovery along certain lines might 

be decisive in the way of new weapons, and for that reason, and wit! 
the further very rudimentary knowledge of the fact that you very 
often have to waste a great deal to invent something, why it seems ti 
me that we ought to err on the side of spending more 1 ‘ather than les: 
at a time when the discovery might be decisive of everything that is 
going to happen in the history of ‘the world. 

Dr. Quarters. We feel that we have followed that policy insofar as 
known knowledge enables you to follow it. 

I wouldn’t represent that at no time in the future would new vista: 
open up that would make it desirable to add other facilities here 
Quite possibly they will, although in good faith we present this as ou 
best estimate of what is needed to « ‘omple te this facihty. And we have 
presented it with exactly your point of view, Senator Duff. 

That this is in line with the dedication at least of the Department 
of Defense to keeping our technology in this field out in front. 

This is not a compromise from this prine iple. 

Senator Durr. That was the exceedingly important thing that was 
in my mind, as to whether or not it was a compromise on that basis. 

Dr. Quarts. It is not in our minds such a compromise, sir, and 
I believe that I can speak for the Air Force in saying that it does 
not represent such a compromise in their minds. Let’s ask them 
to bring out that point. 

Mr. Ferry. I would like to concur on that. The Air Force is con- 
tent that we have gone in this program as far as it is presently 
sound to go. 

Senator Case. In looking over the confidential justification that is 
submitted, which is pretty sketchy, and understandably so, I do not 
see anything which would suggest that this authorization contem- 
plates application for the building of houses, schools, or development 
of the town or community. 

Colonel Wacker. No, sir. 

Senator Casr. It does not ? 

Colonel Wacker. It does not, sir. There are some supporting 
facilities in this package. They are labeled supporting facilities 
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the line item book there, and those include officers’ quarters and a 

ess, but not other type of housing. 

Senator Case. How much is allocated ? 

Colonel Wacker. The total amount for that is $559,000, sir. 

Senator Case. Do the unit costs on the mess and officers’ quarters 
orrespond to the unit costs used in that same area for other Air 
Force facilities ¢ 

Mr. Ferry. Sir, I am not familiar with the figures. I cannot 
inswer that. 2 

Colonel Wacker. I am sorry, sir, I can’t either. The original 
request was for $766,000 for these two items, officers’ quarters and 
mess. This was reduced by an amount of $207,000. 

Senator Case. Whether that was in quality or quantity, you don’t 
know ¢ : 

Colonel Wacker. I am convinced that this was in quality, and it 
was done in Mr. Floete’s office at the Office of the Secretary of 
Defense. 2 

Dr. Quartes. May we have the privilege of answering that question 
later ¢ 

Senator Case. Supposing you check on that. I am sure that Mr. 
Ferry understands the standards we have been applying there. 

[ recall that in the Oak Ridge project and in Las Vegas that there 
had been proposals before the Congress which suggested a better 
school building or something of that sort than was provided in the 
community. 

(The information subsequently provided in answer to the chair- 
man’s question is as follows:) 

The line item included under support facilities, constituting personnel-type 
facilities, was requested by the Air Force in an amount of $766,000, which was 
slightly above the definitive or criteria unit cost. During review by Office, Secre- 
tary of Defense, this item was reduced to the currently requested amount 
($559,000) which is slightly below definitive costs for this area. The Air Force 
has accepted this reduction which ultimately will result in a minor reduction 
in scope of the project. 

There may be justifications for that in certain instances, but if 
there is anything unusual in the facilities proposed here, I think it 
should be brought to the committee’s attention, I mean in that type 
of thing. 

Colonel Wacker. These are the only type of supporting facilities 
that are not directly tied to the technical mission, the officers’ quar 
ters and the mess. 

Senator Case. Substantially 73 or the 73! 
is for the technical facilities. 

Colonel Wacker. Yes, sir. 

Senator Case. Are there further questions? If not, we thank you 
gentlemen very much. 

Colonel Wacker. May I bring out one more thing, Senator? On 
this representative costs of our estimated against actual, [am going 
to have to pick out items that are completed. That is, I believe, 
obvious. 

Senator Case. I understand, and I am not interested in getting any 
names that would be classified. 

Colonel Wacker. There is none of that, sir. 

(Whereupon, at 2:50 o’clock, the committee proceeded to take up 
other matters. ) 
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TUESDAY, JUNE 15, 1954 


Unitep Srares SENATE, 
SUBCOMMITTEE ON Reau Estate aNp MIirary 
CONSTRUCTION OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subeommittee met at 2:30 p. m., in room D38, United States 
Capitol Building. 

Present: Senators Case (chairman, presiding) and Stennis. 

{Iso present : Raymond H. Fogler, Assistant Secretary of the Navy; 
Rear Adm. S. R. Clark, Director, Shore Establishment Development 
and Maintenance Division, senior member, Shore Station Develop- 
ment Board, Office of the Chief of Naval Operations, United States 
Navy; Rear Adm. J. R. Perry, CEC, United States Navy, Chief, 
Bureau of Yards and Docks; Capt. R. S. Lamb, United States Navy, 
Director of Staff, Shore Station, Development Board, Office of the 
Chief of Naval Oper ations; Maj. D. L. Fenton, United States Marine 
Corps, Public Works Construction Branch, Shore Establishment 
Division, Bureau of Aeronautics; and W. P. Tiencken, Head Realty 
Operations and Planning Sections, Bureau of Yards and Docks. 

William H. Darden, of the committee staff. 


TITLE II—NAVY 


Senator Case. The committee will resume its consideration of S. 
3260 (H. R. 9242). We have reached the Navy title in the bill. 

Our first witness this afternoon is the Honorable Raymond H. Fog- 
ler, Assistant Secretary of the Navy. 

Mr. Fogler, we will be pleased to hear your statement at this time 
and any other general statements that the Navy wishes to present 
in before we proceed to the consideration of the individual items. 


STATEMENT OF HON. RAYMOND H. FOGLER, ASSISTANT SECRETARY 
OF THE NAVY 


Mr. Foeier. Mr. Chairman, this is my first appearance as Assist- 
ant Secretary of the Navy before this subcommittee. I want to take 
this opportunity to express my pleasure in being here, and for the 
privilege of coming before you to open the presentation of the Navy 
Department’s proposal for public works authorization for fiscal year 
1955. 

The Navy is requesting $207,239,000 in new authorizations for the 
construction of 212 projects at 118 shore stations. One hundred and 
seventy-seven projects are at stations in the United States and 35 
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projects are at bases overseas. There are included in the program 37 
classified projects at locations in the United States and overse 

Our program is based on a continuing shore station improve: 
plan to support the current and planned force levels of the Navy, ‘T) 
facilities requested are essential to meet our strategic requirements, to 
keep abreast of technological advancements in materials and weapons, 
to replace deteriorated or uneconomical facilities, and to conduct 
search to meet the fleet’s operational needs. 

The shore-station improvement plan has been under develo) 
for a number of years. The fiscal year 1955 program that wil] }y 
presented to this subcommittee is well within the guidance furnished 
the Navy by the Secretary of Defense. This program has been sub 
jected to critical review in the Office of the Chief of Naval Opera 
tions, the Office of the Secretary of the Navy, the Office of the Seer 
tary of Defense, and the Bureau of the Budget. 

Each project in this program has been presented to me by the ofl 
cials of the Department most familiar with the project. I have re 
viewed the entire program and have visited several of the stations 
for which projects are planned. I have been assisted in my review of 
this program by five consultants whom I have engaged to advise 
me from time to time on facility matters. 

Mr. Chairman, if you would like, I would be glad to give you the 
names of those individuals and a little background of them, or I will 
simply leave it for the record. 

Senator Case. Supposing you give us their names and submit the 
background for the record. 

Mr. Footer. Mr. John R. Dallerup from Carmel, Calif.; Mr. Lance 
Baird from Carmel, Calif.; Mr. Harry E. Weaver from San Angelo, 
Tex.; Mr. Albert A. Walther from Boise, Idaho, and Mr. Claude 1D 
Herbert from Denair, Calif. 

(The background on the above-named board of consultants is as 


follows :) 


BOARD OF CONSULTANTS 


The leader of the group is Mr. John R. Dallerup, Carmel, Calif. Mr. Dallerv 
has had over 40 years of experience in the field of production, having spent 10 
years before World War I with the Anglo-Persian Oil Co. and having been 
assuciated with the management of the Esperson estate, Houston, Tex., from 
1919 to 1942 and from 1946 to 1948. Mr. Dallerup served as a naval officer 
during both world wars. 


His associates are: 


Mr. Lance Baird, Carmel, Calif. Mr. Baird was associated with the Alex 
ander Baldwin interests in the Hawaiian Islands for 52 years, serving as fisca 
agent and director of that corporation. 

Mr. Harry E. Weaver, San Angelo, Tex. Mr. Weaver has spent 48 years in 
the field of construction as a registered architect, licensed engineer, and 
contractor. 

Mr. Albert A. Walther, Boise, Idaho. Mr. Walther spent 35 years with the 
Morrison & Knudsen Co. and is an expert in earth moving and paving projects 

Mr. Claude D. Herbert, Denair, Calif. Mr. Herbert has been associated with 
the Westinghouse Electric Co. on the west coast for 47 years, handling al! 
phases of their construction programs. 


Mr. Footer. These men have had a long background of experi 
ence in construction facilities matters. They are retired businessmen, 
and each one of them has had years of successful and responsible ex 
perience in production, finance, industry, and construction. 
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Senator Casr. We don’t happen to have a member of the committee 
from California on this subcommittee, but I am sure if there were, 
he would find some interest in the fact that 3 of the 5 are from 
California. 

Mr. Foerer. Two of them are neighbors. Mr. Dallerup is some 
vhat the leader of the group who was in the Navy in both World War 
{ and World War II, and they have had a total of a great deal of 
very successful experience. oy) 

his group reviewed each of the projects in detail and have visited 
many of the stations included in the program. They have analyzed 

onstruction costs for each item in the program and have concurred 
1 the need for these facilities. 

These five consultants have been particularly impressed by the 
relatively low level of funds heretofore available for advanced plan- 
‘ing. They are convinced, as I am, that the Government, like indus- 
try, can effect substantial savings if detailed engineering cost esti- 
mates are developed for each proposed facility project. 

Until recently we have had to conduct these engineering studies 
after projects were authorized and funds appropriated. This has 
necessarily resulted in a delay in placing public works funds under 
contract. More importantly, this had tended to limit the scope of 
engineering investigation. Thus, we have not always been able to 
state with asurance that the project proposed is the most economical 
method of achieving our objective. For the present, we are assuring 
ourselves that no bids will be requested until after the requisite 
engineering studies are reviewed by our board of five consultants. 

Senator Case. Just a moment, Mr. Fogler. In noting the back- 
ground of these five consultants, I note that they have been active in 
the field of construction, some of them. Do you know whether any of 
them has any connection with these firms which you list at the present 
time? 

Mr. Focuirr. They are all retired. ‘They are not active in any firms 
at all. Now, I don’t know whether or not they have any financial 
interests. They have no official connection. 

Senator Casr. Or whether they enjoy any extended benefits or pay. 

Mr. Fooier. I am quite sure they do not, but I will cheek on that 
and advise you. 

Senator Case. You recall the conversations we had with you on the 
conflicts of interest statute at the time you were up for confirmation ¢ 

Mr. Footer. Very well, indeed. 

Senator Case. I think in view of the very definite connection that 
these men have with some interests that might be interested in the 
field of construction, that it would be good if you make a definite and 
explicit statement with respect to each one of these persons. Do you 
know whether Mr. Walther has any connection with Morrison & 
Knudsen at the present time? 

Mr. Foerer. I think not. 

Senator Case. He is receiving no benefits from them / 

Mr. Foerrr. That is my impression. 

Senator Casr. But you will make a particular statement ¢~ 

Mr. Focier. I will be very glad, indeed, to. 

Senator Case. Do you know whether Mr. Dallerup is interested in 
any oil company at the present time doing business with the Navy? 
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Mr. Footer. I am quite sure he is not, but I will have to check to be 
absolutely sure. 


Senator Caspr. Supposing you do that and we will reserve further 
questioning until you submit those statements. 


(The following letter subsequently received by the subcommittee js 
inserted at this point : ) 


THE ASSISTANT SECRETARY OF THE Navy, 


Washington, June 25, 1954. 
Hon. FRANCIS CASE. 


Chairman, Subcommittee on Real Estate and Military Construction, 


Senate Committee on Armed Services, Washington, D. C. 


My Dear Senator Case: This is in response to your request for information 
concerning the five retired businessmen whom I have retained to assist 
advise me in reviewing the Navy’s public-works programs, 

You will recall that, during the course of your subcommittee’s hearings on June 
15, 1954, you asked for information concerning their current financial holdings 
so that you could be assured that there was = element of a conflict of interest in 
their relationship with the Department of the Navy. 

The five consultants are currently “on the road” reviewing projects in the 11th, 
12th, and 15th Naval Districts. The information requested cannot readily 
obtained until they return to their homes. 

Partly for this reason, but more importantly because I did not believe there 
was any possibility of there being a conflict of interest, I discussed the matter 
with you by phone on June 22. In our discussion, I mentioned that the consulting 
services rendered by these men were no different than those customarily ren 
dered the Navy by men active in business or industrial life. I expressed to you 
my belief that I did not feel there could be any question of a conflict of interest 

You then asked me to advise you as to how these consultants were used, what 
matters they considered, and what authority and responsibility they held, so that 
you could determine whether in fact there could be a conflict of interest. There 
follows the information you requested, together with background information 
as to why I felt it necessary to engage their services. 

In October 1953, the Secretary of the Navy assigned to the Assistant Secretary 
of the Navy full authority and responsibility for reviewing Navy Department 
public-works projects. Heretofore, these projects were submitted to the Depart 
ment of Defense, the Bpreau of the Budget, and the Congress without review by 
the Office of the Secretary of the Navy. 

Following upon this assignment, two entire 
reviewed : 

(a) The 1954 program had to be re-reviewed in 
of the Secretary of Defense 


and 


be 


public-works programs had to be 


accordance with a directive 
that the military departments determine that the 
projects included in the program were necessary and consistent with new forc¢ 
levels. 

(6) The proposed 1955 program had to be 


reviewed prior to ultimate submis- 
—- to the Congress. 


I did not have the time (in addition to my other duties) to review these mat- 
ters in detail and satisfy myself in the very short time available that each and 
every aspect of each of these two programs was satisfactory. Nor did I have 
the technical background to be able personally to satisfy myself that each line 
item of construction was adequate and reasonable for the purpose proposed 
or that the cost estimates were as accurate as could reasonably be expected. 

I therefore engaged these five men, each one of whom has had years of suc- 
cessful and responsible experience in the fields of production, finance, industry 
and construction. I asked them: 


(1) To review both the 1954 and 1955 programs; 
(2) To assure me of the adequacy of the cost estimates: 
(3) To advise me if, in their opinion, the proposed projects met the needs 
of the Navy as determined by the Chief of Naval Operations; 
(4) To visit field activities, as necessary, to determine the above facts; and 
(5) To advise me generally if, in their opinion, the policies or procedures 
followed within the Department of the Navy were adequ: ite to insure sound 
planning, good engineering, and reliable estimating in the course of prepar- 
ing public works programs. 
You will note that these five men act solely in an advisory consulting capacity. 
They have nothing whatsoever to do either with awarding contracts or admin- 
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istering contracts. Indeed (and except for the 1954 program) their responsibility 
epds when the program is submitted to the Secretary of Defense for review. 

This has not been true in the case of the 1954 program because advanced 
planning funds were not available prior to authorization for many of the projects 
included therein. Since the advanced planning for many of the projects was 
to be done after the authorization, they were asked to review each item in this 
program before approval was given to the Bureau of Yards and Docks to request 
hids. You will note that, even with respect to the 1954 program, their respon- 
sibility ended before the bids were requested or the awards were made, 

It was in the light of the foregoing that I advised you that I felt there could 
be no possibility of a conflict of interest. 

I think you should know that the leader of the group, Mr. John R. Dallerup, 
served as a naval officer in both World Wars. Being retired himself, he felt that 
the entire group should likewise be composed of retired men. He experienced 
considerable difficulty, however, in assembling the group. Many men refused 
to come out of retirement to travel all over the country on the terms which he 
proposed, namely reimbursement of expenses but no fees or other income. He 
responded to every refusal with the statement that “If you do not join this 
group, you have no right in the future to gripe about taxes.” 

Mr. Dallerup and the other men are, to my mind, rendering exemplary public 
service. 

I trust the foregoing explanation is adequate. I shall, however, be pleased 
to furnish you with any additional information you may require. 

Sincerely yours, 
R. H. Foeier. 

Mr. Focurr. Due to the availability of advanced planning funds 
during fiscal year 1954, the cost estimates provided in this program 
are in total more accurate than those provided in previous years. We 
expect still greater improvement in fiscal year 1956. W ith the in- 
creased advanced planning funds we are now requesting, and will 
request in future years, we expect to be able by fiscal year 1957 to 
provide the Congress w ith detailed engineering cost estimates for each 
project for which we seek authorization and appropriation. The 
availability of such information for all projects will enable us to effect 
savings in our maintenance and operating budgets. 

A large portion of the program is for the continued development of 
fleet’ support aviation activities in the United States and overseas. 
New facilities to be deve loped 3 include one new airfield for the Marine 
eg at Beaufort, S. C.; a pipeline from Naval Petroleum Reserve 
No. 1, Elk Hill, Calif., to the city of Los Angeles, which is an immedi- 
ate mobili ition requirement; a classified project to support the con- 
tinental defense plan; a number of classified projects to provide facili- 
ties for new weapons; and a classified project to augment facilities at 
an overseas installation. 

Percentagewise the program breaks down as follows: operational 
facilities 49 percent of the total program, classified projects 31 per- 
cent, research and development facilities 5 percent, troop housing and 
messing 8 percent, training facilities 6 percent and land acquisition 
1 percent. 

It is my belief that our program is austere and tailored to meet 
only the urgent needs of the Naval Shore Establishment. It is my 
hope that the full amount of $207,239,000 requested will be authorized. 
Your favorable action is ig eet requested. 

Here today is Rear Adm. S. R. Clark, senior member of the Shore 

Station Development Board in the Office of the Chief of Naval Opera- 
tions, who will be my representative during the course of your hearing 
on S. 3260. He, assisted by other Navy Department representatives, 
will present the details of the Navy program. Major General Hill, 
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Quartermaster General of the Marine Corps, will present the Marine 
Corps program. Rear Admiral Perry, Chief of the Bureau of Yards 
and Docks, is here to justify construction costs. I will be happy to 
furnish you information at any time that it may be of assistance to 
your subcommittee, and I offer you my own personal cooperation at 
all times. 

I thank you. 

I will get the information which you have requested, promptly. 

Senator Casr. Mr. Secretary, by whom is it expected that the con- 
struction work will be accomplished or carried on? Who will have 
direct charge of it? 

Mr. Footer. That is in Admiral Perry’s Bureau of Yards and 
Docks. , 

Senator Case. What supervision or what authority over that, if 
any, will Admiral Jelly have as consultant to the Assistant Secretary 
of Defense for Installations? 

Mr. Focrer. The Assistant Secretary of Defense and his aides, in 
general, as you, I think, are familiar, are primarily members of the 
staff organization to determine the basic policies, in this particular 
case the policies of the Public Works, as would affect this program. 

All projects do clear through Secretary Floete’s office. Mr. Floete 
is the Assistant Secretary of Defense for Properties and Installations, 
and in whose office Admiral Jelly works—he is the Deputy to Secre- 
tary Floete. 

Senator Case. Have these projects been screened by that office? 

Mr. Footer. Yes, they have. 

Senator Casr. Each one individually ? 

Mr. Footer. Each one individually. 

Senator Casr. Do you have any statement by the Secretary with 
respect to the Navy’s portion of the proposals in this bill ? 

Mr. Footer. I am sorry, I didn’t catch that. 

Senator Casr. Do you have any statement by Secretary Floete with 
respect to these projects directly ? 

Mr. Focuer. I haven’t here, no. You see, when I mentioned the 
fact that they had been reviewed by the Office of the Secretary of 
Defense, that was by Secretary Floete’s office. 

Senator Casr. Do you have anything further at this time, Mr. 
Fogler ? 

Mr. Fooier. No, sir. 

Senator Case. If not, we will be pleased to hear Admiral Clark. 

Admiral Crarx. Mr. Chairman and members of the committee, 
I have here a statement. I can either read it or submit it for the 
record, if you are anxious to move directly to the line items. Part of 
this statement summarizes the form that we use in the justification 
book. 

Senator Case. Supposing you proceed, and I think it would be help- 
ful if you highlighted any parts of this that you wish, and particu- 
larly, [ think you should indicate the method used, in the submission. 
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s[ATEMENT OF REAR ADM. S. R. CLARK, DIRECTOR, SHORE ESTAB- 
LISHMENT DEVELOPMENT AND MAINTENANCE DIVISION, AND 
SENIOR MEMBER, SHORE STATION DEVELOPMENT BOARD, OFFICE 
OF CHIEF OF NAVAL OPERATIONS 


Admiral Cuarx. Mr. Chairman and members of the committee, 
secretary Fogler in his presentation of the Navy public works pro- 
vram for fiscal year 1955 has outlined the program. My associates 
ind I are prepared to present the Navy projects in detail. 

[ will outline to the committee the arrangement of our presenta- 
son. As in past years we have divided the complete program into 
classes or categories. Each category comprises those activities of the 
naval shore establishment which come under the management con- 
trol of a Navy Department bureau or office. There are 13 such 
bureaus and offices exercising management control over units of the 
shore establishment. For example, activities which are under the 
management control of the Bureau of Aeronautics and have projects 
included in the program constitute a class which is Mnievaied in our 
presentation as “Aviation facilities.” In this program the Marine 
Corps and 10 bureaus and offices including the Office of the Chief of 
Naval Operations are supporting various projects. Accordingly, the 
book of justifications is divided into 11 classes, which we propose 
to take up in order. These classes summarized by program objectives 
are: 

(1) Shipyard facilities: New authorization, $7,771,000. 

The program for this class is planned principally to develop facili- 
ties in the continental United States for the repair and conversion of 
carriers having canted decks, for modernizing shop facilities, for re- 
placement of badly deteriorated waterfront facilities, and for im- 
proving research facilities in the field of naval mines. 

(2) Fleet facilities: New authorization, $12,533,000. 

The facilities in this class are required to keep abreast of techno- 
logical advances in underseas weapons, to develop installations used 
directly in support of operations of fleet units, and to provide new 
facilities to meet the strategic needs of the Navy. 

(3) Aviation facilities: New authorization, $100,724,000. 

This part of the program is designed to continue the planned de- 
velopment of the master jet fields and their auxiliaries in keeping 
with advanced aircraft design; to provide operational facilities at 
several air training stations in continuation of the modernization pro- 
gram; and to increment research and development facilities to keep 
pace with modern advancements in aircraft and weapons. 

The overseas portion of this class is devoted mainly to deveiopment 
of overseas bases needed for strategic purposes. In addition, it in- 
cludes facilities for the continental defense. 

(4) Supply facilities: New authorization, $35,312,000. 

Ninety-five percent of this requested authorization is for construc- 
tion of bulk storage for aviation and other naval fuels at overseas 
locations to provide strategic reserves. The balance of the request 
provides for improvement of facilities at continental depots serving 
the fleet. 

(5) Marine Corps facilities: New authorization, $2,605,000. 
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This new authorization is to provide facilities to correct deficiencies 
in existing training and logistic support installations of the Marino 
Cor ps. 

(6) Ordnance facilities : New authorization, $7,540,000. 

This part of the program is directed toward improvement of am 
munition storage and handling facilities and increased safet ty at 
ordnance depots; and augmenting research, development, and testi 
facilities to keep pace with advances in the ordnance field. 

(7) Service school fac %lities: New authorization, $14,804,000. 

This authorization is for the correction of deficiencies in trai 9 
facilities and for improvement of living conditions for uniformed 
personnel at several continental training installations. 

(8) Medical facilities: New authorization, $1,001,000. 

Two existing naval hospitals will be enabled, under this authori- 
zation, to fill certain deficiencies in operational and personnel facil 
ities. 

(9) Communication facilities: New authorization, $6,520,000, 

This item is for augmentation of an installation in the Pacific which 

s a link in the worldwide naval communication system. 

(10) Office of Naval Research facilities: New authorization, 
$996,000. 

This item is requested to permit the Navy to widen its research ii 
the applications of nuclear research in the field of applied sciences. 

(11) Yards and docks facilities: New authorization, $17,433,000. 

T he items requested apply to overall Navy needs. They includ 

land acquisition, provision of premobilization requirements and _pro- 

vision for repair or replacement of deteriorated waterfront facilities 
and of facilities damaged or destroyed by typhoons, earthquakes, or 
similar unforeseen disasters. 

You have before you the Navy Public Works Justification Book. 
There is a loose-leaf page inside of the cover of the book; this page is 
a breakdown of the program by functional types. 

The book is arranged in four parts. The first two unnumbered 
pages summarize by classes the authorizations and proposed funding 
being requested in this program. The second part (p. 1-24) consists 
of an index of continental projects and overseas projects. Within 
each class the projects are listed alphabetically by location. 

The third and fourth parts are the projects arranged by classes for 
continental and overseas activities, respectively, in the same order in 
which they appear in sections 201 and 202 of S. 3260. 

The project sheets are presented in a new format designed to afford 
ready answers to questions that naturally arise when various stations 
are under discussion and to give details of the projects requested for 
the stations. For example, I offer this enlarged duplication of page 
(1-1 of the book, the first station for which projects are requested in 
our program. 

Line I is a title line. 

Line IT shows the name of the installation and its location. 

Line IIT is the mission assigned to the installation. 

Line IV gives the date the station was established, the area of the 
station in acres Government owned or leased, the personnel strength 
as of March 5, 1954, and the planned strength for fiscal year 1957. 

Line V shows the 
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Plant value of the installation. This is the original cost of build- 
ings and land plus cost of additions thereto. This does not represent 
a current replacement value. 

Funded construction not in plant value includes public works con- 
struction completed but not yet added to the plant account, public 
works under contract but not complete, and public work or equipment 
funded but not yet under contract. 

Estimated additional appropriation required is the estimated funds 
required to complete or modernize the station in accordance with 
master plans. 

Senator Casr. But not necessarily in accordance with authoriza- 
tion. 

Admiral CrarK. No, sir. 

Existing unfunded authorization is the amount of the authorization 
granted by the Congress for which matching appropriations are not 
available. This item includes residual authorization remaining from 
completed projects, projects not now considered essential and which 
will be rescinded at the first session of the next Congress in accordance 
with section 408, Public Law 564 of the 81st Congress, and a few pro- 
jects which have been authorized but not yet funded. 

Proposed fiscal year 1955 authorization is the authorization being 
requested for the station in the program on which you are now con- 
ducting hearings. 

Proposed fiscal year 1955 appropriation is the appropriation that 
will be requested for the station this year if the project is approved 
by the Congress. 

Senator Casr. Right at that point, Admiral, looking at the example 
that you have on a large chart, the proposed fiscal year 1955 appropria- 
tion is $3,400,006. 

Admiral CiarK. Yes, sir. 

Senator Casr. Now, is any part of that in the appropriation bill of 
the Department of Defense pending in the Senate, the one that has 
been passed by the House, or are you proposing or does that apply to 
authorizations requested in this bill, or is that funding of. prior 
authorizations? 

Admiral CrarK. This is the authorization in this bill, sir. 

Senator Case. Do all of your requests in this bill deal with reappli- 
cation of prior authorizations ? 

Admiral Crark. No, sir. 

Senator Casr. Well, the clerk tells me that the defense appropria- 
tions bill pending in the Senate now is for operations, so to speak, and 
that the construction money is to be proposed in a construction appro- 
priation bill pending before Davis Appropriations Subcommittee in 
the House at this time. 

Admiral Crark. That is correct. 

Senator Stennis. That is the one that is approximately a billion 
dollars, isn’t it? 

Mr. Darpen. Yes, sir. 

Senator Casr. AsT understand it, the Senate Appropriations Com- 
mittee has ready to report the regular defense appropriation bill, but 
that is for current operations. 

Admiral Crark. That is correct. 
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Senator Case. Now, looking again at your figures there, are y. 
asking for reapplication of any money in the projects you are about 
to propose, or will that all be new authorization ? 

Admiral Ciarx. It will be a combination. 

Senator Casr. A combination as it has been with the Air Force and 
the Army ? 

Admiral Crarx. That is right. 

Senator Case. All right. 

Admiral Crarx. Estimated future appropriations required, TT), 
amount shown under this heading is the difference between the amount 
in the column titled “Estimated Aditional Appropriation Required” 
and the amount requested for appropriation this year. It represents 
the long-range estimated cost of facilities needed for the installatio: 
after 1955 to permit it to carry out its mission. 

Senator Cas. Then the example that you had before it just happens 
then that the proposed fiscal 1955 authorization and the proposed fisca| 
1955 appropriation are the same. 

Admiral Ciark. That’s right, sir. 

Senator Case. Where you have combinations, that might not always 
be true. 

Admiral Ciark. No, sir. 

Line VI summarizes the project or projects for the installation 
which is being requested in the bill before you. It shows the title of 
the project and its component parts. 

Line VII gives a brief justification for the proposed project or proj 
ects. The page immediately following each project sheet gives de 
tailed justification and description of the projects. 

Before you examine the Navy program in detail you may desire to 
heart the present status of the Navy construction program. Rear 
Admiral Perry, Chief of the Bureau of Yards and Docks, is present 
and with your permission I will introduce Rear Admiral Perry. 

Senator Casr. Are there any questions of Admiral Clark? If not, 
we will be pleased to hear Admiral Perry at this time on the general 
status of the desigri and construction program. 

Admiral Perry. Mr. Chairman, members of the committee, the 
Bureau of Yards and Docks is responsible for the design and con 
struction of the buildings and facilities for the Navy Department 
authorized and appropriated for under the heading of “Public 
Works, Navy.” As Chief of the Bureau, I would like to report briefly 
to this committee on the status of construction of the Navy’s Shore 
Establishment. 

In the engineering development of public works programs in recent 
years, the Bureau of Yards and Docks has relied haheits on the avail- 
ability of advance planning funds granted to us by the Congress. 
Through the use of these funds, the Bureau has been able to improve 
the development of design and cost data for future budget submis- 
sions to this and other committees. In fact, in fiscal year 1955 we 
are requesting $5 million for this purpose as contrasted with only 
half that amount in prior years. | dm the same line, the Bureau 
is continuing to develop construction standards in keeping with the 
austere building program directed by the Congress, the Secretary of 
Defense, and the Secretary of the Navy. All efforts are being made 
to produce strictly functional facilities with durability consistent 
with their missions. 
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Senator Case. At that point, Admiral, why are you asking twice 
as much for advance planning this year as you have in prior years ¢ 

(dmiral Perry. We feel, Mr. Chairman, that if we have additional 
money, We will be able to come before you with plans more complete 
in detail, and we can give you more substantiating data and more 
accurate cost details than we have in the past. 

Senator Casr. Has that advance planning request been in the form 
of lump sums rather than bearing a percentage relationship to the 
ymount of the authorization? 

Admiral Perry. It has been in the form of lump sums; yes, sir. 

When we make out a request for advance planning of funds, we 
normally use the figure of about three-quarters of 1 percent of the 
total cost of the projects which we hope will be funded. 

Senator Casr. Does this $5 million bear such a relationship ! 

Admiral Prrry. It would, sir. The $5 million would be this pro- 
gram plus planning that we haven't done. 

Senator Casr. On previous authorizations ¢ 

Admiral Perry. Yes. 

Senator Casr. Would your proceed with your statement. 

Admiral Prrry. In fiscal year 1955, the Bureau will continue its 
policy of awarding construction contracts as a result of competitive 
bidding. It is not expected that cost-plus-a-fixed-fee contracts will 
be required in the continental United States for work contained in this 
public-works bill. Cost-plus-a-fixed-fee contracts must continue to 
be utilized in a few foreign or isolated locations where the risks that 
would have to be assumed by the contractors under a lump-sum con- 
tract would result in excessive and unwarranted costs to the Gov 
ernment. 

The Bureau’s construction program, I believe, is in a sound financial 
condition. From the chart attached to this statement, it can be seen 
that in the fiscal vears 1948 through 1954, $1.8 billion have been appro- 
priated to the Navy for public works. As of May 1, 1954, $1.48 
billion (82 percent) of the $1.8 billion has been obligated and $1.27 
billion actually expended. 

Of the $328 million remaining unobligated, $236 million is commit- 
ted in one form or another for foreseeable future construction; 
another $31 million is reserved for construction temporarily deferred 
because of lack of base rights, operational design criteria, and similar 
reasons beyond the Bureau’s control. The balance is being held to 
cover anticipated contingent costs, Bureau administrative expenses, 
and technical collateral. 

I will be present throughout these hearings and I will be pleased to 
answer any questions concerning the operation of the Bureau of Yards 
and Docks of the Navy’s public works construction program, 

Thank you, Mr. Chairman. 

Senator Casr. Admiral, you say it is not expected that cost-plus- 
fixed-fee contracts will be required in the continental United States 
for work contained in this public works bill. Can you assure the com- 
mittee that they will not be used in continental United States? 

Admiral Perry. No, sir; I cannot assure you, 

Senator Case. Why do you make the reservation ? 

Admiral Perry. The reason being that there may be. In this par- 
ticular program, yes, sir, I can give you the assurance for the items in 


this particular program. 
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And I make that assurance—I give you that assurance if war does 
not occur, and if we remain in peacetime conditions. Of course, | 
can’t predict the future. 

Senator Stennis. All bets are off otherwise. 

Admiral Perry. That is it exactly, but under conditions as they 
exist today, I can give you the assurance that within the United States 
none of these projects will be let except by competitive bids. 

Senator Case. And in noncontinental work you will use cost-plus. 
fixed-fee rather than negotiated contracts. 

Admiral Perry. No, sir. For example, if we do work in San Juan 
or if we do work in Guantanamo—there is a project here for Guanta 
namo—or if we do work in the Canal Zone, or if we do work in Hawaii, 
the chances are that we would use competitive bidding. 

CPFF contracts would only be used in isolated cases at isolated 
locations. For example you know of the Spanish situation. You 
also know of places like Iceland. If we had to do work up there, 
naturally, because of the isolation of the location—— 

Senator Casr. When you refer to the Spanish picture, you mean 
your one-area projects there. You are not referring to the work that 
the Bureau of Yards and Docks will do for the Air Force. 

Admiral Perry. It is all lumped as one group of projects, Mr. Chair 
man, but so far as this program is concerned, we only deal with the 
one project. 

Senator Case. Yes: that is what I mean. 

Admiral Perry. Well, there will be other minor projects in other 
locations. There were 7 locations, I think, that I gave this committee 
at one time—at least Admiral Clark’s predecessor showed 7 locations 
throughout the Balearic Islands and in Spain—but the major one 
is near Cadiz. 

Senator Case. Are there further questions, Senator Stennis? 

Senator Srennis. No. 

(Discussion was had off the record.) 

Admiral Crark. We are prepared to show you as each project 
comes up what the action of the House was in that regard. 

If you would rather proceed with the individual projects, the first 
group is sponsored by the Chief of the Bureau of Ships, and I have 
a statement from the Chief of the Bureau of Ships which I will submit 
for the record, and with your permission, I will introduce Captain 

Lamb of my office, who has been with this program through its entirety, 
and he will present the individual projects. 

Senator Casr. The statement will appear in the record. 

(The statement above referred to is as follows:) 


STATEMENT OF REAR ApM. P. B. Nisecker, Depury Cuter, BureEAvu or SHIPS 
BUREAU OF SHIPS PUBLIC WORKS PROGRAM, FISCAL YEAR 1955 

The Bureau of Ships’ public works program requests for fiscal year 1955 con- 
sist of only six projects. These six projects constitute only the bare essentials 
required this year to prosecute the Bureau’s highest priority objectives which are 
dictated by the current Navy shipbuilding, ship repair, and overhaul program. 

In brief, the projects will support four basic objectives. 

First, to continue a program initiated in fiscal year 1953 for provision of new 
crane track facilities around drydocks required for the overhaul and repair of 
the new large aircraft carriers of the Forrestal class and for conversions of the 
Midway class carriers. Only one project is included in support of this objective 
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consisting of construction of additional crane tracks at drydock No. 4, San 
prancisco Naval Shipyard, at an estimated cost of $1,091,000. Due to the wide 
overhang of the flight deck on these carriers the drydock cranes W ill not be able 
to operate on existing tracks. Two of the new carriers are under construction, 
a contract was recently awarded for a third, and a fourth is included in the fiscal 
vear 1955 budget. The first of the Midway class conversions is authorized and 
scheduled to begin in May, the second is in the fiscal year 1955 budget, and a 
third is planned for fiscal year 1956. A drawing has been prepared showing a 
new large aircraft carrier of the Forrestal class in the drydock at San Francisco 
Naval Shipyard which may sive a better understanding of the adverse conditions 
to be met and overcome. If desired this drawing will be shown as the project 
is considered. 

Second. To provide for improvement and replacement of industrial facilities 
required for current operations at shipyards where the most serious deficiencies 
exist. Three projects are included in support of this objective. First is the 
replacement of pier No. 11 at Boston Naval Shipyard at an estimated cost of 
«8. 400,000. Of the 11 piers at Boston, only piers Nos. 1 and 5 are permanent-type 
structures, and only pier No. 5 has adequate facilities for overhaul of large ships 
and auxiliaries. The balance of the piers are of wooden construction, most of 
which are approximately 25 years old. During the past several years an increas- 
ing campaign of maintenance and rehabilitation has been required in order to 
keep them serviceable. Deterioration has reduced the majority of the piers to 
the point of very limited use and capacity, and some of the piers are now beyond 
economical repair. This project is the tirst increment of a long-range program 
for replacement of the wooden piers over the next several years. The second 
project is for replacement of the pipefitters shop at the San Francisco Naval 
Shipyard which was destroyed by fire severai years ago. This shop is considered 
to be the most serious industrial shop deficiency of the entire Naval Shore Estab- 
lishment. The makeshift facilities now being used for operation of this shop 
seriously reduce the operating efficiency, thus creating a very heavy burden on 
the vard as a whole. The estimated cost of this shop building is $1 million. The 
third project is for additional compressed air facilities at the Charleston Naval 
Shipyard at an estimated Cost of $555,000 and is required to augment and replace 
worn-out equipment. The yard is now operating with borrowed portable emer- 
gency equipment for a substantial portion of its current workload, 

The third objective is the acquisition of land and property needed to protect 
the Navy’s investments. Only one project, the acquisition of the San Francisco 
and Napa Valley Railroad, estimated to cost $225,000, is included. The Mare 
Island Naval Shipyard, which is the railroad’s only customer, is entirely depend- 
ent on this carrier for rail transportation. Purchase of this railroad is necessary 
to protect the Navy from exorbitant transportation charges which have been 
imposed in the past several years and are currently being paid. The Navy is now 
paying approximately $140,000 per year over and above the terminanl freight 
rates to the San Francisco Bay area due to its dependence upon this carrier. 

The fourth objective proposes to improve and increase research and develop- 
ment facilities in the field of antitorpedo and antimine warfare. Only one 
project for additional waterfront and technical buildings at the mine counter- 
measures station, Panama City, Fla., at an estimated cost of $1,500,000, is 
included in the program in support of this objective. This station is the Navy’s 
only such facility devoted primarily to countermeasures against mines and tor- 
pedoes. In view of international developments relative to submarine warfare, 
research and development in this field is the highest priority in the Navy’s lab- 
oratory program. This station is now operating with the same facilities that 
were designed to meet its original requirements when built as an amphibious 
training station. No major facilities have been provided in support of its present 
mission. The heavy emphasis placed on the work of this station requires that 
it be considerably expanded in its present personnel and facilities. 

The entire program of six projects is estimated to cost $7,771,000. Both 
authorization and appropriation are being requested for the entire amount. 

Detailed justifications have been prepared and submitted for each project in 
the program, In addition we have a number of photographs which may give a 
better appreciation, in some cases, of the conditions we are trying to correct. 
If desired, these will be shown as the projects are considered. 


Senator Case. We will be pleased to proceed with Captain Lamb. 
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Captain Lams. The first group of provects is epemeited by the 
Bureau of Ships. The first project is the Naval Shipyard, Bosto yn, 
Mass., page 7, line No. 18, of your bill, ps age Cl-1 of the justification 
book. 

Senator Stennis. Page 7 is page 16 here. 

Captain Lams. That is your report, sir. On your report it is page 
6, line 10. 

Boston Naval Shipyard, Boston, Mass., is a permanent naval ship- 
yard, The Navy Department is requesting $3,400,000 in new authori- 
zation to replace 1 pier at this naval shipyard; we have 11 piers; 
2 are permanent; the other 9 are wooden piers which are rapidly 
deteriorating. 

Our maintenance costs are very high. 

This project is for the replacement of 1 of the 9 deteriorating 
piers; in future years, we will program to replace the remaining 8. 
Total authorization, $33,400,000, sir. 

Senator Case. The committee print shows that as of December 31, 
you had $3,295,000 in contract awards against outstanding authoriza 
tions. What was your total of contract awards as of a later cut- 
off date, perhaps, March 31 or May 31, if you have it. 

Captain Lams. I will refer to Admiral Perry, Chief of the Bureau 
of Yards and Docks, to answer that question, Mr. Chairman. 

Admiral Perry. We don’t have that detailed information here, Mr. 
Chairman, but I will be happy to furnish it because we have a full 
list of projects that were awarded, or have been awarded during the 
period Decenibies 31 to right through May 31. 

(The information was subsequently submitted and is as follows:) 


Naval Shipyard, Boston, Mass. 
Thousands 
of dollars 
I i $6, 009 


Barracks, BOQ, waterfront shop and storage buildings were not certified 
as essential by the Secretary of Defense. Funds have been transferred 
to fiscal year 1954 program. (Authority of sec. 805, Public Law 207, 
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Unobligated balance_____- mage dadiabisint dirgante cmb piityaiialccsipinal leattinds *373 


1 Reserved for escalation costs and change orders. 

(Discussion was had off the record.) 

Senator Case. The next project is Naval Shipyard, Charleston, 
S. C.: Compressed air facilities, $555,000. What is your urgency in 
that project ? 

Captain Lame. This is a permanent shipyard, sir. We have two 
old compressors there that are continuously breaking down. We have 
several portable compressors which are very uneconomical to use. 
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The shipyard has a heavy workload for the next year. We can save 
on manpower and save on maintenance costs by building two perma- 
nent compressed-air facilities at this yard. 

Senator Case. Is this an addition to your compressed-air facilities 
there? 

Captain Lams. It is not an addition. It is a replacement of porta- 
ble and broken down existing facilities, sir. It will increase the 
compressed-air capacity of the yard. 

Senator Case. The next project, Naval Shipyard, Mare Island, 
Vallejo, Calif.: Acquisition of railroad facilities, including land, 
$225,000. 

Mare Island is an old installation. Why do you need additional 
land there? 

Captain Lams. We have a short-line railroad running from the en- 
trance to the shipyard to Napa Junction im California. We are forced 
to pay excessive transportation rates to the railways transporting 
from Napa into our yard. We have endeavored to get the Southern 
Railway to buy this trackage and operate it. We have gone before 
the Interstate Commerce Commission to get a reduction in terminal 
freight rates. 

We have been turned down by the Interstate Commerce Commission, 

We are now paying $140,000 per year in excess of terminal rates at 
San Francisco. Our only recourse to save this money is to purchase 
3.8 miles of railway and the right-of-way, which includes the land 
acquisition. 

Senator Stennis. What will that cost you, that 3.8 miles of rail- 
road ¢ 

Captain Lams. That will cost us $225,000, sir. It will be amortized 
in less than 2 years. 

Senator Case. Does this amount include acquisition of railroad 
facilities or simply right-of-way ? 

Captain Lams. Just the right-of-way and trackage, sir. We have 
our own railroad facilities in the shipyard and we have our own crews 
operating our transportation facilities. We will use our own freight 
cars, our own locomotives and our own crews. 

Senator Case. But you will get some trackage. 

Captain Lamp. Yes, sir; 3.8 miles, and then we will put a crossover 
into the Southern Pacific right-of-way, pick up our freight at this 
crossover and take it into the yard. 

Senator Case. Actually, you couldn’t build that much railroad for 
that amount of money; could you? 

Captain Lams. No, sir, the railroad is now in the hands of an estate 
and they are very anxious to get rid of it, sir. 

Senator Casr. Do you have an option on it? 

Captain Lams. No, sir, we do not, but no one else will purchase it, 
so we will have no difficulty. 

Senator Case. You are the only customer? 

Captain Lams. We are the only customer. 

Senator Cass. The next project I understand is one that was in- 
serted in the House, Naval Shipyard, Philadelphia, crane tracks for 
drydock, $3,415,000. 

Captain Lams. That was an amendment to the House bill proposed 
by Mr. Gavin, of Pennsylvania. 
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Our plan is to modernize all shipyards in the United States in order 
that we may be able to dock and repair the new-type carriers whic] 
have a much wider flight deck than the carriers that we have had in 
active service in the past. 

Senator Case. Do you have the breakdown of that in your justi- 
fications ¢ 

Captain Lamp. Yes, sir, I have a new justification on that, sir. 

Senator Case. It isn’t in our book. 

Captain Lams. No, sir. 

Senator Case. Did this project have clearance from the Assistant 
Secretary for Defense? 

Captain Lame. The Assistant Secretary for Defense had a repre- 
sentative at the House hearings. That was not the first time that the 
Secretary of Defense was aware of this particular project, sir. He 
offered no objection as it is part of our long-range plan. 

Senator Case. Was it requested by the Navy when you made your 
general request for the bulk of the projects included in this proposal ? 

Captain Lame. It was submitted in the bulk of our projects; yes, 
sir; in our complete program. 

When we received the criteria from the Secretary of Defense that 
we were only to include the 1955 urgent operational projects, we 
withdrew this project and planned to submit it again in 1956. 

Senator Srennis. Mr. Chairman, I thought all of these projects had 
cleared with the Secretary of Defense, Assistant Secretary for Con- 
struction, before the bills were ever introduced. 

Captain Lamp. This was not in the original bill that was introduced 
into the House, Senator. 

Senator Stennis. But the other projects were cleared. 

Captain Lame. All projects were cleared except those that were 
amended in the House by members of the committee, sir. 

Senator Casr. Would you say that it had a second priority, then? 

Captain Lamp. Yes, sir. 

Senator Case. You eliminated from the draft of the bill this pro- 
posal as you submitted it? 

Captain Lame. It was eliminated due to the criteria. 

Senator Case. It was eliminated by the Navy ? 

Captain Lams. Eliminated by the Navy; yes, sir; that is, it was 
withdrawn by the Navy, sir. 

Senator Case. What is the urgency of it? 

Captain Lams. The urgency, sir, is that we intend to modernize all 
shipyards on both the east and west. coasts. At present we have two 
shipyards on the east coast that are under modernization to take 
care of the new-type carrier. 

Senator Case. Which ones are they? 

Captain Lams. There is 1 at New York, sir; and 1 at Norfolk on 
the east coast; and 1 at Bremerton and 1 at San Francisco on the 
west coast. 

Senator Case. Would these that you have under modernization be 
adequate to take care of the present carriers that you would assign 
them to? 

Captain Lame. For the next 2 years; yes, sir. However, it requires 
18 months to construct these facilities. In the event of a sudden 
emergency, then we would require this trackage improvement in Phila- 
delphia immediately. 
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Senator Case. On the theory that the others might not always be 
in condition to operate, or because of augmentation to the fleet? 

Captain Lamp. On both principles, sir; augmentations and possible 
battle damage which would require placing ships in more than the 
four yards that we have now provided. 

Senator Casz. How do you achieve your unit costs in making this 
estimate? Are they comparable to what were established in these 
other yards that are under modernization ? 

Admiral Perry. No, sir; these figures are taken from the Phila- 
delphia area, Mr. Chairman. They are in consonance with similar 
work which we have performed in the Philadelphia area, but they 
will not necessarily be in exact agreement with work at New York 
or San Francisco. These figures are taken from known figures that 
were similar for comparable work in that particular area. 

Senator Case. I notice you have $15 down as a unit cost on a square 
yard of pavement. 

Admiral Perry. Yes, sir. 

Senator Case. That runs substantially higher than the heavy-duty 
concrete pavement we have been looking at in the Air Force requests. 

Why should this new concrete pavement at drydock run higher 
than heavy-duty pavement would for runways for jet airplanes. 

Admiral Perry. I think you will find, Mr. Chairman, that actu: ully 
the loads which are imposed upon the pavement which will be put 
in around these drydocks is much in excess of the loads which would 
be imposed upon the pavement by planes on the runway. 

You see, you have to move heavy machinery in and around there, 
and you have extremely heavy truckloads in that area, so you would 
have excessive thickness and excessive reinforcing steel in the pave- 
ment itself. 

Senate Casr. We have been getting quite a bit of sales talk from 
the Air Force with respect to the need for heavy-duty pavement 
where they have some of the new heavy bombers coming in under the 
impact of jet speed. 

Admiral Perry. Let’s put it this way, sir. In a straight pavement 
for an airfield, you have a certain thickness of pavement. Now, 
there will be certain form and beam work underneath this project 
because of the conditions of the soil and other factors, 

This is all lumped together in square yards, but you practically 
build a flat slab structure that takes heavy loads and transfers it. to 
the outside of the pavement itself. You can’t compare the two because 
it is like comparing apples and oranges. 

Senator Case. I recognize it is difficult to make a comparison. 
These are square yards. How thick is this pavement? 

Admiral Perry. I don’t have the exact figure here with me. I know 
that you have beams and so forth underneath so that the cost of it 
runs up. I can furnish you that information, Senator. 

(The information subsequently submitted is as follows :) 


NAVAL SHIPYARD, PHILADELPHIA, PA. 
CRANE TRACKS 
The exact conditions as regards the pavement replacement at this yard will not 
be known until the site is studied more in detail incident to construction if the 
work is authorized. However, the proposed crane track work here is more 
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extensive than at other yards and areas will be traversed thereby which will in 
all likelihood involve crossing foundation slabs, buried service lines and other 
obstructions requiring reinforcement of the slab. This yard also operates heavy 
mobile rubber-tired cranes around the docks which call for unusual pavement 
construction. In the area of this work there has also been an excessive genera| 
ground settlement which may further complicate pavement construction. There 
fore, a somewhat higher estimated cost per square yard for pavement construc 

tion here is prudent. 

Senator Srennis. Does that mean square yards at the surface? 

Admiral Perry. That is square yards at the surface, yes, sir. That 
wouldn’t be cubic yards of concrete. That is merely the surface area 

itself. 

Senator Case. In any event, this is a project which on the Navy’s 
own establishment of priorities would have waited until fiseal 1956? 

Captain Lams. Only because of the fact that we were limited by cer 
tain criteria, Mr. Chairman. 

Senator Case. You could say that same thing with numbers of other 
projects, too, I imagine. 

Captain Lame. That is correct. 

Senator Case. The next project, “Naval Mine Countermeasures Sta- 
tion, Panama City, Fla.: Waterfront and technical facilities, $1,500, 
000.” You have no work going on there at this time. What is the 
urgency of this project ? 

Captain Lams. Panama City is our countermeasure station where 
we are experimenting and developing methods to neutralize mines. 
Mine warfare has become a very serious problem with us. We have 
had a great deal of difficulty with mines in Korea. This station is 
developing methods to counteract enemy mines. 

Senator Case. Is this the only facility the Navy has for this type 
of research ¢ 

Captain Lamp. Yes, sir. 

Senator Casr. And here you do not have laboratory space or other 
facilities for studying and analyzing mines, types of mines? 

Captain Lams. We have some totally inadequate space there at 
present, but we are continuously expanding this station and planning 
to continuously expand it, and we must have new facilities if we are 
going to develop measures to counteract enemy mines. 

Senator Casr. Is any part of the request for replacement of existing 
facilities, or is all this new work? 

Captain Lamp. The dock is a replacement, that is, the waterfront 
facilities portion is a replacement and improvement of the water- 
front facilities, in order that we can dock larger-type mine vessels at 
this station. 

Senator Casr. The next project, “Naval Shipyard, San Francisco, 
Calif.: Crane tracks for drydock and pipefitters shop, $2,091,000.” 
What is the urgency of this project? 

Captain Lamp. The crane tracks, as I stated, sir, we have planned 
this as an urgent project to get underway in 1955. 

Senator Casr. That is, you put this one ahead of Philadelphia? 

Captain Lamp. Yes, sir. 

Senator Casr. Is this the only one on the west coast that will be 
modernized this way ? 

Captain Lame. No,sir. We now have authorization and appropria- 
tion for a similar facility at Bremerton Navy Yards. However, the 
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Bremerton Navy Yards will be occupied for the next 5 years in mod- 
ernizing present carriers. 

Senator Case. Is concrete more expensive on the east coast or less 
expensive on the west coast ? 

Admiral Prrry. Generally speaking, Mr. Chairman, you will find 
that concrete delivered at the site in place, per cubic yard, is more 
expensive on the east coast than it is on the west coast. Now please 
note that I use the term “cubic yard” and not “square yard.” 

Senator Case. I note that here your figure is $12.10 a unit cost, 
whereas at Philadelphia you had it down at $15, 

Admiral Perry. Yes, sir. That would be in keeping with the state 
ment that I have just made. 

Generally aaa reinforced concrete would be more expensive 
on the east coast than it is on the west coast, primarily because of the 
increased cost of labor which goes into it. 

Senator Casr. Is the rehabilitation or development of this yard 
primarily for such support of the carrier program ¢ 

Captain Lamp. No, sir. This yard overhauls and repairs carriers 
and has a workload in 1955 of 16 destroyers, 8 submarines, 1 cruiser, 
and 3 large auxiliaries, plus 1 large aircraft carrier that is now under- 
going modernization. 

Senator Casr. How much time will it take to accomplish this proj- 
ect, assuming that you get your appropriation in the bill before the 
Congress adjourns ¢ 

Admiral Perry. In all probability, sir, the project would not be 
completed for a period of 18 months after actual adjournment of 
Congress, assuming that appropriation was made at that time. 

Senator Casr. Has any of the preliminary planning been done on 
these ¢ 

Admiral Perry. Yes, sir; there has been rather detailed planning 
done on all of this, Mr. Chairman, primarily because it is not a new 
structure—I mean particularly with respect to removal and relocation 
of crane tracks. 

Senator Case. That completes your group for shipyard facilities. 

Captain Lamp. Yes, sir. 

Senator Casr. Is there anything further you want to give us on that 
division before we proceed to the next group ¢ 

Captain Lamp No, sir. 


FLEET FACILITIES 


Senator Case. If not, we will proceed to fleet facilities. Admiral, 
do you want to place at the start of each of these groups the corre- 
sponding statement ! 

Admiral Crark. Yes, sir; the statement of the Chief of the Bureaus, 

Senator Casr. Without objection, the statement concerning fleet 
facilities will be placed in the record at this point. 

(The statement above referred to is as follows :) 

Fleet facilities are sponsored by the Deputy Chief of Naval Operations 
(Logistics). These projects are located at naval activities not under the direct 
management control of a technical bureau or office. 


In the current program we are requesting authorization and appropriation 
for 7 urgent projects at a total estimated cost of $12,533,000. These projects 
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are intended to make up certain deficiencies in fleet support and to provide 
minimum increments in the development of facilities at strategie locations. 

The projects for a steam powerplant (2d increment), inner basin improvement 
(24 increment), and alava wharf (3d increment) at Subic Bay are increments 
of projects which are not susceptible to advance base-type construction. They 
are regarded as minimum increments and are in consonance with recent auster 
ity studies of this area 

There is a deficiency of ammunition storage facilities for the support of fleet 
operations in this area both for training and for the initial stages of a Korean 
type emergency The proposed ammunition handling and storage facility is 
more strategically located than current facilities and is reasonably free from 
danger of destruction or capture. We wil be glad to furnish additional infor 
mation on this project off the record. 

The acquisition of land at the United States Naval Minecraft Base, Charles 
ton, S. C., for $158,000 is urgently required to continue the planned development 
of this permanent mine warfare base and to protect the Government interest in 
improvements on leased land. The city of Charleston bas offered to convey fee 
title to the lease land, now occupied, plus additional desired land for the sum 
noted. The fair market value of this land plus improvements, as proposed 
for acquisition, is estimated in excess of $400,000. 

Use of the LST loading beaches at Morehead City, N. C., has become unac- 
ceptably hazardous due to the construction of a fuel pier in the adjacent area. 
Stop gap measures instituted for docking LST’s have proven so inefficient that 
the commander in chief, United States Atlantic Fleet has stated that Atlantic 
leet will be unable to execute that part of the emergency war plan requiring 
early deployment of the Fleet Marine Force, Atlantic. Further, the Atlantic 
leet under existing conditions will be unable to execute the Fleet Marine Force, 
Atlantic, part of any war plan which contemplates using the Fleet Marine Force, 
Atlantic, in its normal role. Acquisition of land for LST loading beaches in 
this area is urgently required. 

Currently, the advanced underseas weapon shop at the submarine base, New 
London, Conn., is located in the basement and first floor of a barracks building. 
Since war heads are handled in this shop, the present arrangement is deemed 
unsafe and unsatisfactory. A survey of the base to find a more suitable building 
has been made. No other building can be used for this purpose. Therefore, 
it is considered urgent that a building be constructed on the base to house 
this activity. 

Senator Case. The first item under Fleet Facilities is Morehead 
City, N. C.: LST loading ramps, including land acquisition, $710,000. 
This apparently is an entirely new facility. 

Captain Lamp. Yes, sir, it is new in this respect. It is new in 
that it will be a permanent facility for the Navy. It is required by 
the Commander in Chief, Atlantic Fleet, in order to carry out the 
emergency war plan. 

We have been getting along at Morehead City with temporary 
facilities for LST landing craft. However, the area in which we 
have been operating heretofore has been purchased by an oil or 
refinery company. They have put in their own docks. 

This has necessitated our giving up the facility that we had. At 
present we have no means of outloading from Morehead City. We are 
in dire need of this facility, not only in case of emergency, but for 
training of Marine Corps amphibious forces. 

Senator Case. You mean, in effect, that this is a replacement of a 
facility that you are using at the present time? 

Captain Lams. That we are not using. That we have been using 
up until the time the refinery company went in there and purchased 
the land on which we had our loading ramp, sir. 

Senator Case. I note that you have the land cost estimated at 
$2,000 per acre. Are there any structures on the land? 

Captain Lams. I will ask Mr. Tiencken, the real-estate man from 
Yards and Docks, to inform you on that, Mr. Chairman. 
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Mr. Trencxen. There are no structures on the land at the present 
time. This is commercial waterfront property, and therefore has a 
higher value than you would normally expect. ‘This particular prop- 
erty is desired for that particular reason. It is close to the channel 
and is adaptable. 

Senator Case. How did you come to aetact this particular site! 
ls z particularly suitable for building ramps? 

Captain Laan. Yes, sir. We conducted a very thorough examina 
tion of the entire Atlantic coast in order to find the proper spot to 
locate these facilities, not only from the point of view of accessibility 
but the nearness to the Marine Corps facilities, in order that we 
would not have to spend large sums in tr: ansporting the marines from 
their camps to the waterfront where we will embark them into ships, 
sir, 

Senator Case. In other words, the location of the marine facilities 
and storage, more or less, dictated the general area. 

Captain Lamn. The general area; ves, sir. 

Senator Cask. The next project, Naval Submarine Base, New Lon 
don, Conn.: Ordnance facilities, $476,000. What is the urgency of 
- project ? 

Captain Lams. We are acquiring a number of new-type under- 
water weapons, sir, torpedoes and mines and the like. 

At present our facilities at New London are very inadequate. We 
are operating within the basement of a barracks building. We have 
not sufficient floor space to handle the new weapons, It is a very 
dangerous operation to be carrying on in a barracks, and it is a very 
uneconomical operation, using our present methods, 

Senator Case. I notice in the justification book that this state 
ment appears: 

There are no possibilities of expansion of the present shop cue to its location, 
and also that the actual working space is drastically reduced because of sup 
porting stanchions and low overhead 

Does that mean that this would be inadequate to handle the situa 
tion if we had an emergency? 

Captain Lamp. Yes, sir. 

Senator Case. The next project is Naval Minecraft Base, Charles 
ton, S. C.: Land acquisit ion, $158,000, 

In the justification I note that this is 14.27 acres with one four 
story building thereon. Does that explain the high cost of the con- 
struction ¢ 

Captain Lamp. Does that explain what, sir? 

Senator Case. Explain the high cost for 14 acres, $158,000 would 
be better than $10,000 an acre. 

Captain Lams. The estimated fair market value of this land and 
improvements is now $400,000, sir. 

Senator Case. What makes you think you can get it for a hun- 
dred fifty-eight ? 

Captain Lamp. That has been the written agreement between the 
city of Charleston and the Navy Department, sir, 

Be nator Case, What is the structure? 

Captain Lamp. It is a masonry structure. It is now used by the 
Commander in Chief, Mine Force, Atlantic, for administrative pur- 


poses, si r. 
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ae Case. Are you using it at the present time ¢ 
Captain Lamr. Yes, sir. 

Senator Casz. Under what kind of a leasehold? 

Captain Lams. We are on a yearly lease, sir. 

Senator Case. Does the city let you use it for free or do you have 
to pay something for it? 

Captain Lame. There is a lease value on it, yes, sir, which we pay. 

Senator Case. What are you paying for it? 

Captain Lame. $1,651 annually, sir, and it is renewable until 1959. 
However, we have a decision by the Chief of Naval Operations that 
this will be the permanent minecraft headquarters on the Atlantic 
coast. 

sefore we can develop this headquarters base, we must be assured 
that we have permanent possession of the land because it is contrary 
to Navy Department policy y to build any structures of a permanent 
nature on leased land. This is a very economical purchase, we be 
lieve, 

Senator Casr. In your planning and programing 
vi —_ of facilities you contemplate ‘deve ‘loping ther ef 

Captain Lamp. In 1955 we have no major construction on the leased 
land. We have some minor construction, to cost approximately 
$98,000 which will go on the leased land. In 1956 we will request 
$1,684,000 for this base. In 1958 we will request an additional $250, 
000 for the base. It will be developed into a major base after we 
acquire the land. 

Senator Case. 
the statement : 


what is the 


[ note in the project description in the justification 


The city will also convey to the Government title to the additional parce! of 
land, 2.9 acres, located adjacent to the west end of Calhoun Street. 

Will that be a part of the actual purchase acquisition or is that 
to be deeded without compensation ? 


Captain Lame. It will be deeded for the sum of $1 to the Govern- 
ment, sir. 


Senator Case. Is that contiguous to the balance of the land, to the 
other 11 acres? 

Captain Lamp. Yes, sir. 

Senator Casr. And your agreement covers both? 

Captain Lame. It does, sir. 


Senator Case. That completes the fleet. 


AVIATION FACILITIES 


The next is the “Aviation facilities.” 

Captain Lamp. Mr. Chairman, that is fleet facilities in the conti- 
nental United States, and then we prefer to take overseas as one group 
upon finishing continental. 

We are ready to go ahead with “Aviation facilities continental,” if 
you choose, now, sir. 

(Discussion was had off the record.) 

Senator Case. We will proceed with the “Aviation facilities” and 


the statement of the Chief of the Bureau will appear on the record 
at this point. 


(The statement above referred to is as follows:) 
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STATEMENT OF Rear ApM. A. Soucek, Cuter or Tar Bureau or ArRoNAUTICS 


“he Bureau of Aeronautics portion of the Navy fiscal year 1955 public-works 
authorigation request totals $100,724,000. Of this, $62,798,000 is requested for 
levelopment of facilities within the continental limits, and $37,926,000 is 
requested for development of overseas stations. 

Prior to proceeding with the detailed questioning of individual projects, I 
should like to make a brief statement on the history of the naval aeronautical 
shore establishment, the status of the present expansion and modernization base 
development program of high-performance aircraft, and the need for the fiscal 
year 1955 authorization program. 

The Navy and Marine Corps aircraft which did so much to win World War 
II, as well as those which flew 34 percent of all the sorties flown by United 
Nations forces in Korea, all were deployed to combat work from units of the 
naval aeronautical shore establishment. In the years following World War HU, 
that establishment was greatly reduced from its wartime peak of 250 air stations 
and facilities to 62 aeronautical facilities. In 1950 a permanent expansion of 
naval aviation was authorized with resulting increases in numbers of stations. 

Expansions in numbers of stations, however, was not enough. The high per 
formance characteristics of new aircraft placed in service required major 
modernizations and expansions of our World War II facilities. 

High-performance aircraft are supplanting the conventional piston-engine air 
craft at high rates. It is estimated that by the end of the calendar year 1956, 
long before the facilities requested in this program could possibly be completed, 
over 3,500 aircraft of our 9,941 aircraft-operating program will be the high 
performance types. 

The modern jet-propelled airplane has rendered many of our existing naval 
air stations practically obsolete as major fleet air operational bases. Since the 
advent of the operational jet aircraft, aircraft accidents resulting from inade 
quate airport facilities have been costly to the Navy and to the Nation in both 
dollars and lives. They have stemmed from poor airport approaches, insutti 
cient runway lengths, and lack of all-weather landing aids. Fieet-training 
operations have been naturally hampered by airport congestion. 

The disparity between World War II airfield facilities and those required by 
our new aircraft is tremendous. 

Because of the blast from the jet engine, parking areas must be larger, and 
both parking areas and taxiways must be of heavier construction, Because of 
the high rate of fuel consumption, fuel storage facilities must be expanded and 
the refueling systems developed to permit a high rate of fuel delivery. 

Also stemming from the operational characteristics of the modern jet airplane 
is the need for improved and modernized navigational aids and electronic- 
control equipment. Jet aircraft move fast, and when they have completed their 
mission, and are ready to land, they must be brought down rapidly and precisely 
to keep them from running out of fuel. 

This situation was foreseen some years ago and a plan was developed to link 
modernization with expansion for the continental establishment so that new 
construction could proceed in a logical manner and efficient facilities would be 
constructed at a minimum cost. The backbone of this plan was the creation of 
8 so-called jet complexes, 4 on each coast of the United States, Each complex 
consists of a number of fields located in the same vicinity for mutual support, 
each having a specialized task in the operation of modern aircraft. The seaport 
and industrial station provides major aircraft overhaul and repair facilities, 
and in most cases, berths for carriers. The master jet field is the major operating 
base supported in turn by two auxiliary fields which also have specialized mis- 
sions such as support of carrier-landing practice, gunnery, and other forms of 
operational training. 

The authorization of the Third Marine Air Wing as a part of the Navy's air 
strength has created the need for a permanent base for the home porting of 
the groups and squadrons of which this wing is comprised. MCAS Miami was 
activated as a Marine Corps air station in 1952 as a temporary home port for 
the Third Marine Air Wing. New facilities could not possibly have been con- 
structed in time to base the components of this wing. The densely populated 
areas adjacent to this station, the high density of civil air traffic, and the lack 
of operational areas and airspace have precluded any large-scale development 
of MCAS Miami as a permanent home base for this wing. It is the Navy's plan 
to develop Marine Corps Auxiliary Air Station, Beaufort, 8. C., as a permanent 
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base for the Third Marine Air Wing. To that end, $11,096,000 is requested 
this authorization request for the initial increment of this development. 

In addition to the jet complexes, with their overhaul facilities, there are the 
research and development stations which are part of the essential engineering 
and evaluation process required to keep naval aviation from design stagnation 
training stations which produce new naval aviators; certain air stations with 
specialized functions; overseas stations strategically located throughout the 
world; and the Naval Reserve air stations at which “weekend warriors” keep 
themselves in a high state of readiness to defend their country. Appropriation 
for the Naval Reserve air stations is requested in the civilian-components pro 
gram which is not a part of this program. 

Originally it was estimated that the total cost of the entire modernization 
and expansion program would be something over a billion dollars, and the first 
step toward its completion in a 4-year period was taken in the 1951 public-works 
program with the appropriation of some $270 million. For logical and eco 
nomical development, the funds were apportioned horizontally rather than ver 
tically. Thus, rather than complete one-fourth of the stations, about one-fourth 
of the construction was done at virtually all of them. 

In the 1952 program, some $338 million were appropriated. This was more 
than one-fourth of the original estimate, but was made necessary by unfore- 
seen requirements particularly in overseas bases and rising costs throughout 
the construction field. In order to have facilities available when needed, as well 
as to carry out the original plan, it was necessary that the third major step be 
taken in the 1953 program. Only some $144 million were appropriated in the 1953 
program and most of that for overseas bases, which, while essential for strategic 
reasons, did not help in the development of continental bases, which are the baste 
foundation of naval aviation. 

Congressional action on the fiscal year 1954 program resulted in new authori- 
zation of $52 million for the continuation of this program. This increment is 
being financed from navywide savings on previous public-works appropriations. 
No new money was appropriated. 

The fiscal year 1955 public-works-authorization program, to continue this plan 
of development, has been carefully scrutinized in light of the planned reductions 
in personnel strength of the Navy. All projects in this program are urgent 
requirements. No reduction is planned in the 9,941 aircraft-operating program. 

I have broken the Bureau of Aeronautics portion of this authorization request 
down into six categories, each with a specific purpose and each increment so 
tailored that maximum beneftt to the fleet-supporting establishment will be 
derived therefrom. 

Fleet-support air stations ($36,761,000 or 36 percent) 

Projects in this category consist chiefly of increments of construction required 
to continue the development of our master jet fields. They consist of hangars, 
air navigation facilities, personnel, and supporting facilities required to sup- 
port the peacetime base loading of these stations. 

Overhaul and repair ($5,263,000 or 5 percent) 

Projects in this category are required principally to accommodate the com- 
plex overhaul workload of modern aircraft, engines, and components. Expan- 
sions requested for all industrial activities have been requested only after exhaus- 
tive studies made with a view toward utililizing all existing available space. 
The use of commercial facilities where feasible for accomplishing overhaul has 
also been fully explored. 

Training stations ($11,767,000 or 12 percent) 

The training program requirements are those projects which support the 3,200 
pilot-training program and the continuation of the construction of an advanced 
combat-information school. 


Research and development stations ($6,341,000 or 6 percent) 


Included in this program are various project buildings and associated utili- 
ties required for providing guided-missile test equipment at San Nicolas Island. 
In addition certain facilities are requested to test and evaluate aircraft turbine 
engines to enable naval air turbine test station, Trenton, N. J., to keep abreast 
ot modern technological developments in jet engines. 
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Special weapons facilities ($8,891,000 or 9 percent) 

Technological advances in underseas weapons have generated a requirement 
for special facilities for stowage, assembly, and handling of classified weapons. 
Thirty buildings at geographic locations all over the world are requested in this 
program. 

Overseas bases ($31,701,000 or 32 percent) 

The projects listed in this category are principally to support specialized mis- 
sions at strategic locations. The fourth increment of the development of Cubi 
Point in the Philippines is a reqtisite if planned phasing-in dates are to be met. 
$21,431,000 is requested for the development of a specialized facility at a classi- 
fied location overseas. This project will be discussed in greater detail at a 
closed session in accordance with the desires of this committee. I am prepared 
to answer detailed questions such as the chairman and members of this com- 
mittee may ask in the line items included in this program. 

Senator Case. The first item under “Aviation facilities” is Naval 
Air Station, Alameda, Calif.: Aircraft maintenance and overhaul 
facilities, $4,463,000. 

I note in reference to the committee print that you show contract 
awards through December 31, 1953, of $14,453,000. Now does that 
apply against the authorization since the 80th Congress ¢ 

Admiral Perry. Yes, sir. In other words, there is roughly $4 
million. 

Senator Casr. That $4 million, is that largely found in the author 
izations of 1952, 1953 and 1954? 

Admiral Perry. It would be, yes, sir. As a matter of fact, a con- 
siderable sum of that is tied up in test cells, aviation engine test cells. 

Senator Case. You are asking for all of this as a new authorization, 
and what you have just said, putting the two together, would indicate 
that in the difference between the $14 million and the $18 million, you 
do or do not have some uncontracted authorizations that you expect to 
reapply or rescind ¢ 

Admiral Perry. We have $2,300,000 worth of authorization, which 
is not presently—well, actually we have $4 million, roughly $4 million 
of authorization, which we do not have under contract. 

Of this $4 million, $1,700,000 is for engine-test cells which have been 
held in abeyance because of additional information which had to be 
furnished to Appropriations Committees of Congress concerning our 
design for them. 

The other $2,300,000 is for various items of construction, and I 
would have to furnish the information on that score to you. I will 
be happy to do so, sir. 

(The information requested is as follows :) 
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Naval air station, Alameda, Calif. 


Thousands 
of dollars 
I ag cetacean ote ein ensins erendchicieninien simian ae eee $18, 418 


Less unfinanced authorization of $1,666,000 under Public Law 209, 88d 


Cong. (fiscal year 1954) for jet engine test cells._.t...____ evcaitiieen Eee 
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cated for engineering and design costs.) 
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Obligated (June 1, 1954) 


Unobligated balance 
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Award of contract for extension of runway 13-31 (fiscal year 1951 program) 
in June 1954 
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Senator Casr. Does it all represent live planning in the Navy’s 
program ? 

Admiral Perry. It does, yes, sir. 

Senator Casr. All right, what do you want to use the $4,463,000 for ? 

Captain Lams. We are requesting an electronic instrument and ac- 
cessories overhaul building at $2,875,000, an air turbine overhaul 
building at $1,184,000, and improvements and extension to engine ac- 
cessory shop, $404,000. That is a total of $4,463,000, sir. 

Senator Case. Here you have quite a variety in unit costs per square 
foot of building suggested. Is the variation suggested by experience 
you have had here or elsewhere in this type of building ? 

Admiral Perry. Which item, sir? 

Senator Case. For example, air turbine overhaul building you are 
estimating the square footage of the building there at $27.30, com- 
pressor building at $32. 

Admiral Perry. Those figures, Mr. Chairman, are based upon simi- 
lar buildings that we have had to construct. 

The foundation conditions would be different. 

The loads that you would experience, for example, in a compressor 
building would be much higher than those which you would experience 
in an air turbine overhaul building. 

Senator Case. I was wondering if the compressor building reflected 
anything that might be called equipment or facilities in the buildin r. 

Admiral Perry. No, sir, that does not include the equipment. You 
will notice that we have there under 6, collateral equipment, $179,000. 
Now, that is the equipment item itself. 

The other is strictly the building including the transformer and the 
heating room which go in conjunction with it. 

Senator Case. In any event, the buildings will be under competi- 
tive bids? 

Admiral Perry. Yes, sir. 

Senator Case. The next project is Alice, Tex.: Operational facili- 
ties, $151,000. For what? 
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Captain Lamp. Mr. Chairman, we request permission to introduce 
an amendment to change Alice, Tex., to Alice Orange Grove area. 
This amendment was accepted by the House Armed Services Com- 
mittee and was included in the House bill, sir. 

Senator Casr. And is the change in name the only thing? 

Captain Lams. The change in location of the proposed airfield, sir. 
And in section 203 of this bill, we will request an amendment to change 
Public Law 209, 88d Congress, in the following manner: 

Strike “so much thereof” under the heading “Continental United 
States,” and subheading “Aviation Facilities” in section 201 reading as 
follows, “Alice, Texas, land acquisition and airfield pavements 
$2,148,000,” and insert in lieu thereof the following, “Alice Orange 
Grove area, Texas: land acquisition, including avigation easements, 
and airfield pavements, $1,845,000,”. This is a reduction of $303,000 
as written in Public Law 209, sir. 

Senator Case. Now does that contemplate providing the same facil- 
ity that was covered in Public Law 209 under the heading of Alice, 
Texas? 

Captain Lame. Exactly the same facilities. 

Senator Casr. So that by changing the site somewhat, you are able 
ee a reduction of approximately $300,000. 

aptain Lams. Yes, Mr. Chairman. 

Senator Casr. The committee justifications book only covers the 
$151,000 proposal. Will you give us a little idea of what the $1,800,- 
000-odd is to provide? 

Captain Lame. Yes, sir. I have the breakdown here which I will 
submit for the record. I will give it asa statement, if you wish ,sir. 

Senator Case. I don’t think we want in the record all of the detail 
that you have here. Otherwise we would be making our record a 
duplication of the justification book, but since that is not in the justi- 
fication book, perhaps you had better indicate the major items of it. 

Captain Lamp. In the justification book for 1955, we are requesting 
the control tower, sir, at a cost of $151,000. 

In our amendment we are requesting a purchase of a site in the 
Alice Orange Grove area at much less cost than was proposed in 
Public Law 209. 

We are also requesting or had included in Public Law 209 a landing 
strip. airfield pavements, at a cost of $1,720,000, and the new land 
acquisition will cost us $125,000. That totals $1,845,000. 

Senator Case. With the amendment that you are proposing in sec- 
tion 203, this would accomplish liquidation of the authority in the 
old law? 

Captain Lams. Yes, Mr. Chairman. 

Senator Casr. The next project, naval air station, Atlantic City, 
N. J.: Operational facilities and navigational aids $779,000. Princi- 
pally for what? 

Captain Lams. One control tower at a cost of $246,000, sir, a radar 
air traffic control center at a cost of $533,000. 

Senator Casr. What is the urgency of this? 

Captain Lamp. In Atlantic City, we have a new 8,000-foot runway. 
From our present control tower, we do not have proper visual observa- 
tion of planes landing and taking off of this new runway, due to trees 
between the runway and the present control tower. 
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The Atlantic City city council has not permitted us to cut down 
the trees because of the fact that it will be injurious to their water 
level in that area. The radar air traffic control center is a modernized 
method of bringing planes into an airfield in inclement weather. 

Senator Casr. Are those trees on Government-owned land ¢ 

Captain Lams. Atlantic City is leased from the city, from Atlanti 
City, sir. 

Senator Case. Is the airstrip leased from the city of Atlantic City ? 

Captain Lams. The property is. This is one exception to the state 
ment I made a short time ago that our policy is to put permanent 
facilities only where we own the land. In this case we have a very 
long lease with Atlantic City. 

Senator Casr. You say very long. What does that mean ? 

Captain Lams. Mr. Tiencken ¢ 

Mr. Trenckxen. That lease was a 20-year lease, Mr. Chairman. 

Senator Case. A 20-year lease, and when was it made ¢ 

Mr. Tiencxen. It was made about 1949. 

Senator Case. It has about 15 years to go. 

Mr. Trenckxen. 1947, 1 think. It runs about 15 more years. 

Senator Case. Will it be possible to get an extension of that before 
you make any commitments in the way of improvements! 

Mr. Trencxen. We have been actually dealing with the city of 
Atlantic City, with the idea of trying to purchase this from them, 
and I believe perhaps by next year we will be able to come in with a 
request to purchase this field at a relatively nominal sum. 

Senator Casr. If you are able to purchase the field, wouldn’t you 
then be able to remove the trees ¢ 

Mr. Trencken. That is a difficult question because some of the 
trees are on city property which is not part of the airfield itself. 

This is the natural reservoir for the city of Atlantic City, and they 
desire to have some growth in there to protect their watershed, so we 
probably woul: not want to interfere with their water rights, because 
then that would conflict with our right to purchase. It is a give-and- 
take proposition. 

Senator Case. It is easy to understand that you have got to be able 
to see the end of the runway if you are going to be able to operate 
the control tower satisfactorily. 

But if it is an installation that you want to develop and maintain 
permanently, it seems you ought to have a longer leasehold than 14 
or 15 years. And if you were to acquire it, it would appear that the 
trees could be removed. 

Mr. Trencken. This property, I might explain, this airfield is com- 
pletely surrounded by other properties owned by the city which are 
the watershed for their water supply. We would be buying the air- 
field proper but not all of the city’s property within the area. 

Senator Case. Well, the Chair would suggest that when you come 
up on that land acquisition, you have some maps with you so we can 
get a clearer idea of just what is involved. 

Next item, Marine Covns avrxiliary air station, Peaufort, S. C.: 
aircraft maintenance facilities, airfield pavements, administrative fa- 
cilities, community facilities, open and covered storage facilities, fuel 
storage facilities, railroad, utilities, security facilities, maintenance 
facilities, personnel facilities, and land acquisition, $11,096,000. 
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This will practically triple the investment in this station. Will you 
state the need for this and the urgency for including it at this time? 

Captain Lamp. As Secretary Fogler brought out in his statement, 
Mr. Chairman, this is one new station that we are proposing. Shortly 
after the start of the Korean incident, the Marine Corps was expanded 
to three air wings. 

Due to the urgency of the situation and due to the lack of airfields, 
we, While studying a site for » new field for the Third Marine Air 
Wing, rehabilitated Miami Naval Air Station, which was a World 
War II station. Since Korea we have been operating a portion of 
the Third Marine Air Wing at Miami. 

It is entirely unsuitable for a Marine Air Wing, and unsuitable 
for operation of modern jet aircraft, due to the proximity of the city 
of Miami and the lack of air space. 

In the period since Korea, we have been making a very intensive 
study of sites along the east coast which would be suitable for this 
wing. I believe we examined 82 sites, sites that had been in existence 
during World War II and new sites. We came up with the conclu- 
sion that for all purposes Beaufort was the most suitable site to 
establish this new field for the Third Marine Air Wing. 

If we obtain the authorization and funds, and we do have funds for 
purchase of some land at Beaufort, and the construction of a runway, 
we will build this station up to a master jet station and gradually 
phase out the Marine Corps Air Wing from Miami to Beaufort. 

However, we will continue to use Miami for the Naval Reserve in 
that area. 

Senator Case. What does the $4,246,000 worth of total prior invest- 
ment cover? What is there now? 

Captain Lams. I will ask Major Fenton of the Bureau of Aero- 
nautics, Marine Corps Facilities, to answer that question, Mr. Chair- 
man. 

Major Fenton. Mr. Chairman, what was the question, sir? 

Senator Casz. The committee print shows a present investment in 
land and construction of $4,246,000 at Beaufort. What does that 
represent ¢ 

Major Fenton. That represents the old airport property, sir, which 
is the runway and facilities which remain on the field. 

Senator Case. Did the Navy have it? What has it been used for? 

Major Fenton. It was a Navy field in the last war. 

Senator Case. Is it in operation at the present time? 

Major FenronAs a private county airport; yes, sir. 

Senator Casg. As a private county airport? 

Major Fenton. Yes, sir. We have it as an ALF to Cherry Point, 
which we haven’t started operation on. We just started fuel tanks 
and they were completed about 4 months ago, 10,000 gallons of jet 
fuel, and the contract is going to be let very soon, if it hasn’t been 
let already, for rehabilitation of the control tower so we can operate 
off the field. The contract is underway for extending 1 runway to 
a length of 8,000 feet with previously authorized funds. 

Senator Casr. Are the marines or is the Navy using this at all at 
the present time? 

Major Fenton. We are not using it, no one is using it at the present 
time. It isn’t ready for operation. It will be another few months 
before it is ready, sir. 
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Senator Casr. How is the rehabilitation being accomplished ? 

Major Fenron. By contract. 

Senator Casz. By the Navy for Navy use ¢ 

Major Frenvon. For Marine Corps, sir. 

Senator Case. Did you get authorization for this previously ? 

Major FENTON. Yes, sir. 

Captain Lams. We received authorization for the purchase of a 
certain amount of land, and funding, sir, and authorization and funds 
for the construction of a runway and fuel storage. 

Now the Chief of Naval Operations has made ‘the decision to expand 
this field. 

Senator Srennis. It takes $11 million for just an auxiliary air 
station. You say it is auxiliary to Cherry Point? 

Major Fenton. It will be an auxiliary, sir. The first stage of de 
velopment toward the master jet station. 

Captain Lams. The total master jet station will cost $41 million, 
sir. This is the first increment. 

Senator Case. What did you pay the county to get a leasehold on 
it ¢ 

Major Fenton. Mr. Tiencken has a breakdown of the land, sir. 

Mr. ‘Trencken. As you will recall, Mr. Chairman, we got approval 
from the committee to go ahead and purchase. 

Senator Case. Yes, but I think you were limited to paying what 
the county had paid the Government earlier. 

Mr. Trencken. That is right. In order not to have further argu- 
ment with them, we settled with them for $1. 

Senator Case. You settled with them for $1? 

Mr. TrencKeEN, Yes, sir. 

Senator Case. What does this $4 million figure then represent in 
the committee print? Is that what was invested there before the 
county had it? 

Mr. Trencken. That was the investment before the county resold 
it to us; the original investment when the field was built. 

It was Navy property developed by the Navy, sold under the War 
Assets for a relatively small amount, about $30,000. 

Actually when we got ready to buy it back, the committee suggested 
we not pay more than the amount that they had paid the Government, 
and so we finally ended up with $1. 

Senator Case. But actually the county only had $30,000 in it. 

Mr. Trencken. That is right. 

Senator Case. And they were perfectly willing to forget that if you 
would come back in? 

Mr. TrencKen. Yes, sir. 

Senator Casr. And build a $41 million station. 

Admiral, actually were you attracted to this particular location be- 
cause of its site suitability or because this $4 million worth of prior 
investments was attractive / 

Admiral Cuark, The site suitability. 

Senator Casr. The site suitability ¢ 

Admiral Ciark. Yes, sir. 

Senator Casr. This $4 million worth of prior expenditure by the 
Navy, how much of that will represent salvageable value? 

Captain Lame. Very little, sir. There were a number of wooden 
buildings that were put in there during World War II. After de- 
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mobilization, and the field was inactivated, some of the buildings were 
turned over to the county, some of them were turned over to private 
enterprise, and as far as the Government is concerned, they have had 
no upkeep whatsoever. Therefore, they have deteriorated to such 
an extent 

Senator Case. You have probably got to demolish them. 

Captain Lamp. Yes, sir. 

Senator Case. What about the runways, are they suitable for use or 
will they have to be reconstructed ¢ 

Captain Lams. Not suitable for modern aircraft; no, sir, 

Senator Case. Will you have to go in and dig them out or can you 
use them for base? 

Captain Lamp. I think we are landing light planes on them now, sir. 
I do not have the master plan here. 

Major Fenron. Yes, sir; I have it. 

Those runways, Mr. Chairman, will be used and they will be widened 
and extended and strengthened to handle modern aircraft, but the 
base and all the runways which are in place today will be used. They 
will be used as footing, and so forth, for the — runways. 

Here is a breakdown, Mr. Chairman, of the area which shows Beau- 
fort in relation to the other airfields on the oon coast and why we did 
select this location. Beaufort. lies right here between Savannah and 
Charleston. We felt it necessary to locate this master jet complex 
somewhere in the vicinity or as close as we could to Camp Lejeune, 
which is in the vicinity of the Cherry Point complex at the present 
time. 

Senator Case. How far is it from Beaufort to Cherry Point? 

Major Fenton. In the vicinity of 200 miles, sir. We didn’t want 
to get it too close due to the fact of the space required for modern jet 
aircraft maneuver at the high altitude and speeds and gunnery area 
and tactical training area which is required to train tactical pilots 
within a wing, which will eventually be based in this area. There 
fore we selected this area. 

The Navy has this anne area for gunnery practice off of the 
Savannah to Charleston area. We figured ; it would be no trouble mak- 
ing agreements with the Navy to operate our gunnery off the coast. 

To the north there, the Myrtle Beach area is used by the Air Force 
for their air-to-air gunnery, and north of that the Marine Corps and 
the Navy has Channel Point to the Norfolk area which is used for 
gunnery. 

Senator Casz. Would you say that the mission of this base is pri- 
marily for offensive operations, defensive, or simply for the home 
station ? 

Major Fenton. No, sir; the Marine Corps wing itself is both capable 
of offensive and defensive operations. It will be for offensive opera 
Lions mainly to support the Marine divisions when we go into combat. 

Senator Casr. Assuming combat if we were carrying on offensive 
operations, generally would the squadrons be stationed at Beaufort 
or would they be moved into a forward field ? 

Major Fenton. They will be moved to a forward field, sir. 

Senator Casr. That is this essentially is the home base, then / 

Major Fenton. Yes, sir; this will be the home base of the Third 
Marine Air Wing. We will have some auxiliary fields at which the 
other groups will be based. 
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Senator Case. Is that wing in being now? 

Major Fenvron. Yes, sir. The wing headquarters plus one tactical 
group is at Miami at the present time. The remaining portion of it, 
one part of it is at Edenton, N. C., and Cherry Point, and one of the 
groups from the wing is in the Korean area at the present time. 

Senator Case. Did this appear in the overall planning of the Navy, 
or was it a proposal by the Marine Corps? 

Captain Lams. This is the overall planning of the Navy, Mr. 
Chairman. 

Senator Case. Further questions ? 

Senator Srennis. That is all. 

Senator Case. The next project, Naval Air Station, Brunswick, 
Maine; operational facilities, navigational aids, and utilities, $632,000. 
To accomplish what ? 

Captain Lame. This is to provide a building for the crash station 
at that airfield and the collateral therein, utilities, roads, and walks 
to this proposed structure, a visual omnidirectional range and a radar 
air traffic control center. Brunswick is one of our master jet stations. 
This is the continued development of that station, sir. 

Senator Case. The next station is Naval Air Station, Cecil Field, 
Fla.: operational facilities, covered storage facilities, ammunition 
storage and ordnance facilities, navigational aids, and utilities, $1,- 
384,000. What is the purpose of the additional $1,884,000! This is 
a pretty heavy construction load underway. 

Captain Lamps. This is Cecil Field. ‘This is a master jet station, 
one of the eight primary jet stations of the Navy. 

This is continued development of this field, sir. It includes the 
parachute building, a cold-storage building, ordnance shop and high 
explosive magazines and access roads to the magazines. It includes 
utilities to the proposed structure. It includes the radar air traffic 
control center. 

It includes a visual omnidirectional range and an aircraft service 
facility which includes an oxygen and a CO? building. 

Senator Case. I note also that it proposes some underground alcohol 
storage. 

Captain Lamps. That is part of the aircraft service facilities, sir, 
for jet aircraft which use a great deal of oxygen and alcohol and CO? 
in their operations at high altitude. 

Senator Casg. Are there any difficulties particularly in the impor- 
tance of underground storage for alcohol or for gasoline ? 

Captain Lame. I will have to ask Admiral Perry for technical 
guidance there, Mr. Chairman. 

Admiral Perry. Frankly, I can’t answer the question. I can get the 
information for you. 

Senator Case. You don’t know whether an evaporation factor enters 
into it? 

Admiral Perry. Not to the best of my knowledge, Mr. Chairman. 
There is some special reason at this location, but just what it is, I 
can’t give you the answer. I would have to furish it. 

Senator Case. Generally speaking, is the Navy increasing its un- 
derground storage of aviation fuels? 

Admiral Perry. Yes, sir. 
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Senator Case. But you still have considerable above-ground 
storage ¢ 

Admiral Perry. Yes, sir, that is right, and as regards the alcohol, 
[ frankly admit I don’t know why it is underground. 

Senator Case. We are not going to be able to finish these aviation 
facilities. I think this might be a good place to break off for the 
evening. 

Senator Stennis suggests that it would be helpful to the committee 
if we had a little table that would give unit costs of areas. Could 
you provide us with a little table as a memorandum that would show 
average unit cost in the general areas, 1 in the Boston area, say, 1 in 
New Orleans, 1 in San Francisco, 1 at Bremerton, 1 possibly at 
Charleston. 

Admiral Perry. We will be happy to do that, sir. 

Senator Cass. On pavements and storage and office-type buildings, 
warehouse-type buildings, the major categories. 

Admiral Perry. May I ask your indulgence for a moment. I won- 
der if you wanted in addition the unit costs which appear in the 
preface to this bill. 

Senator Stennis. What I had in mind, Admiral, was some com- 
parisons. What I would like to get is just the different approach you 
gentlemen have. 

Admiral Perry. Let me see. I will furnish any information the 
Senator desires. 

Senator Srennis. I know you will. You have a great deal of it 
here. 

Admiral Perry. We have unit costs listed for each of these areas, 
and also the cost factor that we use to apply against the unit costs 
which we have given. 

In other words, we know that the cost will not be the same for 
a barracks building for 100 men in Corpus Christi, Tex., as it would 
be in Brunswick, Maine, and we have the factors which would be 
applied against that. You have that for every type of building, for 
reinforced concrete and everything else. 

Senator Srennis. Just to get down to something specific, I would 
like to know how your cost of warehousing runs with the Army or 
with the general commercial construction. There will be no absolute 
rule or guide, but it will be kind of a general yardstick that we could 
apply. 

Admiral Perry. Yes, sir. If I recall correctly—and I wish my 
assistants over here would correct me if I am incorrect—lI think we 
have a limitation on our storehouse cost of $6 a square foot, Senator. 

Senator Stennis. Was that too high or too low? 

Admiral Perry. It must not be too low because we get within that 
figure. I don’t think it is too high because we have to cut corners 
in our design, which I think we should do in order to come within 
the figure that you have given. I think the $6 figure is a fair figure. 

Senator Stennis. Well, this concrete up here at Boston, we will 
say, it looked like it was very high, but you said there that it took 
stronger material, deeper concrete, perhaps, for a runway. 

Admiral Perry. You have also got to take this into account, Sen- 
ator. When we estimate the cost of concrete, generally speaking, we 
use the unit cubic yard. 
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Now if you will notice, the figure that we have given you there is so 


it is pos 
many thousand square yards. That is the surface area. I can’t pudget | 
tell you how many thousands of cubic yards might enter into this. headed 
As a consequence, possibly the cost of the concrete which we have ee 
estimated there might be less, generally speaking, per cubic yard, , 
which is normally the unit that we use for computation. 
In other words, you might have somthing 10 feet deep that is a 
square yard, and then at the same time you only might have something 
that is 1 foot deep per square yard. The cubic yard, of course, would Ayr? 
be entirely different. NED, BS 
I will furnish you any type of information you wish, sir, and | NBD, & 
think the best information that I can furnish you is contained right Ne Bo. 
in this publication. MO oe. 
Senator Srennis. Is that an accepted publication there ? NeP a 
Admiral Perry. All of our offices, all of our district public works nee 
offices, use this for budget estimating purposes; yes, sir. oF x 
Senator Srennis. Does the er wineering profession, construction Nae 
group, use it, too? 
Admiral Perry. Sir, this is based on a great amount of data that 
we have taken from actual bids. Now we have to change this annually own 
because construction costs vary. the onl 
Senator Stennis. I thought we ought to make a review, Mr. Chair- 
man, about this $6 cost limitation, because that is 2 years old, as I lf 
recall, at least, maybe more. But I think it was settled on here 9: 3 
2 years ago. } roon 
Admir ‘al Perry. Two years ago, if I am correctly informed, is when ( 
it was set. I will be happy to furnish direct bids that we have had on at 9 


storehouses, bids which have been received within any period of time 
you suggest. Let us say within the past 6 months. 

Senator Stennis. You could give us some of those that are typical 
from different areas of the country. Don’t you think that would be 
timely; some actual bids of different areas of the country, to see just 
how these figures are running? 

Senator Casr. Yes. I think that it ought not to be merely some- 
thing for the last 6 months. There has been some evidence before the 
committee that there has been sharper bidding in the last 6 months. 

I think, if possible, we ought to have something that would be 
within the last 6 months, but compare it with a year and a half ago, 
and then just prior to Korea 

Admiral Perry. All right, sir; fine. 

Senator Casr. So that we have some comparative basis. 

(The information subsequently furnished is as follows:) 


Cost DATA For GENERAL WAREHOUSE SPACE 


The following data show cost per square foot of a number of warehouse jobs. 
It will be seen that there is a rather wide range in these bid prices. Among the 
factors affecting bids the following are significant: 

(a) Size of storage area 

(b) Location 

(c) Site conditions 

(d) Number of loading ramps, etc. 

(e) Requirements for heating. 

In comparing bid prices with the limiting cost figure of $6 per square foot, i 
is necessary to add to the bid price a factor representing administrative costs, 
architectural and engineering fee, and reserve for contingencies. By so doing 
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is possible to arrive at the figure which would have been appropriate for 
budget purposes. This figure is shown on the attached sheet in the column 
headed “Budget cost per square foot.” It will be seen that this figure in some 

uses overruns the $6 limitation and that the $6 limit in some cases leaves a very 
narrow margin for contingencies and administration. 





Area, Contract Contract, | Budget) Bid 
Location Description square awat i plus 20 unit date 
feet — percent! | cost year 
NSD, Davisville.... Warehouse, platforms 138, 101 $84°,000 $1,012, 000 $7. 33 1952 
and canopies. 
NSD, Gulfport Benne 414,303 | 2,230,000 | 2,680, 000 6. 46 1952 
NSD, Great Lakes.... do - 276, 202 1, 612, 000 1, 935, 000 6. 98 1952 
Do do 178, 101 885, 000 1, 060, 000 5. 06 1953 
MCDS, Albany, Ga do 2, 300, 000 | 10, 383,000 | 12, 490, 000 5. 43 1952 
Do do... 1, 610, 000 6, 925, 000 8, 300, 000 5.15 1953 
NSD, Newport do 182, 843 924, 655 1, 109, 586 6. 07 1954 
MCAS, Cherry Point Supply office and ware- 153, 000 1, 313, 013 1, 575, 616 10. 30 1952 
house extensions. | 
Do. Supply warehouse..._. 163, 487 1, 288, 251 1, 545, 901 9.45 | 1051 
NAS, Alameda. . ee 770, 000 3, 4 3, 902, 640 5.07 | 1952 
NAS, Memphis-.... .do 80, 000 851,758 | 10.65 1952 
NSD, Mechanicsburg, Pa Warehouse, platforms 93, 635 525, 776 5. 61 1947 





and canopies.* | 


Contract design, administration, supervisory, inspection, testing and contingencies for latent conditions 
2 Paint and oil warehouse permanent construction platforms, canopies, locker rooms, etc, It represents 
the only permanent type warehouse constructed at a supply activity between 1946 and 1950, 


If there is nothing further, the committee will stand in recess until 
9:30 o’clock tomorrow morning at the Armed Services Committee 
room. 

(Whereupon, at 4:25 p. m., the committee adjourned, to reconvene 
at 9:30 a. m., Wednesday, June 16, 1954.) 
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WEDNESDAY, JUNE 16, 1954 


Unrrep Srares SENATE, 
SUBCOMMITTEE ON Rerau Estare anp MILrrary 
CONSTRUCTION OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D. C. 

The subcommittee met, pursuant to adjournment, at 10:10 a. m., 
jn room 212, Senate Office Building. 

Present: Senators Case (chairman, presiding) and Stennis. 

Also present: Rear Adm. 8S. R. Clark, Director, Shore Establish- 
ment Development and Maintenance Division, senior member, Shore 
Station Development Board, Office of the Chief of Naval Se, 
United States Navy; Rear Adm. J. R. Perry, CEC, Chief, Bureau 
of Yards and Docks, United States Navy; Maj. Gen. W. P. T. Hill, 
Quartermaster General, United States Marine Corps Headquarters, 
United States Marine Corps; Capt. R. S. Lamb, Director of Staff, 
Shore Station, Development Board, Office of the Chief of Naval 
Operations, United States Navy; Capt. J. W. Davison, Director, 
Shore Establishments Division, Bureau of Aeronautics, United States 
Navy; Maj. D. L. Fenton, Public Works Construction Branch, Shore 
Establishment Division, Bureau of Aeronautics, United States Marine 
Corps; Mark Hanabury, head, Public Works Construction Branch, 
Shore Establishment Division, Bureau of Aeronautics; and W. P. 
Tiencken, head, Realty Operations and Planning Sections, Bureau of 
Yards and Docks. 

William H. Darden, of the committee staff. 

Senator Casr. The committee will come to order. 

The next project is “Naval auxiliary air station, Chase Field, Tex.: 
Aircraft maintenance facilities, $241,000.” Chiefly for what? 

Captain Lams. We are moving a hangar from an inactive field to 
Chase Field, sir, and this is to provide leantos on the side of the 
hangar which will give us space for shops and offices to support the 
maintenance work that goes on there in the hangar. 

Senator Cass. The next project is “Marine Corps Air Station, 
Cherry Point, N. C.: Airfield maintenance, fuel dispensing facilities, 
communication facilities, navigational aids, utilities, and land acquisi- 
tion, $1.609,000.” 

You have a heavy pavement out in here, the language speaks of 
pavements. Do you need that in there? Two hundred and sixty 
thousand dollars for fueling stations. The pavement is in connection 
with the fueling station ? 

Captain Lamp. I think that is an error, sir. 

Senator Caspr. You have no pavements in there. That pavement 
could be stricken ? 
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Captain Lams. Replace taxiway. That is 40,000 square yards, 
That is item No. 6, on page C-38A. 

Senator Case. $400,000 for replacement of taxiway. 

Captain Lams. Yes, sir. This is a taxiway that is deteriorated. 
We are now operating jets out of there, and as we move the jets over 
the field under power on this taxiway, they suck broken bits of pave- 
ment into the engines and damage them. Engine repair costs about 
$7,000; replacement of engines costs about $40,000 per engine. 

Senator Stennis. What is that? 

Captain Lams. I say to replace an engine is $40,000. To repair an 
engine runs around $7,000. 

Senator Stennis. This is your big base there? 

Captain Lams. The big Marine Corps air wing base; yes, sir. 

Senator Stennis. I notice under additions to water plant that 
you have chemical storage and filter building. Is that something 
new? What have you done for water treatment heretofore? 

Captain Lamp. It has been insufficient in size, sir, for the expanded 
operations at this air station, and during the summer months par- 
ticularly the consumption is very much in excess of the designed 
capacity of the present plant. 

Senator Case. The personnel strength on page C38 of the justifi- 
cations would indicate that the enlisted strength is planned to be 
less than it is at present. 

Captain Lamp. Yes, sir; and the officer strength will increase by 
approximately 300, sir. 

Senator Case. What will be the net total personnel change? It 
looks to me like you are dropping the enlisted by about 2,600. 

Captain Lamp. Yes, sir. 

Senator Case. And the civilian by 200, increasing the officer by 232. 

Captain Lame. There will be a net decrease. 

Senator Case. Then why do you need to increase the capacity of 
the water plant? 

Captain Lams. Major Fenton. 

Major Fenton. Mr. Chairman, this water system is being greatly 
overtaxed by additional building which was put in Cherry Point 
since 1942 when the wells were drilled. We have several additions to 
the overhaul and repair building which have gone in since then, plus 
new hangars and other buildings. ‘The increased load is taking more 
water than the system was designed for. 

There have been several housing projects put into the Cherry Point 
area under title VIII housing since the water system was designed. 
There are actually about 22,000 people using this water system, 
counting the dependents. 

Senator Case. What was it designed for ? 

Major Fenton. About 12,000 people. 

Senator Case. You mean it is almost double now? 

Major Fenton. It is running maximum capacity all through the 
summer and we have no supply of water left over for fire fighting. 

Senator Casr. Don’t you Rive any storage ? 


Major Fenton. It is inadequate, sir, the wells can’t keep up the 
storage. 

Senator Casr. Don’t you have any reserve storage that you keep 
for emergency or fire control? 
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Major Fenton. Very little. By the end of Friday night they say 
that the water system is so low in storage that the fire-fighting protec- 
tion is down. They don’t have enough water to run the fire system in 
the hangars and other buildings. 

Senator Case. I notice you have an item in here for 3 new wells, 
mereasing the capacity to 20 wells. 

Major Fenton. Yes, sir. 

Senator Casr. But you don’t have any water storage item in here. 

Major Fenton. They claim they have enough storage facilities if 
they can get the water out of the well to keep the level up. 

Senator Casr. All right, the next project is “Naval air station, 
Corpus Christi, Tex. : Fuel dispensing facilities and navigational aids, 
$342,000.” For what? 

Captain Lams. Fueling stations, sir, and visual omnidirectional 
range. We are now putting on our stations this new fueling system 
which does away with tank trucks. It is much more rapid in fueling 
and much more economical than keeping a fleet of tankers on the field. 

Senator Casr. Do you use hydrants ¢ 

Captain Lamp. Yes, sir; similar to the Air Force as passed by the 
Secretary of Defense. 

Senator Casr. Next is “Naval auxiliary air station, Corry Field, 
Fla.: Airfield pavements and airfield lighting facilities, $2,153,000.” 
You have here a large item for asphaltic concrete, $1,343,000. Why is 
that needed ¢ 

Captain Lams. Corry Field is one of our oldest fields in the Pensa- 
cola area. It has been active for 25 years and the drainage system 
has completely failed. 

Consequently, every time we have a heavy rainfall down there, the 
field is completely flooded and is out of action until the water drains 
off, and that is very costly under this accelerated training program. 
We have had several accidents due to the flooding conditions on the 
field. 

Senator Case. How much priority does this particular project 
have? Have you had this in before? 

Captain Lams. We have tried to do some work down there with 
maintenance funds, sir, and it has now gone beyond us. It is top pri- 
ority. This will slow down our training program in turning out 
pilots if we cannot use this field. 

Senator Casr. Next project is “Naval auxiliary landing field, 
Crows Landing, Calif. : Crash facilities, $89,000.” 

Captain Lams. This is a carrier landing field. Crows Landing is 
about 60 miles north of Moffett Field. It is used for carrier practice 
landings. We have to have crash equipment at the field vheskeae 
we are having landings. At present we have no means of sheltering 
the crash equipment, and it necessitates driving it back and forth 
to Moffett each day, sir. 

Senator Casr. Is this $70,000 buildings for housing the equipment? 

Captain Lamp. Yes, sir. 

Senator Case. The next project is “Naval auxiliary air station, 
El Centro, Calif.: Ammunition stores facilities, $225,000.” Ammu- 
nition storage? 

Captain Lams. Ammunition storage. At the present we are stor- 
ing ammunition there in an old incinerator and temporary shacks 
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around the field. This is one of our principal gunnery stations in 
southern California. It is to provide proper storage for ammunition. 

Senator Casr. The next project, “Marine Corps Air Station, FE! 
Torro, Calif.: Fuel dispensing facilities, navigational aids, communi- 
cation facilities, and utilities, $1,675,000.” 

Captain Lams. This is for the same type of fueling stations that we 
are putting in at Corpus Christi and an approach landing system to 
aid pilots in landing on the field at night. 

Also, at El Torro we have, in addition to the fueling station, an 
approach lighting system, utilities and fencing and communications 
facilities, that is, ground to air, and radar air traflic control center. 

Senator Casr. Don’t you have a control center there at this time? 

Captain Lams. We do have a mobile World War II type of what 
they call ground controlled approach, GCA. We are replacing the 
GCA at all our modern fields with this new type of ground controlled 
approach system, sir, known as radar air traffic control center. It isa 
safety feature which by its use we hope to save—— 

Senator Casr. I am not questioning the need or desirability for it. 
I am just surprised that you didn’t have it at this place before. 

Captain Lams. We did have a mobile unit there, sir. 

Senator Case. Next is “Naval auxiliary air station, Fallon, Nev.: 
Operational facilities, personnel facilities, and medical facilities, 
$569,000.” 

Captain Lame. For addition to barracks. We received some au- 
thorization and funding for permanent barracks in 1954. This is an 
extension of the barracks. 

The crash facilities are to provide a building to house crash equip- 
ment, sir. There is also a provision here for a small infirmary and an 
operations building. 

Senator Case. Again, haven’t you had an infirmary here before? 

Captain Lams. We have a room about 12 by 10 inside of the present 
operations building which was built prior to World War II and is 
just about to fall to pieces, sir. 

Senator Case. How many people do you have here? 

Captain Lamp. We have at Fallon a permanent complement of 907 
enlisted personnel and 129 officers. There are also 30 civilians at 
present, and 110 planned by 1957. 

This field is our principal operations field for final training of air 
groups prior to going aboard carriers. Our gunnery ranges are 
located adjacent to Fallon. 

Senator Case. The next project is “Naval air station, Glenview, 
Tll.: Land acquisition $70,000.” How much land do you propose to 
buy ? 

Captain Lamp. 26.8 acres, sir, at a cost of $2,600 per acre. This is 
at the end of the recently completed 8,000-foot runway. 

We have endeavored to get avigation easements on this parcel of 
land. We find it to be just as cheap to purchase the land in fee rather 
than to get the easement. 

Senator Case. Are there any structures on the land? 

Captain Lamp. No, there are not any structures, sir. 

Senator Case. Why should it cost $2,600 an acre? 

Captain Lame. That is in the Chicago area, and the land is very 
expensive in this particular area, sir. 
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Senator Casr. This project would come back before the committee 
for clearance again in any event if authorized. 

Captain Lamp. Yes, sir. 

Senator Case. The next project is “Naval auxiliary air station, 
Glynco, Ga.: Fuel storage facilities, communication fac ilities, utilities, 
training equipment, and land acquisition, $6,531,000.” Chiefly for 
what? 

Captain Lams. The land acquisition of $102,000, sir, utilities and 
road, $686,000; fuel storage, $346,000; communication facilities, 
$397,000 ; electronics equipment for a CIC school, $5 million; that is 
the chief item. 

Senator Casr. What is the CIC school? 

Captain Lams. We have established at Glynco, under previous au- 
thorization and appropriation, a combat information center school, 
that is a school for the instruction of officers and enlisted men in the 
operation of radar and tracking and control of airplane by radar 
aboard carriers, sir. 

When we first brought this project before the Congress we stated 
that we would put the collateral equipment in the public works ap- 
propriation and that we would increment it through a period of 
3 years. This is the final increment for equipment. 

Senator Case. How much did you spend in the other increments? 

Captain Lams. We have spent about $1 million, sir, for equip- 
ment to date. 

eee Casr. For equipment ? 

Captain Lamp. Yes, sir. 

Senator Cass. And this $5 million; is this all equipment? 

Captain Lamp. All that we can see at present; yes, sir. 

Senator Case. No structures? 

Captain Lamp. No, sir; the structure has been authorized and is 
under construction at present. 

Senator Casr. Completely funded ? 

Captain Lams. Completely funded. 

Senator Case. The next project is “Naval Auxiliary Air Station, 
Kingsville, Tex.; navigational aids, fuel-storage facilities, and util- 
ities, $666,000.” 

Captain Lamp. Kingsville is one of our principal advanced train- 
ing stations in Texas where we are now training pilots in the opera- 
tion of jet aircraft before they go out into the fleet. The first item 
is a provision for an improvement to the electrical distribution 
system. 

The distribution system we have at present was placed in there 
during World War II. It is now entirely inadequate. It is de- 
teriorating. We are having constant power failures, and it is a very 
serious fire hazard. 

The jet fuel storage provides additional tankage for the jet planes 
now operating from there. The visual omnidirectional range is a 
safety feature in landing student pilots. 

Senator Case. How much personnel do you have here? 

Captain Lame. At present, sir, we have as of March 5, 272 officers, 
2.716 enlisted personnel. Our planned figure for fiscal year 1957 is 
211 officers, 2,294 enlisted personnel. 
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That field is at present overloaded with 365 planes, most of which 
are piston-type planes. We are shifting this field to advance train- 
ing and putting jet planes in there. We can operate less jet planes 
on a field than we can piston-operated planes. 

Senator Casr. The next project is “Naval auxiliary air facility, 
Mayport, Fla.; land acquisition, $75,000.” How much land? 

Captain Lamp. This is Litchfield Park, Ariz., sir. 

I think you skipped Litchfield Park, Mr. Chairman. 

Senator Case. “Navy Air Facility, Litchfield Park, Ariz.: opera- 
tional facilities, airfield pavements, aircraft maintenance facilities, 
communication facilities, and land acquisition, $1,654,000.” Chiefly 
for what ? 

Captain Lams. There we have to acquire 209 acres of land in order 
to expand the runway which is included in this program under airfield 
pavements. In addition, we are asking for a control tower, altera- 
tions to a hangar building, and a radio receiver building. 

Senator Case. How much land? 

Captain Lams. 209 acres. 

Senator Case. At approximately what price? 

Captain Lams. $600 per acre. 

Senator Case. Any structures on this land? 

Captain Lame. No, sir; it is agricultural land. 

Senator Case. Irrigated land? 

Captain Lams. Yes, sir. 

Senator Casr. Does that account for the $600-per-acre estimate? 

Captain Lamp. Yes, sir. 

Senator Case. Any mineral rights? 

Captain Lams. No, sir; no mineral rights involved. 

Senator Case. The land order will come back to the committee. 

Captain Lams. Yes, sir. 

Senator Case. The next project, Naval Auxiliary Air Facility, 
Mayport, Fla.: Land acquisition, $75,000. 

Captain Lams. This is for purchase of land in order to provide 
safety distances promulgated by the Secretary of Defense around 
our present magazines. This is mainly swamp land. There are no 
structures on the land in question. 

Senator Case. Swamp land at an estimated cost of $163 an acre? 

Captain Lams. Yes, sir. 

Senator Case. Why should swamp !and be worth that much money ? 

Captain Lame. Mr. Tiencken. 

Mr. Trencken. We have actually had this property appraised and 
we have got a very wide spread in the appraisals so that we put the 
upper amount in as far as the bill is concerned, but we are trying to 
recheck to get this reappraised to be sure of our price. 

One of the factors that have entered into it is that a new roadway 
has been built so that the property now has road frontage and that 
apparently is tending to increase property values in the immediate 
area. 

We purchased property similar to this approximately a year ago, 
but didn’t have authorizations for quite enough of it and the price was 
around $40. We are checking it and we have the figure put in at 
the upper limit. 
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Senator Casr. You would come back to the committee for clearance 
on this item too? 

Mr. TrencKen. Yes, sir. 

Senator Casg. $163—you could buy pretty well-improved land for 
that. It is not easy to defend on the floor an item for that amount 
of money for swampland without any structures. There are no min- 
eral rights involved ¢ 

Mr. Trencken. No, sir. 

Captain Lams. It is to provide safety distances, sir, in case we 
have an explosion there in our magazines, to minimize the damage 
and keep the damage within the Government reservation. 

Senator Case. How long have the magazines been there? 

Captain Lams. They were appropriated for in 1953, fiscal year 1953. 
[ believe construction was finished last year, sir. The Defense De- 
partment has come out with these new safety regulations with which 
we must comply. 

Senator Srennis. Where were you now? 

Captain Lams. We had just completed Mayport, Fla., sir, which 
is in the committee report, page 19, line 3. 

Senator Srennis. Yes; I have that. The next project is Naval Air 
Station, Miramar, Calif.: Navigational aids, aircraft maintenance 
facilities, and utilities, $4,001,000. 

Captain Lams. Miramar is a permanent master jet station 16 miles 
northeast of San Diego. We are requesting $4,001,000 for a radar 
air-traflic control center. That is this modernized control system 
that we are putting in on all modern fields, the visual omnidirectional 
range which is a safety feature for planes coming into the field, and 
a new hangar. 

This is one of our very heavily loaded fields. It has a capacity 
of 471 modern aircraft, jet type, and it requires two hangars to main- 
tain these 471—— 

Senator Stennis. It is comparable to your Cherry Point over on 
this side of the country ¢ 

Captain Lams. Yes, sir; Cherry Point is a Marine Corps master 
jet station; Miramar is a Navy master jet station. 

Senator Stennis. This is an old setup you have here at Miramar. 

Captain Lamp. No, sir. This station was activated in 1947. We 
had it in World War II as an auxiliary station. 

Then we inactivated it, and then we reactivated and are developing 
it as a master jet. It will be a principal field in southern California 
for naval air. 

Senator Stennis. You don’t need any land here? 

Captain Lamp. No, sir. 

Senator Stennis. This hangar, is that a maintenance repair hangar 
or what? 

Captain Lams. Yes, sir. 

Senator Stennis. That is what they all are now or virtually all of 
them. 

Captain Lame. Yes, sir. In every 100 airplanes about 10 percent 
of those aircraft have to be under maintenance at all times, that is, 
changing wings, changing stabilizers, repairing control equipment, 
electronics equipment, or changing engines. 
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This is considered not major repairs to the airplane but field re- 
pairs. We have to have this hangar for this purpose. We cannot do 
rep: air work on jet planes outside. 

Senator Srennis. $21.30, that is getting it down to the dollars 
and cents all right. Is that average price or is this a special hangar? 

Captain Lame. It is a special type of hangar, but this is based on 
experience. We had built one hanger there and I believe I will refer 
to the Chief of Yards and Docks. This is an experience figure. 

Admiral Perry. This is based on previous bids which we had on 
the hangars built, Mr. Chairman. 

Senator Stennis. All right. Anything else about that? 

Captain Lame. No, sir. There are utilities, roads and walks, at 
$200,000 to provide utilities to this hangar. 

Senator Srennis. You give up here in item 5 the estimated future 
appropriations required. You scratched out and _ put $8,030,000. 
Now that is required for what? You can perhaps explain that. 

Captain Lams. You will note, sir, on line 5 we first give the plant 
value, then in the third column the estimated additional appropria- 
tions to bring this field into consonance with our master plan. Then 
under proposed appropriations an authorization for 1955, we are 
requesting $4 million. 

That leaves us a balance of $8 million that will be required in future 
years to complete this field as we now see it. 

Senator Stennis. Your master plan? 

Captain Lams. Yes, sir. 

Senator Srennis. All right, your next item is Naval Air Station, 
Moffett Field, Calif. : Navigational aids, fuel dispensing facilities, 
training facilities and land ac quisition, $1,336,000. 

Captain Lame. This next item is Moffett Field which is 36 miles 
south of San Francisco. This is a master jet field, a permanent sta- 
tion, in the San Francisco area. 

We are requesting $1,336,000 in new authorizations for an approach 
lighting system for safety, fueling stations which will replace the 
tankers that we are now using and air intercept training facilities. 

This provides electronic equipment where we train our operators 
at the radar school; radar air traffic control center which we have 
spoken of before at several of the fields. We are putting in this new 
approach system, and land acquisition of 5.5 acres at $1,638 per acre. 

This land is required for a beacon. We havea homing beacon close 
to this field which all planes use, approaching San Francisco. The 
homing beacon is on land which we now lease and for which we have 
an option which expires this year. 

If we do not va ase this land at the relatively small cost of $9,000, 
we are pong to have to move this homing beacon and purchase new 
land. It will disrupt the civil airways and the military airways in 
San Francisco while we are making the movement. 

Senator Stennis. This is the only land you need? 

Captain Lamp. Yes, sir. 

Senator Stennis. Anything else about that which is unusual? 

Captain Lams. Nothing unusual, sir. 

Senator Stennis. These fueling stations, you say you are going to 
replace your present fueling stations! 

Captain Lamp. At present we are using tanker trucks at fields. We 
are now going into fixed hydrants similar to a serv ice station. 
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We find it is much faster and, in the overall, it is much more eco- 
nomical to use these service stations than to maintain a large fleet of 
tankers at each one of our fields. 

Senator Srennis. A large fleet of trucks? 

Captain Lams. Yes, sir. This has been thoroughly studied by the 
Secretary of Defense. The Air Force has similar installations. The 
Secretary of Defense has come up with this as the way it should be 
done at airfields. 

Senator Srennis. All right. The next item is Marine Corps Auxil- 
iary Air Station, Mojave, Calif.: Land acquisition, $160,000, 

Captain Lamp. This is 45 miles southeast of Bakersfield. It is a 
Marine Corps station that supports one air group while it is conduct- 
ing its bombing, gunnery, and carrier landing practices. 

We had this field during World War II. It was inactivated. We 
now have a new runway in there. This is to provide additional gun- 
nery ranges in the vicinity. 

There will be 879,360 acres in public domain which includes 50,000 
acres in which we have to buy up the mineral rights owned by private 
interests on this section of the public domain. 

Senator Srennis. How much land are you going to buy now? 

Captain Lame. 50,000 acres, sir, $320 per acre. It isn’t actually 
purchase of the land; it is purchase—buying up—of mineral rights. 

Senator Srennis. The Government already owns the land, you 
mean ¢ 

Captain Lamp. Yes, sir. 

Senator Stennis. But they have leased it out? 

Captain Lams. Leased it out to private interests. 

Senator Stennis. How much did they lease it for per acre, do you 
know ¢ 

Captain Lams. Mr. Tiencken. 

Mr. Trencken. This is public-domain land, Mr. Chairman, and, as 
you know, the mineral prospectors and others file claims against this 
property and they have a right to just stake out a claim so that there 
is really no lease outstanding. It is a valid claim that has been filed 
and we propose to extinguish these claims. 

We had to track them down because they are not too well kept in 
the records. We track them down and buy out their interests, many 
of which really have nominal value, but occasionally we find some that 
do have value. We have the Bureau of Mines make the survey to 
determine the values on them for us. 

Senator Srennis. You mean complete records are not kept? Maybe 
this is something that happened 50 or 60 years ago? 

Mr. Trencken. Well, some people staked claims in the past and 
filed them, but the records are not kept up to date. This is all desert 
land and for tax purposes they can’t get enough out of it to keep the 
records straight. 

Senator Stennis. All right. I think we are going to keep on where 
the Government is going to own all the land anyway. I say that seri- 
ously. It seems to me like we ought to stop acquiring more land 
whenever we possibly can. 

Captain Lams. We have now about 14,000 acres that we are in the 
process of turning back to either private ownership or—— 

Senator Srennis. At this place, here? 
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Captain Lame. Not at this place, sir. I mean, continentalwide. 

Senator Stennis. All right, next is Marine Corps air facility, New 
River, N. C.: Personnel facilities maintenance facilities, and utilities, 
$972,000. 

Captain Lams. This is a permanent Marine Corps air station. 
From this field we operate transport and observation aircraft and 
helicopters. 

The request is for $972,000 to provide barracks; to provide BOQ 
and mess; to provide a steam distribution system to the barracks and 
mess ; and to provide a maintenance shop for the tactical vehicles that 
are stationed at this field. Also utility connections to the tactical 
field. 

Senator Stennis. All these barracks and bachelor officers’ quarters 
and so forth, you apply the yardstick that we have here ¢ 

Captain Lame. Yes, sir, $1,350 for the barracks. That was estab- 
lished by this Congress, sir, as a standard price and the same for the 
BOQ at an established price—the Congress’ standard price. 

Senator Stennis. Why is it that formula just happens to hit it on 
the nailhead every time as to what you think they are going to cost? 
It tere to me like some of them would be under that. 

Captain Lame. That is a law, sir. We have to use that cost, that is, 
no greater than that cost. We endeavor to get below that cost. 

Admiral Perry. Senator, you will notice on the BOQ we have 50 
officers, $4,140 per officer. The maximum limitation as set by the 
Congress is $5,000. In other words, in this particular instance we 
aren’t hitting the $5,000. It is $860 less. 

Senator Stennis. Well, that is a good showing. All right, is there 
anything special about that which you want in the record? 

Captain Lams. No, sir. It is a continuing development of a per- 
manent field, sir. 

Senator Stennis. All right, your next item is Naval Air Station, 
Norfolk, Va. : training facilities, $628,000. 

Captain Lame. This is a permanent naval air station and the re- 
quest is for $628,000 to provide training facilities there for personnel 
who are stationed in the fleet but are brought ashore to learn to 
operate our radar and to use these radars in connection with anti- 
submarine work. 

We must have it at Norfolk in order that these people may operate 
with the submarines. At present we are operating from quonset huts 
which are entirely inadequate and we have had to restrict the number 
of people that we can keep in training down there, though, we have 
a great demand for this training, due to the fact that we do not have 
the facilities. This will correct this very serious deficiency. 

Senator Stennis. This will be used exclusively for your submarine 
c — you say? 

Captain Lams. No, sir, for crews aboard aircraft ¢ arriers who oper- 
ate against submarines. They come in, take this training and we nut 
them into airplanes in which we have the same equipment and they 
go out and work on the friendly submarines which are stationed at 
Norfolk. 

Senator Stennis. Electronics and all of that? 

Captain Lamp. Yes, sir, mainly radar detection equipment. 

Senator Srennis. Your unit price on that is $19 a square foot. You 
don’t have a formula for these kind of buildings, do you ? 
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Admiral Perry. In this particular case, sir, we have had advanced 
planning, and these are figures that have been arrived at as a result 
of the advanced planning. 

Senator Stennis. What do you mean by advance planning? Based 
on experience ¢ 

Admiral Perry. No, sir; we have actually drawn up the sketches 
on the building and made more or less detailed estimates of the total 
cost of the buildings themselves, and we find that it runs at about 
$19 a square foot. 

Senator Stennis. You have got $18 million coming up in the 
future on this? 

Captain Lams. Yes, sir. That will be mainly to modernize the 
Norfolk air station, sir. It has been in existence for many, many 
years, and these estimated future appropriations, when we are study- 
ing a station like this, we take into consideration replacements 
through future years. Now that may be through 10, 15, or possibly 
20 years. 

Senator Srennis. All right. Is there anything else on that item? 

Captain Lamp. No, sir. 

Senator Stennis. The next is Naval Air Station, Oceana, Va.: per- 
sonnel facilities, community facilities, covered storage facilities, 
security facilities, navigational aids, utilities, and aircraft-mainte- 
nance facilities, $4,696,000, 

Captain Lamp. This is a master jet station we are developing. We 
are requesting $4,696,000 for an auditorium and Navy exchange 
building. 

It isin a rather isolated area. There are no facilities at present for 
recreation of the personnel stationed there or anything other than an 
inadequate building where they can make common toilet purchases. 

We are also asking for an aviation service facility which is similar 
to the one we are requesting at Cecil Field—oxygen transfer and stor- 
age, and storage of alcohol, both of which are used in jet aircraft. 

We are also asking for a barracks building for 172 men. We are 
asking for security facilities. These are guardhouses. Two build- 
ings. We are asking for a fire station and utilities; roads and walks 
for these new facilities we are requesting. Also the radar air traffic 
control center, a visual omnidirectional finder range, and a hangar. 

We have a similar situation here as we have at Miramar which we 
looked at a few minutes ago. In this instance we are only building 
two-thirds of a hangar. We have one hangar authorized and appro 
priated for. This is the second and final hangar to go on this field. 

Senator Stennis. How many of these major jet bases do you have 
in Miramar? 

Captain Lamp. We have 8. We have one at Brunswick, Maine; one 
at Oceana, Va.; Marine Corps station at Cherry Point, N. C.; a Navy 
field at Cecil Field, Fla.; naval air station at Miramar; Marine Corps 
Air Station, El Torro, Calif. ; naval air station at Moffett Field, Calif. ; 
Naval Air Station, Whidbey Island, Wash. Those are the eight 
master jet stations. 

Now from those master jet stations there are other fields that radiate 
out from them that are used for auxiliary purposes, 

Senator Stennis. This item 10 here on page C-236, it says “Hangar 
two-thirds, Miramar.” What is that two-thirds, Miramar? 
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Captain Lams. A Miramar hangar is built in this fashion, sir 
{indicating |; when we are building in order to conserve money and 
not do it all at one time, we build two-thirds which provides this 
hangar space. Here is a photograph of it. Now in this instance we 
will only build from here over to here. 

Senator STEnNis. You must have thought somebody was going to 
” this question. You had the pictures. 

Captain Lamp. Yes, sir. 

Senator Stennis. All right. That makes it very clear, and I thank 
you very much. 

Let’s go back now, if you will, just one moment to C-823, back over 
there at this auditorium and Navy exchange. I am very much in- 
terested in personnel matters and I think they ought to be emphasized 
and maybe more than they have been. 

This auditorium now—down there at Norfolk you have very ex- 
tensive installations. The thing about an auditorium, if we are going 
to build one, who is going to have access to it and will this be just for 
the Marines? 

Captain Lams. This is a naval air station. We will let the Navy 
personnel in, in addition to the marines, sir, that are stationed there 
and also the de spendents of both Navy and Marine Corps personnel 
that are stationed at the field. 

This auditorium is set up in accordance with the criteria as estab- 
lished by the Secretary of Defense. Dr. Hannah has made an exten- 

ive study of all these projects and has given out a criteria which the 
three services now comply with as to size and cost. 

Senator Stennis. And this is going to be for the use of all those 
that are on the naval station ? 

Captain Lamp. Yes, sir. 

Senator Srennis. This exchange here, Navy exchange, of course, 
a : will serve those in the Marine C orps just the same. 

Captain Lamps. Yes, sir. 

a nator Stennis. What does collateral equipment mean? 

Captain Lamp. The collateral equipment is equipment that is in- 
stalled as a part of the building, such as water coolers and lockers. 
In the store it will be counters and shelves. It is other than the main 
structure, but which becomes a part of the structure. 

ise nator STENNIS. What are you using now for this Navy exchange? 

Captain Lamps. I believe at present we have 1 or 2 quonset huts 
fastened together down there, sir, that is, combined, and that is the 
only facility we have. 

Senator Stennis. You mean for the whole naval air station at 
Norfolk ? 

Captain Lamps. Yes, sir; for Oceana, sir. 

Senator STrennis. Oh, yes; this is out at Oceana. 

Captain Lamp. Yes, sir. 

Senator Stennis. This auditorium here, are they being proposed 
for other branches of the service? Have we had other sufitors ‘ums 
like this? 

Mr. Darpren. Yes, sir; there were several in the Air Force program, 
sir. I don’t remember any Army program, although I suppose there 
are a few. This is one of the few that you have in ‘this program. 

Captain Lams. Yes, sir; we have very few. 
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Mr. Darpen. The Air Force had $26 million in personnel facilities. 

Senator Srennis. Yes; I remember that figure. All right, that 
satisfies me on that one. 

Senator Casr. Next is Naval Air Station, Pensacola, Fla.: naviga- 
tional aids and construction of outlying field, including navigation 
easements and land acquisitions, $1,533,000, 

Captain Lams. Yes, sir. This includes the construction of a new 
landing field necessitated by the expansion in our pilot-training pro- 
gram Which has jumped from 2,700 to 3,100. 

The land acquisition includes 450 acres at a unit price of $125 per 
acre. Mr. Tiencken of Yards and Docks has the details on that land 
acquisition. 

After we have acquired the land, we will put in the runway there 
and the paving to the extent of $728,000. In addition, we are putting 
in a visual omnidirectional range to guide the pilots into the landing 
field. 

Senator Case. Will this be sort of a home base for a carrier 

Captain Lamp. No, sir. It will be an outlying field in the Pensa- 
cola training complex. The Pensacola training complex is where 
we first start our students in their pilot training. They will operate 
from the main fields—Pensacola, Corey Field—and will go out to 
this new field for landing practices. 

Senator Casr. I was attracted by this clause in the justifications : 

And berthing facilities for an assigned training carrier and plane guard 
destroyer. 

Captain Lamp. We do have a training carrier in the Pensacola 
area, sir, that operates out of Pensacola. 

Senator Case. In the paving item 1-C, you have just paving 
listed as square yards $2.75. What kind of paving would that be? 

Admiral Perry. It is only a thin coat of asphalt, sir; these are 
light planes. They are training planes, and that is all we need to 
handle the loads that would be imposed upon it by this particular type 
of plane, sir. 

Senator Case. This would be the type of plane that you would use 
on a carrier? 

Admiral Perry. No, sir. These are small planes, training planes. 

Senator Casr. Oh, just for training. 

Admiral Perry. That’s right. 

Senator Stennis. Do you use those little jets? 

Admiral Prrry. I think the captain here can answer that question 
better than I. 

Captain Davison. No, sir; they are not jets. They are the same 
propeller-driven-type airplanes that we have been using for interme- 
diate training during the war. 

Senator Case. Is this a completely new station ? 

Captain Lame. It is not a station, sir. It is just an outlying field 
which will be part of-—— 

Senator Casr. Part of the Pensacola Naval Air Station? 

Captain Lamp. Yes, sir; the air-station complex. 

Senator Case. Are the supporting facilities such as barracks and 
messing facilities and all that taken care of by the regular station? 

Captain Lamp. Yes, sir; by the Pensacola main field. 

Senator Cass. This won’t require any buildings other than the—— 
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Captain Lamp. It will not require any buildings. 

Senator Casg.. Any structures at all? 

Captain Lams. No, sir. 

Senator Case. The next project is naval air missile test center 
(San Nicolas Island), Point Mugu, Calif.testing facilities, admin- 
istrative facilities, maintenance facilities, security facilities, and 
utilities, $1,132,000. 

Captain Lams. This is to provide a missile-project building, an 
operations building, a fire station, and a water system and proper 
barracks facilities on San Nicolas Island, which is about 60 miles 
from the California coast. 

Now, our main operating station for testing missiles is at Point 
Mugu. We launch the missiles from Point Mugu. The targets are 
in the vicinity of San Nicolas Island. After the projectile has made 
its run, we land it on San Nicolas Island. We require permanent 
personnel on this island to service the missiles and to control them 
while they are in the air and to operate certain aircraft that are 
stationed there. 

We have some very inadequate wooden buildings there which are 
makeshift buildings that are now rapidly deteriorating and are prac- 
tically falling apart. This will continue to be a permanent station. 
Therefore, we are requesting permanent facilities for this target 
range. 

Senator Case. Do you need as permanent a building as you have 
here outlined ? 

Captain Lams. Yes, sir. We can see a continuing need for this 
station in the foreseeable future, sir. 

Senator Case. What do you have there now in the way of 
buildings ? 

Captain Lams. We have some wooden shacks, some quonset huts, 
and I believe that is about all we have there at present, sir. 

peneier Case. How are they supplied as far as water is concerned ¢ 

Captain Lame. We have wells on the island, sir. 

Senator Case. What creates the requirement for $392,000 for addi- 
tional water system ? 

Captain Lamp. Captain Davison. 

Captain Davison. The activity at this outlying strip has been in- 
creasing, sir. The more personnel requirement we have the more 
the requirement for fire protection and storage and serving additional 
personnel. 

Senator Case. When you say serving additional personnel, I look 
at the figures given on personnel strength and it would have more 
there presently “than you have planed. 

Captain Davison. Mr. Chairman, the personnel figure I believe is 
for Point Mugu which is the main station, This is an outlying 
facility and there will be a portion of the personnel from the main 
facility who will work at San Nicolas Island during the week or 
during whatever period they are sent out for and the increase in 
pe ‘rsonnel is at San Nicolas Island. 

Senator Case. The next project is Naval Air Station, Quonset 

rots R. I.: navigational aids, $579,000. What for? 

Captain Lame. This is Quonset Point. This is a permanent naval 
air station, sir. This breaks down into the visual omnidirectional 
range $73,000 and a radar air traffie control center at $506,000. 
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Senator Case. What do you use for traffic control center now ? 

Captain Lams. At present we are using at all fields mobile equip- 
ment that was developed during World War LI, sir. 

This new equipment that we propose is permanent and has been 
developed in connection with the civil aviation authorities and is 
far superior to any equipment that we are using at present. 

Senator Casr. What are you going to do with these mobile units? 

Captain Lams. We will retain those for mobilization purposes, 
for use at overseas temporary fields when we get them. 

Senator Case. Could you put together a little picture of what you 
are doing in putting in these new radar control centers in total as far 
as this bill is concerned, which you request. 

Captain Lamps. Yes. sir. 

Senator Casr. We have had that come up in several different 
projects. 

Captain Lamp. Yes, sir. 

Senator Casr. Do you recall offhand how many all together for the 
entire list ? 

Captain Lams. There are 10. 

Senator Casr. Ten? 

Captain Lams. Ten different ones. 

Mr. Hanasury. Mr. Chairman, we can show you a little picture of 
this installation. 

Senator Case. All right, if you do that quickly, it is of interest to 
the committee. 

Captain Lame. They are installing a system similar to this at Na- 
tional Airport, sir. They are installing the system at Idlewild. That 
is, it will be common to all aviation fields in the very near future. 

Mr. Darpen. A radar air traffic control center? — 

Captain Lamp. Yes, sir. 

Senator Casr. Is there any reason why we shouldn’t put that in 
the record, the table which appears on page 14 of the committee print 
which lists the centers with the cost of each one ¢ 

Captain Lamp. No, sir; they are nonclassified, sir. 

Senator Casr. Is the location of these planned in conjunction with 
the aircraft warning centers that Air Force or Army may be in- 
stalling ? 

Admiral CrarK. No, sir. 

Senator Case. Is this purely for your own facilities? It is not a 
warning system ? 

Captain Lams. No, sir. It is not a warning system. It is a system 
for landing aircraft in inclement weather. 

Now oftentimes at Quonset when it is fogged in in that area, we 
have to land civilian aircraft at Quonset Point Air Station. 

Senator Casr. This wouldn’t be for picking up enemy aircraft? 

Captain Lamr. No, sir. It is not a detection system. 

Senator Case. Purely a landing aid? 

Captain Lame. Yes, sir. 

Senator Casr. Or, I suppose as far as control is concerned, also 
for regulating takeoffs? 

Captain Lams. Yes, sir. With this system we can land aircraft 
at the rate of one per minute in foggy weather. 

Senator Casr. Facilitating GCA landings. 
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Captain Lamp. Yes, sit 

Major Fenton. It would be similar to the system we have here at 
Washington. 

(The table above referred to is as follows :) 


Radar air traffic control centers are requested at— 





s 
Station | Amount Page 
NAS, Atlantic City, N.J_.. ‘ ‘ $533, 000 C3-3 
NAS, Brunswick, Maine 420, 000 03-5 
NAS, Cecil Field, Fla on _ 413, 000 C3-6 
MCAS, Cherry Point, N. C ; : owen 539, 000 C3-8 
MCAS, E! Toro, Calif. ..- “ wd : 400, 000 | 03-13 
NAS, Miramar, Calif : - } 428, 000 | 03-19 
NAS, Moffett Field, Calif... sinndiapa be ae weld ated 429, 000 C3-20 
NAS, Oceana, Va é | 413, 000 | C3-23 
NAS, Quonset Point, R. I. ; } 506, 000 | C3-26 
NAS, Whidbey Island, Wash wel 400, 000 C3-30 
| 


Senator Case. Do they use GCA at Washington? 

Captain Lamps. Yes, sir. This system is very similar to the one you 
have got at Washington, at National. It is also going into Idlewild. 
It is going into Chicago. As I stated, it will be common to all civilian 
airfields and military fields. 

Senator Casr. Well, are civilian pilots given training so they could 
use this ? 

Captain Lamp. Yes, sir. 

Senator Case. I thought they used ILS? 

Captain Lame. This is a modernization of that system, sir. 

Senator Casz. What is the difference between what you say GCA at 
Andrews Air Force Base is and this is? 

Captain Lams. This has a greater range. You can put the things 
out farther away from the field. It is more precise. It can bring 
the plane right down onto the runway without the pilot even seeing 
the runway. 

At present under the present system he has to pick the runway up 
when he is around 1,000 feet away and with some altitude. 

Senator Caspr. I had a GCA landing once when we were coming in 
at a snowstorm and we couldn’t see the field 1,000 feet away. We were 
right on the end of it. 

I was on the earphones at the time and they told the pilot to take 
over, but at that time we were right smack over the end of the runway, 
ye feet away. 

Captain Lams. With this system you don’t have to tell the pilot to 
take over. You can bring it right on down to a landing. 

Senator Case. Do you take over the plane or do you instruct the 
pilot ? 

Captain Lamp. I will refer to the expert on that. 

Captain Davison. Mr. Chairman, this system is a coordination be- 
tween several radar and the final approach is similar to the present 
GCA. 

It also has an intermediate range and a longer range radar, so that 
you can pick up a number of airplanes, give them their landing 
sequence, give them each individual direction. 

And these are single pilot airplanes I am talking about where they 
don’t have quite the teamwork within the airplane that a passenger 
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airliner has or a Navy transport and it gives the pilot his directions 
so that they give each one individual control at a high landing rate, 
so that we get our carrier air groups down before they run out of fuel 
and under minimum conditions. 

We do hope to coordinate it with the approach lighting system so 
that the pilot can be brought onto his approach lighting and make a 
landing such as you have described, sir. 

Senator Case. This may seem unrelated, but in a certain sense it 1s, 
in a certain sense it isn’t. 

Do you know whether or not the Navy at the present time is con- 
ducting any research in the field Captain Orville was working on dur- 
ing the war of modifying clouds to open up fields? 

Captain Davison. I do not know, sir. We have no installations at 
our shore stations proposed or in progress. 

Senator Casr. It would bea research program, I assume. The other 
day Captain Orville was showing me some pictures that were taken. 

I thought that was a Navy project at the time, where they had seeded 
some clouds with silver iodide and cut a hole right on through them, a 
sequence of pictures. 

The first was a complete undercast and the sequence of pictures 
showed its gradual modification until a hole was opened up 2 miles 
wide and more than that long, 6 or 7 miles long. 

I would think that further research along ‘that line would pay for 
itself many times over. If you saved 1 or 2 planes it would pay for 
all you put in for research on that in a half a dozen years. Do you 
know whether the Navy has any direct research projects along that 
line? 

Admiral Crarx. At least one of our aerologists has been doing that, 
but he has been doing that without any special money or project. He 
has gone in and he has worked somewhat with Captain Altman, his 
name being Kotch, but I don’t believe he has ever been given a formal 
contract. 

Senator Casr. I became interested in cloud modification because of 
having a dry summer or two out home, and reading an article en- 
titled, “They Really Do Make It Rain” which resulted in this legis- 
lation which we passed, I introduced the bill before I left the House. 
There were some bills in the Senate. We had hearings in the Senate 
and it was finally passed, and the Weather Advisory Commission was 
named by the President and confirmed here early in this session. 
They are just really getting set up because the money is carried in the 
independent offices appropriations bill, and Captain Orville is the 
Chairman of that Commission. 

He was on a Navy project during the war on that and they have a 
very outstanding commission with him as chairman, Ken Spangler, 
secretary of the American Meteorological Society as one of the lay 
members, Lew Douglas, former Director of the Budget, another mem- 
ber, Dean Eberley, ‘director of the State College of Agriculture in my 
State is another member, and General George, a meteorologist for 
Eastern Airlines is the fifth lay member, and then I think there is 1 
member from each of 5 different departments including the Depart- 
ment of Defense. 

I think Mr. Quarles represents the Department of Defense and the 
Under Secretaries of Interior, Commerce, Agriculture, five, I believe 
altogether. 
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They will be getting underway and I really think that in addition 

to the possibilities of their research for increasing rainfall for drought 
areas, forest-fire control, that the several defense departments could 
well make it a special object to cooperate with them in any research 
that you are doing because the results have as much significance for 
national defense as anything else. 

As I say, it is a little unrelated to this work here, and yet it isn’t 
either. If you are putting in these radar-control centers for the pur 
pose of helping planes to get down, there are times when cloud modi- 
fication might accomplish it even better than this type of control, 
particular ly if you had a large number of planes coming in in a rela- 
tively short period of time. 

That is a personal indulgence of the chairman, and I trust. while 
I may be faking a little liberty with this hearing here it won’t be 
entirely overlooked for that reason. 

Naval air station, San Diego, Calif.: Operational facilities and air- 
craft maintenance facilities, $1,150,000. Chiefly for what ? 

Captain Lams. $357,000 to replace a seaplane beaching facility, sir. 
We have a number of wooden ramps out there for beaching seaplanes. 
They are all deteriorating. The timber in them is rotten. 

We are going to put in one concrete ramp that will be capable of 
taking our newer type heavier seaplane. The remaining seaplane 
ramps we will replace in increments in future years. Part of the other 
project is the extension of building 379 for fuel accessories overhaul 
shop to handle accessories equipment that is on the jet engine. 

Senator Case. The next project is Padre Island, Tex.: Operational 
facilities, $80,000. For what? 

Captain Lamp. This is to construct the target area, construct one 
target with an impact area, 

Senator Casr. Why do you need this? 

Captain Lams. This is a part of the Advance Training Command in 
southern Texas, sir. 

We have to give instruction to our student aviators in bombing and 
in gunnery. Padre Island is located close aboard the coast of Texas, 
in the vicinity of Corpus Christi, and we wish to go out on this island 
and construct this target, sir. 

Senator Case. Naval air turbine test station, Trenton, N. J.: Re- 
search and development facilities, $5,209,000. What is the mission of 
this station ? 

Captain Lams. The mission is to test and evaluate aircraft turbojet, 
turboprop, accessories, and components of such engines. 

Whenever a manufacturer designs an engine ¢ and proposes it to the 
Navy and desires to get a contract for the engine, before we negotiate 
in any manner with him, we take his e ngine up to Trenton and run it 
through all the tests it will be subjected to in the service. 

This fac ility has been under close study by an ad hoc committee in 
the Secretary of Defense’s Office, in correlating the work done at Tren- 
ton with the work done at Arnold Engineering Depot, which belongs 
to the Air Force. 

Senator Case. Just the other day this committee had a special hear- 
ing on the Tullahoma installation, the Arnold Engineering Center, 
and I gain the impression from Secretary Quarles that this fac “ility in 
Tennessee would be available for all services, or at least the results 
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of its work. Why do you need a separate testing facility for these 
engines at New Jersey / 

Captain Lamp. I believe this ad hoe committee was chairmaned by 
Mr. Quarles, and they came up with a report which I believe we have 
available here, sir, in which their conclusion was that both facilities 
are needed ; that definitely they will interchange information and that 
we will interchange work. The workload in the future is so great in 
the turbo, turboprops, and future jet engines that both facilities are 
required. 

his plant we have at Trenton is an operation at present. We are 
expanding it in accordance with our original plans. 

This project here provides for a test cell and an accessories test wing 
building, a ram blower to be used in the test cell and an absorption 
dynamometer. It has been under very careful scrutiny by the Sec- 
retary of Defense’s Office and the ad hoc committee for a period of 
8 months. They have cleared the project and told us we should 
proceed as rapidly as we could get colkecland ion. 

Senator Case. Do you have a statement there in the report from 
the ad hoc committee with reference to the delineation of field for this 
as compared with the Arnold center? 

Captain Lamp. I have the statement. I am not positive I have it 
with me, but I can supply it this afternoon, sir. Here are the con- 
clusions, sir. 

Senator Stennis. Does that committee have Secretary Quarles on 
it now, did you say ¢ 

Captain Lams. I am not positive. I would have to look in the 
book. 

Captain Davison. That report is signed by Mr. Quarles. 

Senator Case. Is this classified ? 

Captain Lamp. Yes, sir. 

Senator Srennis. I had exactly the same question come to my mind 
as Senator Case had in looking at this sheet here, my first thought 
is it could be done altogether. 

(Discussion off the record. ) 

Senator Casr. This is the conclusion of the ad hoc committee with 
reference to the question of possible duplication between this facility 
and the AEDC of the Air Force. This is the Arnold Engineering 
Development Center of the Air Force: 

Conclusions: These facilities are necessary to enable the Navy to test, within 
its own facilities, turbojet and turboprop engines and accessories of the size and 
type required for use in Navy aircraft. They may, in certain instances, such 
as that of the turboprop absorption dynamometer, duplicate facilities already 
planned or installed at the Air Force AEDC; however, it is believed that such 
duplication is necessary and desirable from the standpoint of efficient and 
effective management of the Navy turbine engine development program and that 
this expansion should be approved. However, when this facility is in full opera- 
tion, the Navy should phase out those facilities of the aeronautical engine labora 
tory of the naval air material center at Philadelphia which have been provided 
for at NATTS, 

With reference to the phasing out of the aeronautical laboratory at 
Philadelphia, is that provided for in this program ¢ 

Captain Lamp. Yes, sir. We are up before the Appropriations 
Committee on some 54 projects, or were the other day. 

At the material laboratory we are doing some work of a very minor 
stage, mainly piston-type engines. When we get our Trenton facility 
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completed, it is now planned to phase out all of the work of this nature 
that is done at Philadelphia. 

Senator Case. There is one thing that Congress is sensitive on when 
it gets to the field of research and development and that is possible 
duplic ation. 

The average Member of Congress finds it difficult to keep clearly 
in mind the functions of Wright Field and Langley and Aimes and 
Lewis and the other facilities of the NACA and the Air Force and the 
Navy as well. 

Will there be any objection, in case that question comes up on the 
floor, to our reading this conclusion? I mean from a classification 
standpoint. 

Captain Lamp. No, sir. 

Senator Case. I think it at least would enable the committee to 
be in the position to say that an ad hoc committee which was headed 
by Secretary Quarles did go into this, and with people who were able 
to appraise the units that you have in the research center, did say, 
“Well, there may be some duplic ation here; we think it is necessary in 
order that the Navy do its job.” 

That gives us a pretty good answer to the possible question of dupli- 
cation. 

The next project is naval air station, Whidbey Island, Wash.: Air- 
craft maintenance facilities, airfield pavements, communication facili- 
ties, navigational aids, and utilities, $4,245,000. To do what? 

Captain Lams. Whidbey Island is one of our modern master jet 
stations, and from there we also operate sea patrols over the northern 
Pacific. 

This authorization request is for a hangar at a cost of $2,400,000; 
utilities, $404,000. The utilities provide for the sewers, water, steam, 
roads, and walks to the hangar. Also, aircraft parking area, 48,000 
square feet. The request is for $600,000. Communication facilities is 
a request for $84,000. Visual omnidirectional range, $73,000. A cen- 
tral heating plant, building, and equipment, $ 284.000. And a radar 
aircraft control center, $400,000. This is the continued development 
of Whidbey Island Field. 

Senator Casr. When was Whidbey established ? 

Captain Lams. Whidbey Island was established on the 21st of 
September 1942, sir. 

Senator Case. Is this hangar a replacement or an additional han- 
gar? 

Captain Lame. It is in addition, sir. We have one new hangar 
there. We have two old wooden hangars there which are not capable 
of housing the type of plane that we operate from this field. In 
the main, ‘the planes that we operate are the large P2V land-patrol 
planes. 

Senator Casr. What type of construction for the hangar? 

Captain Lams. Reinforced concrete. 

Senator Case. And you have none large enough to handle that 
plane now? 

Captain Lams. We have one hangar there, yes, sir. 

Senator Case. Was this expansion contemplated in your original 
authorization for Whidbey ? 

Captain Lame. Yes, sir. 
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Senator Case. That was almost a wartime start, wasn’t it? 

Captain Lamp. Yes, sir. 

Senator Case. What type of construction do the barracks and 
messing facilities have there? 

Captain Lams. They are permanent, sir. 

Senator Case. They are permanent? 

Captain Lamps. Yes, sir. 

Senator Case. This is regarded as a permanent base? 

Captain Lamp. Oh, yes, sir. We are daily operating and conduct- 
ing patrols from there now, clear up to Alaska and south to San 
Francisco. That completes “Aviation, continental.” 

Admiral Ciark. Do you want an explanation of this point about 
storing alcohol underground ? 

Senator Casr. The question was raised at the other hearing with 
respect to the relative desirability of the underground storage for 
alcohol as compared with aviation gasoline or other fuels. 

Captain Davison. Mr. Chairman, it is our opinion that it is a similar 
problem to the storage of aviation fuel which is also preferred under- 
ground when it is in the vicinity of other structures, parts of the 
station that are used in the servicing of aircraft. 

Senator Case. Is there anything in the chemical composition of 
alcohol which makes underground storage of it more or less important 
than for aviation gasoline or jet fuels? 

Captain Davison. No, sir; not that I know of. 

Senator Case. Are you putting your other fuels underground ? 

Captain Davison. Yes, sir. We are in general putting aviation fuel 
underground in new construction at the present time, sir. 

Admiral Perry. Mr. Chairman, as regards this alcohol storage you 
will recall probably that the storage was for 15,000 gallons. Normally 
we don’t have alcohol in that quantity at most of our places, or we 
have not had in the past, consequently we haven’t put it underground. 

But the underground storage has three particular advantages. 
Two are of major importance. 

One is from the safety angle, because it is, as you know, highly 
inflammable and, if it got loose, you are liable to cause damage to 
property and to life. 

And the second, main reason, is that since alcohol is volatile there 
will be less loss if stored underground than there would be if it is 
stored aboveground. 

Senator Casr. What is the unit cost of aleohol as compared with 
other fuels? 

Captain Davison. The only time, sir, that I have had any experience 
with alcohol in bulk was in Panama in 1934, and the price then was 
20 cents a gallon. 

Senator Case. What kind of alcohol was that ? 

Captain Davison. It was sold by the Panama Canal Supply Depart- 
ment for use in magnetic compasses aboard ship. 

Senator Casr. Relatively, is alcohol more or less expensive than 
other types of fuel? 

Captain Davison. I think it is quite comparable, Mr. Chairman. In 
South America alcohol is used to dilute gasoline and motor fuels as a 
matter of everyday practice. 
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Senator Case. What I was getting at, 1 thought possibly you gave 
a little plush treatment to alcohol. We haven’t had many requests here 
for underground storage of other fuels. 

Personally, | think we ought to go to underground storage as muc! 
as possible as rapidly as we can work it into the economy and afford it, 
particularly in stations where its replacement is diflic sult in outlying 
stations, particularly where transportation and replacement is a part 
of a logistics problem i in case of an emergency. 

Domestically, why, maybe we don’t need to worry so much about 
that. phase of it, but I thought that maybe you were asking for the 
underground storage for alcohol because it perhaps is more volatile 
and may have more loss from evaporation, or because it is relatively 
more valuable. 

Admiral Prrry. It is not based on the value, Mr, Chairman. 

Senator Case. Are there any further questions, Senator ? 

Senator Srennis. | want to ask a question not related to that. 
We find back here, I noticed the cost of this airfield pavement here, 
parking area on page C-330, Captain, 48,000 feet there at $12.50 
unit price. 

[ was just doing a little calculating here on that; what is the unit 
rice for ordinary runways, just the average there ¢ Suppose you 
had some runways. It seems to me like that $12.50 was high just for 
the parking areas, unless it is special. 

Admiral Perry. Senator, the parking areas must, because of these 
jet planes, be remade, and they should be made of reinforced con- 
crete. 

The main runway, except for 500 feet—and I think I am right— 
500 feet at each end of the runway, can be of asphaltic concrete con- 
struction, and cheaper thereby, generally speaking, because you don’t 
have the impingement of the flame from the blast of the engines on 
that. 

But for the parking, you see, you have the tail down and you have 
direct impingement of the flame, once you start your blast, and as a 
result we have to put it in of reinforced concrete. 

Now, I think if you will review our costs, our unit costs, for these 
parking areas and for taxiways, you will find that, depending upon 
the location in the country, the parts will probably vary between 
$10 and $13. 

Senator Stennis. That is the runway ? 

Admiral Perry. No, sir. 

Senator Stennis. The parkway ? 

Admiral Perry. That is the taxiway and the parking area, sir. 

Senator Stennis. What would your runways be? 

Admiral Perry. Your runways generally, if I recall correctly, will 
run between $9 and $11. That is the main runway. 

Now, bear in mind that the 500 feet at each end of the runway will 
also be of reinforced concrete, the main portion of the runway. 

Senator Case. Are you giving those figures with reference to west- 
coast costs? I notice that the question Senator Stennis asked is on 
the Whidbey Island project. 

Admiral Perry. I said, Mr. Chairman, that they would vary, 
depending upon the location, between $10 and $13 per square yard, 
and at Whidbey Island—I have just had given to me some actual bid 
prices which we have received. 
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At Brunswick, Maine, it was $12.37; at Chincoteague, Va., we got 
away with $9.32. 

Senator Case. Those are runways? 

Admiral Perry. Yes, sir. At Cecil Field it was $9.61. These are 
actual bid prices which we have received. But in our estimating we 
yenerally—— 

Senator Casp. Are those all that you have on that table in front of 
yout 

Admiral Perry. Well, I have Port Lyautey. Of course, that is in 
north Africa. That is $17.40 over there. 

Senator Casg. Was that a bid price or just a CPFF ¢ 

Admiral Perry. The price at Lyautey, sir, was an actual cost price, 
not a bid price. You see, we had a cost-plus-a-fixed-fee contract over 
there. 

Senator Case. The committee was over there last fall. 

Admiral Perry. At Brunswick, Chincoteague, and Cecil Field 
those are bid prices, yes, sir, that we had recently received. 

Senator Srennis. That is all. 


SUPPLY FACILITIES 


Senator Case. The next division is supply facilities. The state- 
ment on this division will be incorporated in the record at this point. 
(The statement above referred to is as follows:) 


STATEMENT OF REAR ApM. W. W. Honaker, DEPUTY AND ASSISTANT CHIEF, 
BUREAU OF SUPPLIES AND ACCOUNTS 


Requested authorization in this program for “Supply facilities,” under the 
management-control of the Bureau of Supplies and Accounts, totals $35,312,000 
for 5 projects, 3 overseas and 2 in continental United States. 

The 8 overseas prospects, at a cost of $31,608,000, will provide bulk-petroleum- 
storage facilities at Subic Bay, Philippine Islands, and in another strategic 
overseas location in support of fleet and short-activity requirements for Navy 
special fuel oil, diesel oil, aviation gasoline, jet fuel, and motor gasoline. 

Requirements for petroleum storage are based on policies established by the 
Joint Chiefs of Staff and studies conducted by the Secretary of Defense. De- 
tailed information of a classified nature is available to support requirements 
and the proposed petroleum facilities at the overseas locations. 

The 2 projects in continental United States are for the purpose of correcting 
serious fire-protection deficiencies at the Naval Supply Center, Oakland, Calif., 
at a cost of $3,051,000, and rehabilitation of the cold-storage plant at Cheatham 
Annex, Naval Supply Center, Norfolk, Va., at a cost of $653,000. 

The major portion of the warehouses at the Naval Supply Center, Oakland, 
are of combustible construction, built in World War II and inadequately pro- 
tected. These buildings are presently storing over one-half-billion-dollar value 
of materials. The replacement cost of the structures would be $29.8 million. 

The cold-storage plant at Cheatham Annex has deteriorated to the extent of 
being unsafe for continued use. 


Senator Casr. Naval Supply (Cheatham Annex) Norfolk, Va.: 
Cold storage facilities, $653,000. Why do you need this? 

Captain Lams. This is rehabilitation of the present cold storage 
plant at Cheatham. 

Senator Case. When was the present one built? 

Captain Lams. It was built in 1943 and asa result of lowered stand- 
ards of design due to wartime construction, structural failure of the 
building has occurred resulting in serious deflections in the roof stress 
directly above the ceiling. We have taken some emergency measures 
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down there and we are continuing to have failures. It is much more 
economical to rehabilitate the present cold storage than to construct 
a new building. 

Senator Case. Naval Supply Center, Oakland, Calif.: Fire protec 
tion facilities, $3,051,000. 

Captain Lame. Naval supply facilities at Oakland is the main sup- 
ply depot on the west coast. 

We have 25 warehouses there that were constructed during World 
War II and due to the shortages of materials, no sprinkler systems 
were installed in these buildings, and we have a plant value of $30 
million. We have a storage of materials of about $500 million there. 
Much of these materials stored is mobilization equipment that is irre- 
placeable. 

Senator Case. Would you say this has a high priority ? 

Captain Lams. Yes, sir. 

Senator Case. One of the highest ? 

Captain Lams. On the Secretary of the Navy’s list, it is the highest 
for protection. 

Senator Case. It is the highest you say on the Secretary’s list? 

Captain Lams. Yes, sir. 

Senator Casr. That completes the power facilities. 


MARINE CORPS FACILITIES 


Next is the Marine Corps facilities. I saw you looking at the clock, 
General, did you want to wait until after lunch? 

General Huw. At your pleasure, sir. 

Senator Caspr. If we take you now, we will probably get through 
with you much more rapidly than if we waited until this afternoon. 
I do intend to recess when we reach ordnance facilities. 

We will place your statement in the record, General, and you tell us 
what it says. 

(The prepared statement submitted by General Hill on Marine 
Corps facilities is as follows :) 


STATEMENT OF Mas. Gen, W. P. T. HILt, QUARTERMASTER GENERAL OF THE MARINE 
Corps 


PROGRAM OBJECTIVES—V. MARINE CORPS FACILITIES 


The primary objective, on which the Marine Corps 1955 public-works program 
is founded, is to provide necessary facilities for training and maintaining the 
expanded Marine Corps. 


A secondary program objective is to correct existing 
deficiencies. 


The Marine Corps has prepared its program in the format pre- 
scribed and under the policies and assumptions which have been promulgated 
by the Department of Defense. The program has been carefully prepared on 
the basis of the maximum possible utilization of existing facilities, and no re- 
placements of existing facilities are proposed except those which are in a criti- 
eally unsatisfactory condition or are grossly inadequate to provide for known 
requirements. All projects conform to the master shore station development 
plans for the stations concerned. 

The 1955 program is based on and is similar to the 1954 program, The reason 
for this situation is that only $9,968,100 was authorized out of a total of ap- 
proximately $214 million requested for that year (after cuts from an initial 
submission of about $483 million). This reduction requires that most of these 
projects be resubmitted in the 1955 program. The majority of projects in the 
Marine Corps program represent a need which has existed before, and are 
those which failed to receive appropriations because they were considered to be 
less urgent than those for other parts of the Defense Department when the 
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Marine Corps recommendations were reviewed. This need still exists and is 
presented in this year’s program. It must be remembered that during World 
War II, the facilities of the Marine Corps within the continental United States 
were not designed nor required to maintain a large standing force. Today, at 
all Marine Corps stations (except temporarily at Camp Pendleton and Twentynine 
Palms, Calif.), conditions are overcrowded and generally unsatisfactory, and do 
not conform to minimum standards for billeting, messing, or storage. Even 
with two divisions overseas, this condition exists. When one or both divisions 
return to the continental United States, these conditions will be multiplied 
many times. It is considered necessary to keep this factor in mind and pro- 
visions must be made to house and maintain the entire Marine Corps in the 
continental United States. 

Speaking for a moment of the expanded Marine Corps, I would like to point out 
that the strength of the Marine Corps as of June 30, 1950, was 72,012, of which 
65,564 were located in the United States. As of December 31, 1958, the strength 
of the Marine Corps was 248,823, of which 175,173 were located in the United 
States. It is obvious from there figures that the facilities requirements are 
much larger now than they were June 30, 1950. Lack of facilities has made 
it necessary to extemporize and double-up to the point where training has suf- 
fered. 

As has been pointed out, this condition is not a temporary crowding to handle 
a nonrecurring peak load, but is a condition which will continue to exist if not 
alleviated by providing the necessary facilities. 

The program includes 10 projects, at 5 stations at a cost of $2,605,000. Au- 
thorization in that amount will be required. The primary objective may be 
divided into: 

1. Provision of facilities for training at 4 activities including 8 projects cost- 
ing $2,153,000; and 

2. Provisions of supply facilities at the Marine Corps Depot of ‘Supplies, 
Albany, Ga., including 2 projects costing $452,000. 

Details of these two subobjectives are as follows: 


Authorization 
and appro- 
Location priation re- | Priority 
quest, fiscal 
year 1955 


1. TRAINING FACILITIES 


MCB, Camp Lejeune, N.C 


(a) Combat training facilities . $220, 000 3 
(6) Temporary BOQ, Camp Gieger 434, 000 8 
(c) Conversion of warehouse space to shop space in Camp Geiger 95, 000 36 
MCRD, Parris Island, 8. C 
(a) Cold storage plant 625, 000 11 
(6) Extension of steam distribution lines from main station to 3d Battalion 
area 112, 000 32 
MCS, Quantico, Va 
(a) Chapel 3.80, 000 4 
(6) NCO barracks and mess 235, 000 14 
MCRD, San Diego, Calif 
lhree classroom buildings, Camp Matthews 82, 000 85 


2. SUPPLY FACILITIES 
MCD8, Albany, Ga 
(a) Security facilities ri i 92, 000 27 


, 


(5) Maintenance shops a 360, 000 7 


General Hitz. In about three sentences, sir, it summarizes the 
Marine Corps facilities in the Senate bill that amounts to $2,605,000. 
In the House bill it amounts to $3,333,000. 

It covers the depot supplies at Albany, Ga.; Marine Corps Camp 
Lejeune, N. C.; Marine Depot, Parris Island, S. C.; Marine Corps 
School, Quantico, Va.; and Marine Corps Recruit Depot at San Diego, 
Calif. 

Senator Casr. The listing of the projects under Marine Corps 
facilities is as follows: 
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Marine Corps depot of supplies, Albany, Ga.: security facilities 
and maintenance facilities, $452,000. 

Marine Base, Camp Lejeune, N. C.: Training facilities, maintenance 
facilities, and personnel facilities, $749,000. 

Marine Corps Recruit Depot, Parris Island, 8. C.: Utilities and cold 
storage facilities, $737,000. 

Marine Corps School, Quantico, Va.: Personnel facilities and com- 
munity facilities, $585,000. 

Marine Corps Recruit Depot, San Diego, Calif.: Training facil- 
ities, $82,000. 

(Questions may be directed toward any one of the Marine Corps 
facility projec ts. 

The Chair would like to ask with special reference to the personnel 
facilities at Quantico, Va., this question. 

We have $585,000. What is that to provide? 

General Hii. At Quantico, Va., sir, there is a chapel, a total cost 
of $350,000, a bachelor noncommissioned officers’ quarters and mess 
$235,000, total $585,000. 

Senator Casr. You have had Quantico a long time I know. How 
does it come about that you have never had a chapel there before, or 
have you had a chapel? 

General Hix. Our present chapel, sir, is an outgrowth of a lack 
of funds over a period of 27 years. This chapel was first submitted 
in 1927. We never got the funds. It was sponsored by several Mem- 
bers of the Congress both in the House and in the Senate. 

Senator Case. I note this sentence in the justification called “the 
existing chapel is an old temporary structure originally built as a 
brig.” 

General Hux. That is correct, sir. 

Senator Case. Let me ask you whether or not the use of the build- 
ing has been so successful as a chapel that you no longer need the brig. 

General Hiiu. No, sir. The chapel has several disadvantages, sir. 
One of them is it is about 100 yards from the railroad tracks, the 
Richmond, Fredericksburg, and Potomac Railroad, and during divine 
services, no matter what the time, there are trains going by there all 
the time, and the chaplains can’t do their best work with all these 
interruptions. 

Senator Casr. As far as IT am personally concerned, I am quite 
sympathetic to providing chapels not merely at the Marine Corps 
station but at other stations. 

However, it amazes me at that, that with the whole history of 
Quantico you have not had a chapel there before this. 

General Hi. We have tried many times, sir. 

Senator Srennis. You say the bill has been pending here off and on 
since 1927. 

General Hitu. No, sir. We started it in the chain of command at 
(Quantico in 1927, and since then it has come up to a different level 
of command, and it has always been cut off under the ground rules 
under which we could submit our public works authorization bill. 

Senator Stennis. Do you have any others at any other Marine 
installations that are now in channel for 27 years, or any lesser num- 
ber of years, and have failed to get here? 

General Hitt. No chapels; no, sir. 
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Senator Case. I note further in the justifications that with the 
dependents and the station complement a total of 18,000 persons would 
be the number to be served by this facility, and the present seating 
capacity of the old brig is 313. 

General Hinz. Yes, sir; they have to have divine services starting 
at 6 o’clock in the morning and going straight through, if they hold 
them in this building, sir. 

Senator Case. Will this serve for both Protestant and Catholic? 

General Hit. Yes, sir. 

Senator Case. Are there any other facilities at Quantico proposed 
in this? 

Oh, yes, the bachelor NCO quarters and mess. 

Why do you need this?’ You must have plenty of quarters and mess 
facilities at Quantico. 

General Hixi. The existing bachelor NCO mess and quarters build- 
ing has been recommended for survey by a recent board action. Visit- 
ing facilities provide accommodations for 29 staff noncommissioned 
officers and a small staff of cooks. 

In the 3-year period from June 1950 to June 1953, the number of 
staff noncommissioned officers in the Marine Corps base has increased 
approximately 120 percent. The proportion of numbers of staff of 
noncommissioned officers attached to the Marine Corps schools is con- 
siderably higher than for other Marine Corps establishments due to the 
training mission of Marine Corps schools, Quantico, Va. 

At the present time they are in excess of over 1,200 staff noncom- 
missioned officers. This will provide accommodations for 50 of the 
senior staff noncommissioned officers. 

Senator Case. What are the personnel facilities requested for Camp 
Lejeune ¢ 

General Hi. Temporary bachelor officers’ quarters at Camp 
Geiger, 156 spaces, for a total of $34,000. 

Senator Case. Why temporary quarters? 

General Hi. This is in a temporary camp, sir. We have a few 
bachelor officers’ quarters down there that are of this type. 

In any event, a cutdown in personnel, this would leave this area 
for Reserve training in the summertime. 

Senator Case. When you say “temporary,” what is that—10-year 
construction ¢ 

Admiral Perry. It is frame construction, Senator. I don’t think 
you can attach a number of years of life to any structure, personally. 

In other words, if you spend enough money on maintenance and 
repair of the structure, it will last, barring an act of God, it will last 
indefinitely. 

Senator Case. I suppose that a lot of the buildings I have seen at 
Quantico were built as temporary structures in 1917, that are still 
there ¢ 

General Hitt. That is correct, sir. 

Senator Casr. The last time I was there, there were still some 1917 
buildings. I noticed the House increased two of the line items you 
have here. One was at Albany, Ga., they propose raising from 452,000 
to 892,000. What was the increase for? 

General Hiii. The increase, sir, was for a maintenance shop. In- 
itially it was submitted for $240,000 for building, $76,000 for utilities, 
roads, and $44,000 for equipment. 
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The House peut it, sir, $600,000 for the building, $148,000 for 


the utilities and roads, and $52,000 for the equipment, making a total 
of $800,000 and a total for Albany, Ga., of $892,000. 

Senator Case. They didn’t put in any new items, but simply in- 
creased the allowance? 

General Hix. Increased the extension to the present shops. 

Senator Casr. Why the increase, larger or different construction ? 

Colonel Roserrson. To give you the whole story, sir, the complete 
project was for a little over $1 million. Under questioning in the 
House committee, General Hill brought that out, and they were asked 
how he could build this thing for the amount of money now in here. 

He said “All I can get is a shell of a building, and I cannot proceed 
and operate. I will still have to have something,” and they asked 
how much. 

He said, “I can get by with $800,000 and defer the rest of it, but 
that part of it must go as a whole package, or I won’t have an operable 
facility.” 

The operation that is to go on in here is the overhaul and repair 
of equipment that is reissue. It is not maintenance proposed or any- 
thing of that kind. It is overhaul of supplies. 

Senator Casr. The increase then is entirely on the maintenance 
shops really and the supporting utilities. 

General Hinz. Yes, sir. 

Senator Casr. And the $92,000 is the other item for security 
facilities ? 

Colonel Roprertson. Yes, sir. 

Senator Case. And there is one other increase, the one at Parris 
Island, the utilities and cold-storage facilities, the House raised that 
from $737,000 request to $1,025,000. Why? 

General Hiti. That was for eight classroom buildings, sir, to in- 
struct the recruits, $288,000. This was brought up, sir, y Congress- 
man Mendel Rivers who had just returned from visiting Genera] 
Silverthorn, the present commanding general down thero, and he said 
that the buildings or construction that was most urgently required 
was classroom facilities to instruct the recruits. 

At the present time they are instructed in the open or in their own 
squad rooms, and Gener: al Silverthorn wanted them nearer to the 
recruiting training facilities as well as to have a building they could 
use in inclement weather. 

Senator Case. Aren’t you afraid of what that will do to the morale 
of the marines, to give them indoor training ? 

General Hitz. Sir, I don’t believe anything can ruin the morale 
of the marines. 

Senator Case. I thought you got hard by training outdoors. 

General Hr. Well, we have a lot of marines now that are quite 
highly educated, and it would increase the morale if those people 
could have the interior o aining, sir. 

Senator Case. I think a little austerity has done the marines good. 
The increase is actually about $288,000. 

General Hitz. Yes, sir. 

Senator Case. And that is for additional classrooms. 

General Hui. Eight classrooms, sir, 8 buildings for classrooms. 

Senator Casr. Any other questions on the marines? 
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Senator Srennis. I want to agree with the chairman that I thought 
or had been under the impression that the austerity program had done 
the marines good, and I thought the corncob pipe the general was 
smoking here in the room has been a part of that program. I favor it. 

General Hiti. Thank you very kindly, sir. 

Senator Case. If there are no further questions the committee will 
recess until 2 o’clock this afternoon in the room at the Capitol. 

General, we will pass out this chapel building with the under- 
standing that you will actually get it built. It won't get-cut off in 
channels any more. 

General Hix. Thank you very much, sir. 

(Whereupon, at 11:50 p. m., a recess was taken until 2 p. m. of 
this same day.) 

AFTERNOON SESSION 


The subcommittee met, pursuant to recess, in room P-38, United 
States Capitol Building, Senator Francis Case (chairman of the sub- 
committee) presiding. 

Present: Senators Case (presiding), Duff, and Stennis. 

Also present: Rear Adm. S. R. Clark, Director, Shore Establish- 
ment, Development and Maintenance Division, senior member, Shore 
Station Development Board, Office of the Chief of Naval Operations, 
United States Navy; Rear Adm. J. R. Perry, C. E. C., Chief, Bureau 
of Yards and Docks, United States Navy; Capt. R. 8. Lamb, Director 
of Staff, Shore Station Development Board, Office of the Chief of 
Naval Operations, United States Navy; Capt. A. S. Miller, Director, 
Navy Petroleum Reserve, Office of the Assistant Secretary of the 
Navy, United States Navy; Mark Hanabury, Head, Public Works 
Construction Branch, Shore Establishments Division, Bureau of 
Aeronautics; W. P. Tiencken, Head, Realty Operations and Plan- 
ning Sections, Bureau of Yards and Docks; Capt. J. V. Bewick, pro- 
gram controller, Naval Communications Division, Office of Chief of 
Naval Operations, United States Navy; Commander Lawson of the 
Bureau of Medicine and Surgery; Dr. Krause, Naval Research Labor- 
atory, Washington, D. C.; Captain Tucker, United States Navy; and 
Capt. G. H. Laird, Head, Facilities and Equipment Branch, Naval 
Ordnance Establishment Division, United States Navy; William H. 
Darden, of the committee staff. 


ORDNANCE FACILITIES 


Senator Casr. The next group is “Ordnance facilities.” 

Admiral Crark. Mr. Chairman, I have a statement from the Chief 
of the Bureau of Ordnance which I would like to insert in the record 
at this point. 

Senator Casr. We would be pleased to have it. 

(The statement above referred to is as follows:) 


STATEMENT OF REAR ApM. M. F. ScHoerrer, Cuter, BuRRAU Or ORDNANCE 


Gentlemen: The objective of the Bureau of Ordnance public works program 
is to provide the facilities necessary to support the Bureau's mission. The facili 
ties in this program are required to prosecute successfully an integrated program 
of research, design, development, manufacture, storage, distribution and issue 
of ordnance and ammunition to the fleet and for certain requirements of the 
Army and Air Force. 

48138—54 31 
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To achieve this objective, new authorization totaling $7,540,000 is requested - 
$7,140,000 for facilities in this country and $400,000 for facilities overseas. This 
program is divided into four broad functional types. The number of projects 
in each type, the dollar value of each type and the percentage comparison of this 
cost to the total are as follows: 


| | 


Te s Number of — | Percent oi 

I'ype of project projects Cost 1 Speed cost 
Ammunition storage 3 $3, 125, 000 | 4) 
Ammunition production and reconditioning 4) 1, 131, 000 | l 
Research and development 3 1, 756, 000 | 2 
Explosive safety 5 l 


, 528, 000 } 


Total 15 7, 540, 000 100 
The facilities under each category are as follows: 
A. Ammunition storage: 
Continental : 
Location classified, ammunition storage facilities $2, 845, 000 
Naval net depot, Melville, R. 1., magazines (4). ~~. 380, 000 
Overseas: 
Location classified, ammunition storage facilities i 400, 000 
Subtotal 


indi bes ei : rave we on dinn* By ie, 600 


Bb. Ammunition production and reconditioning: 


Nival proving ground, Dahlgren, Va., land acquisition... _- 200, 000 
Naval ammunition depot, Fallbrook, Calif., ammunition re- 

work facilities ‘ 278, 000 
Naval ammunition depot, Hawthorne, Nev., extension to pro- 

jectile overhaul building S Diecaatl eesevek 308, 000 
Naval powder factory, Indian Head, Md., extension of utili- 

ties ; ; soca aeapaamdocine’ 345, 000 

Subtotal 1, 131, 000 


C. Research and development : 
Naval proving ground, Dahlgren, Va., bombproof and condi- 


tioning room for rocket battery land range bi 212, 000 
Naval ordnance plant, Indianapolis, Ind., fire-control develop- 

ment and evaluation laboratory aad . 1,188,000 
Naval ordnance laboratory, White Oak, Md., moored mine and 

antisubmarine weapons tank od a : 361, 000 

Subtotal_ : wchteigeicth lulltide die iebibblnes ated . 1, 756,000 





D. Explosive safety: 
Naval ammunition depot, Charleston, S. C., barricaded sid- 


ing (30 cars) olan iit ical a nelle tani Ma 671, 000 
Naval ammunition depot, Earle, N. J., acquisition of land 73, 000 
Naval magazine, Port Chicago, Calif. : 

Transfer depot 191, 000 
Land acquisition ‘i sheath 113, 000 
Naval mine depot, Yorktown, Va., barricaded sidings (5) 480, 000 
Subtotal : ankd owisaee dy Ge oO 

Grand total eos. tokcs ‘ re 7, 540, 000 


Senator Case. Would the chief like to highlight any part of it? 

Admiral Crark. No, sir. 

Senator Case. The first project is “Naval ammunition depot, 
Charleston, 8S. C.”: Barricaded sidings, $671,000. What does this 
mean, barricaded sidings? 


equested ° 
-AB. This 
- Projects 
M of this 


*,ercent o 
otal cost 


45, 000 
80, OOO 


00, OOO 


25, 000 


een 
———— 


00, 000 
8, 000 
8, OOO 
5, 000 


1, 000 











MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 479 


Captain Lams. This means, sir, that we have built under 1953 funds 


a deepwater pier at the depot. 

At ithat time we stated that the pier 
of time to build that we could wait until later y 
barricaded sidings. 

Barricaded sidings are earthworks that are elevated on each side, 
banks we might call them, on each side of the railroad tracks to con- 
tain an explosion, should such a thing happen in one of the freight 
cars that is loaded and awaiting shipment. 

Senator Case. This is a safety factor ¢ 

Captain Lamp. Yes, sir. 

Senator Case. How far back from the point of loading do you 
carry this barricade ¢ 

Captain Lams. Captain Laird from the Bureau of Ordnance will 


nee that question, Mr, Chairman. 
Captain Lamp. Three thousand feet from the shore end of the pier, 


sir. 
Senator Caspr. You wouldn’t be able to barricade very much distance 
for $504,000 to any extent. It is just where you have a concentration 


of the loaded cars. 
‘aptain Lams. Yes, sir; on each side of this sector where we will 


would take us such a length 
sars to come in for the 


stack up the 30 cars. 

Senator Case. Next project is “Naval proving ground, Dahlgren 

Va.”: Testing facilities and land acquisition, $412,000. This is for 
what ? 
‘aptain Lamn. We have two projects here; Conditioning rooms for 
the rocket land range, and the second projection is the acquisition of 
land at Pumpkin Neck. We have under 1953 facilities appropriations 
purchased and commenced the installation of a rocket launcher. 

At that time we came before the Armed Services Committee in the 
House, told them that we would have to purchase land in order to 
provide proper safety distances from this rocket launcher. We have 
had at that time assurance from the House Armed Services Commit 
tee that they had no objection to the purchase of this land. 

The land was then brought before the Senate committee. There 
was considerable discussion, and we understand some protests from 
landowners in this area. The Senate committee informally stated 
that they believed that the land acquisition should properly go in as 
a public-works project. This was in 1953, 

In 1954—that was last year’s bill—we were held to very critical 
criteria by the Secretary of Defense. We were not permitted to ask 
for any new appropriations, We were required to fund any new au- 
thorizations from savings. 

We had the acquisition of land at Dahlgren in our original 1954 
arenes eaiaen bill. When this very limiting criteria was placed upon 
the Navy, we withdrew this project for land acquisition from our 
authorization bill on the basis that our launcher would not be ready 

until early 1955. Therefore we could not declare it urgent for 1954. 

Therefore the land acquisition was not presented to this committee 
or to the House committee in last year’s authorization bill, that is the 
1954 bill, Public Law 209. 

This year our rocket launcher is so near completion that we feel 
that we must have this land to provide proper safety distances. We 
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are using this rocket launcher for production tests for both Navy 
and Air Force rockets. 

We have « load, a test load, of around 1,800 rockets per month. We 
expect that this load will continue for 4 or 5 years. 

Now these rockets are rockets that both the N: avy and the Air Force 
will use against tanks. If we are not able to use this launcher to its 
full capacity, due to the fact that we cannot acquire title to this land, 
it will reduce the effectiveness of our rocket program considerably. 
We now understand that there is a protest from one party in the area 
from whom we wish to purchase. 

Mr. Darpen. Mr. Chairman, may I furnish some additional infor 
mation on this project? It is opposed by Senator Byrd and several 
of his constituents, apparently. The original land-acquisition project 
at Dahlgren, as Captain Lamb has stated, was forwarded to the com 
mittee in May of 1952. At that time objections were received from 
Senator Byrd and from Senator Long. 

Senator Long’s objection was that this land acquisition was not 
specifically and separately authorized. He objected to others on the 
same grounds, and that the authority for the land acquisition was 
merely the so-called expediting production language in an appropria- 
tions bill. 

Senator Byrd’s objection so far as I can determine was on the 
merits. He just objected to the acquisition of the land because his 
constituents objected. 

This was thrashed out in the House hearings. Since that time there 
has been subsequent correspondence that there is objection from more 
than a landowner. The principal landowner is a Mr. Covert who now 
lives in Nebraska, I believe. He has written to Congressman Hruska 
and we have had communications from Senator Butler of Nebraska, 
and in the past from Senator Gillette in opposition to it. Senator 
Byrd this time has written to chairman Saltonstall, and I believe 
previously to you, sir, that he would like it carefully scrutinized, and 
if the committee thought it should be in that, he would like the 
board of supervisors for the county and the landowners to have an 
opportunity to present their views. 

One of their objections is that notwithstanding disapproval, or, 
more accurately, failure to approve the land- acquisition project in 
1952, the Navy proceeded to construct their rocket launcher at 
the cost of some $500,000, and that the launcher can’t be used in the 
absence of additional land, which puts the committee in the position 
of having to approve the land or causing the Navy not to utilize 
the launcher. 

Captain Lams. We have a chart here of the area, Senator, if it 
would be of any assistance. 

Senator Case. How much land do you have in the naval proving 
oct there now? 

Captain Larrp. On Pumpkin Neck we have about 1,600 acres. That 
is sort of an annex to the main station. 

Senator Case. What type of land is this? 

Captain Larrp. It is generally flat and mostly wooded, sir. The 
Pumpkin Neck area, ap proximate ‘ly 1,600 acres, is this piece right 
here [indicating]; the main station up here, which is approximately 
1,000 acres, is this ne ighborhood. The land that we propose to 
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acquire is this area here, sir, with our rocket launcher along this red 
line. 

Senator Casr. Which way will the rockets go? 

Captain Larrp. The rockets will go in this direction, sir. Mr. 
Covert’s home is right at this spot here, sir, which is about 200 feet off 
of the centerline extended of the rocket launcher. 

Admiral CLarkx. That is his summer residence rather than his home. 

Captain Larrp. Summer residence, yes, sir. 

Senator Case. When was this main station established ‘ 

Captain Larrp. 1918, sir. 

Senator Case. When did you acquire Pumpkin Neck? 

Captain Lairp. Approximately 10 years ago, sir, this property here 
was acquired. 

Senator Case. Will those rockets go out into the river ¢ 

Captain Laren. In general, sir, the test will be to fire them into steel 

lates to test the fuses, the action of the fuses, and the action of the 
head. However, there is a requirement for firing them into the river 
in order to test the fuse action on impact with water. 

That requirement, however, is a smaller requirement than the shoot- 
ing into the steel plate. However, we always have the hazard of a 
rocket running erratic and get out of the butts and going off in any 
direction. It might be down this: way or it might be down that way, 
depending upon how erratic it is. Also, for ricochets, the same general 
effect will be gotten. 

Senator Casr. Doesn’t the Navy have access to testing grounds 
where you wouldn’t involve residential property or property that is 
valued at 1 and 2 hundred dollars an acre ¢ 

Captain Lamp. Not where we can handle the production-proof 
requirement of 1,800 rockets a month, sir. 

Senator Casr. The project probably requires more attention than 
we will be able to give it this afternoon. We should have the other 
members of the committee here, and also give an opportunity to these 
other Senators who have expressed an interest in it, if we are going 
to take affirmative action. In any event we will pass it along at this 
time and give further consideration to that later. 

The next project is Naval Ammunition Depot, Earle, N. J.: Land 
acquisition, $73,000. This also is a land acquisition. 

Captain Lame. Yes, sir. This again provides safety distances in 
the vicinity of pier area at the Naval Ammunition Depot, Earle, N.J., 
sir. We are requesting authorization for 350 acres at the unit price 
of $208 per acre. 

Senator Case. Has this project been advertised locally? Do the 
people locally know that you desire additional land ? 

Captain Lams. Mr. Tiencken, have they been approached ¢ 

Mr. Trencken. I don’t think there has been any public knowledge 
of it. As a matter of fact, this particular property is at the present 
time not being used. 

Senator Case. I notice it is a tidal swamp area. 

Mr. Trencxen. That’s right. It is in an area that is developing, 
and this particular property, we feel we would be wise in buying 
before somebody gets in there and develops it. 

Senator Caspr. $208 an acre seems a pretty good price for tidal 
swamp lands. 
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Mr. Trencxken. It is potential subdivision property. It is on the 
bay back of Ss ae Hook. 

Senator Case. The committee print of the Senate bill carries a proj- 
ect “Naval Ammunition Depot, Fallbrook, Calif.: Ordnance facilities, 
$278,000.” 

Captain Lamp. Yes, sir. 

Senator Case. However, the House dropped that. 

Captain Lams. That w: as deleted by the House on the basis that the 
water rights question, has not been settled in Camp Pendleton. Fall- 
brook is in the Pendleton area, sir. 

Senator Casr. Did the Navy concur in dropping this item ¢ 

Captain Lams. No, sir. We feel that we have sufficient water from 
our own Wells at Fallbrook, that we will save $412,000 per year the first 
year of operation if we can get this facility, and $309,000 in each sub 
sequent year. 

Senator Casr. How will you save that 4 

Captain Lamp. By being able to rework ammunition that originates 
in the Marine Corps Depots of Camp Pendleton at Fallbrook, rather 
than shipping it to our other ammunition depots such as Hawthorne or 
Crane, Ind. 

Transportation charges on ammunition shipments are very, very 
high. We feel that we would not be involved in the water rights at 
Pendleton if this facility was constructed. 

Senator Case. In other words, you think you will save the price of 
this about three times in 2 years / 

Captain Lame. Yes, sir. 

Senator Case. The next project, “Naval Ammunition Depot, Haw- 
thorne, Nev.: Ordnance facilities, $308,000.” What do you want this 
not y for 

Captain Lams. This is in addition to a projectile overhaul, sir, in 
order that we can increase the overhaul of projectiles at this depot. 
At present we are limited to one type. 

We have a tremendous backload of 13,500 tons that must be shipped 
out of there and reprocessed. If we can get this facility at Haw- 
thorne, we will save $234,000 per year. 

Senator Case. And you will save that in transportation charges ? 

Captain Lamp. Yes, sir. 

Senator Case. The next project is “Naval Ordnance Plant, Indian- 
apolis, Ind.: Research and development facilities, $1,183,000.” What 
_ you want to do there ¢ 

Captain Lamp. This is a facility for testing fire-control systems as 
they come from the contractor shops, rather than putting them out into 
the fleet and then finding that we have troubles with these new systems 
which necessitates docking the ship, putting the ship out of use for sev- 
eral months and increasing the cost of future equipment procured under 
the same contract. We will take this equipment, give it a thorough 
test under all types of conditions, before we make the final production 
contracts to the manufacturers. 

Senator Casr. Don’t you have facilities for that kind of testing 
now ¢ 

Captain Lams. No, sir, not for modern fire-control equipment. 

Senator Case. Did you get any information on this fire you had in 
the Bennington recently, or the explosion there ? 
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iS on the Captain Lame. I have only hearsay, sir, that it was probably due to 
hydraulic fluid in the catapult system. Captain Tucker from the 

Sa pro)- Naval Research Laboratory, are you investigating that ? 

acilities, Captain Tucker. We have had several scientists go up to assist 


the investigating board. The explosion was in the hydraulic system 
of the catapult system. 
Senator Casr. Did you have any fire with that? 
that the Captin Tucker. No, sir; it was a flash explosion. The vapor from 
.  Fall- the catapult system apparently had penetrated the various parts of 
the ship for a few minutes before the explosion occurred. 
When the explosion was ignited, the proper conditions had been 


er from established in a considerable area of the ship for an explosion similar 
the first to that in a dust explosion with particles finely dispersed in the air. 
ch sub Senator Casr. When you speak of fire-control equipment for this 


naval ordnance plant, are you talking about the same type of thing, 
that is, equipment to control fires? 


ginates Captain Lamp. No, sir. 
rather Senator Case. Or are you talking about fire power ¢ 
orne or Captain Lams. Fire power—guntire power—instruments for track- 
ing aircraft, for tracking submarines underwater, instruments for 
/, very tracking surface ships. 
thts at Senator Case. And you don’t have any such facilities now? 
; Captain Lamp, No, sir. 
rice of Senator Casr. Nowhere in the Navy 
Captain Lams. No, sir. We have been doing it aboard ship and 
piecemeal. This is one facility where we can bring all of the fire- 
Haw- control gear in and operate it and test it as a system before we go into 
tt this all-out production of a particular model of fire-control equipment. 
Sips We will be able to test it under Arctic conditions, under condition 
sr, In of high humidity. 
lepot. Senator Case. How would you explain the fact that up to this time 
: you haven’t had anything on this! 
ipped Captain Lams. We are going through a revolutionary process in 
Haw- all fire-control equipment. It is becoming much more intricate, much 
more delicate, much more difficult to build, much more difficult to 
‘ operate, and particularly under the various weather conditions which 
our fleets are now operating with. 
dian- Our past years have been much less complex in fire-control gear. 
Vhat We have been tracking planes up through World War II that were 
making 200 knots. We are now endeavoring to get equipment that 
nS as will track planes up to 600 knots and above. That requires much more 
into complex equipment than we dreamed of 5 years ago. 
tems Senator Casr. Does the Navy have any central testing facilities 
'sev- such as the Air Force has at Wright Feld ¢ 
nder Captain Lams. We have a number of facilities, testing facilities, 
ugh yes, sir, scattered throughout various locations under various bureaus. 
tion This particular facility comes under the Bureau of Ordnance. 
Senator Casr. Haven’t you been testing your fire-control equip- 
ting ment in any of these places? 


Captain Lams. We have been running tests at the manufacturer’s 

; plant such as the Ford Instrument Co. in New York, and we have 
lin been putting the equipment aboard ship. We find it is very costly 
to try to carry on these tests in an operating ship. If anything goes 
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wrong, the ship is placed out of action until that equipment can be 
corrected. We believe that a facility of this kind will result in great 
economies in the future. 

Senator Case. Who evaluated this particular project ? 

Captain Lams. The Secretary of Detisiee and the Research Sec- 
tion of the Secretary of Defense, sir, Dr. Quarles’ office evaluated 
this. 

Senator Case. Do you have any report here from them ¢ 

Captain Lamp. I have a list of projects that were in our program 
when Dr. Quarles’ office evaluated and cleared for the Secretary of 
Defense, giving the Navy permission to submit this in the public 
works program, sir. 

Senator Case. I wish you would ask Dr. Quarles for a specific state 
ment with respect to this project, not a general clearance, but a 
specific evaluation of it in relation to the facilities by which you have 
found an answer to this problem, because this certainly is not a new 
problem as far as the Navy is concerned. 

Captain Lams. It is new in the respect that we are getting much 
more complex equipment, sir, than we have had heretofore. 

Senator Case. In any event, let’s have an evaluation by Dr. Quarles. 

Captain Lamp. Yes, sir. 

(Information subsequently furnished :) 


ASSISTANT SECRETARY OF DEFENSE, 
RESEARCH AND DEVELOPMENT, 
Washington 25, D. C., June 19, 1954. 


Hon. FRANCIS CASE, 
Chairman, Subcommittee on Real Estate and Military Construction, 
United States Senate. 

Dear SENATOR CasE: I appreciate the opportunity of giving you my views 
regarding the proposed facility at the naval ordnance plant, Indianapolis, 
which came up for discussion during your subcommittee hearings on June 16. 

This project, along with the other research and development projects sub- 
mitted by the Military Departments for inclusion in the fiscal year 1955 
public works authorization program, was reviewed by me and approved as 
being necessary for the proper and efficient prosecution of the Department of 
Defense research and development program. 

As you undoubtedly know, one of the major problems confronting the average 
research and development project is the requirement to test the equipment 
under the operating conditions which will be encountered in actual field use. 
In general, past experience has shown that it is normally more efficient and 
economical to test the equipment under development in simulated environ- 
mental conditions rather than to test the equipment in the field; the major 
advantages to be gained by following this procedure are the ability to accurately 
control the conditions and observe the results, which is often impossible in 
field testing, thereby giving greater assurance that the equipment will operate 
reliably and accurately when released for combat use. The facility proposed 
for NOP Indianapolis is required to perform these simulated tests. In the 
past, the lack of adequate facilities to perform such tests has resulted in the 
deficiencies in newly developed equipment not being discovered until the item 
is either in production or installed on shipboard, in which case it becomes very 
costly to make the required modifications. 

I shall be happy to supply you with any additional information which you 
may desire concerning this project. 

Sincerely yours, 
DonaLp A, QUARLES. 

Senator Case. The next project is Naval Powder Factory, Indian 
Head, Md.: Utilities, $345,000. Fire mains, valves, and hydrants. 
This is more conventional fire; is that correct ? 
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Captain Lamp. Yes, sir. We have a very large plant investment 
down there that has been constructed over the last few years, and we 
have an inadequate fire protection system, and this project is to im- 
prove the fire protection at this plant. 

Senator Casr. Would you regard it as an essential project? 

Captain Lamp. Essential, yes, sir. 

Senator Casg. That is, it has a relatively high priority ¢ 

Captain Lame. Very high. 

Senator Case. Next is Naval Net Depot, Melville, R. I.: Ammuni- 
tion storage facilities, $380,000. 

Captain Lame. This is to provide magazines for the operating 
forces in the Narrangansett Bay area, sir. We have a deficit. We 
require 14 magazines up there; we have available 6. Therefore, we 
have a deficit of 8, and we are requesting 4 in this program, 

Senator Case. Is that a deficit for reserve storage? 

Captain Lams. Both reserve and for training ammunition that we 
are using daily such as depth charges, sir. 

Senator Casr. The next project is Naval Magazine, Port Chicago, 
Calif.: Transfer depot facilities and land acquisition—$519,000 is the 
amount in the House bill. I note the original request was $304,000. 
What is the project and what is the reason for the increase by the 
House ¢ 

Captain Lams. The first project in this request, sir, is for a barri- 
caded transfer depot, $191,000. There was no question and no altera- 
tion in this project in the hearings before the House. 

The second project is acquisition of land. The original request was 
for $113,000 for safety distances. This provided a limited amount 
of safety distance. 

The Armed Services Committee in the House, on examining it, noted 
that next year we would go in for a second increment of land for 
safety distances. They thought it would be wise to combine them into 
one acquisition at this time, rather than to make a purchase one year 
and then try to purchase more the following year, where experience 
has shown that once we go in and start purchasing land, all the sur- 
rounding land goes up in value, in anticipation that we are going to 
purchase more of it. 

We require the total amount, 535 acres, to provide minimum safety 
distances around the dock area at Port Chicago. 

Senator Case. Isn’t it possible where you get this additional land 
for safety purposes to get easements so that you control the use of 
the land? 

Captain Lams. Yes, sir; in all instances we first try to get easements. 
In many cases we find it is just as economical to purchase the land in 
fee as it is to get the easement. I believe that is the case at Port 
Chicago. 

Mr. Tiencxen. Yes, sir. 1 think I can easily show you the picture 
on this property. 

This property is suitable for industrial development. This is our 
present holding on the waterfront, and the proposal was to come to this 
point here and the increase takes us down to this point. There is a 
pier right here, and this gives us the safety zone on the area. 

The industrial development is beginning to creep in. It hasn’t 
reached here at the present time, and the purpose of this project is to 
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uy it before somebody gets into it and puts up a plant or an indus- 
try which will create a greater hazard, if there is an explosion. 

Senator Case. Did you recommend the additional land at the House 
hearing ? 

Captain Lams. No, sir. The Representative from California, I be- 
lieve, first brought up the subject, Mr. Miller. 

Senator Case. Does the Navy concur that it is sound to get the 
additional land at this time ¢ 

Captain Lams. Very definitely. 

Senator Case. How does it come about that it was not in your 
request ¢ 

Captain Lams. It was in our request, sir, when it was submitted to 
the Secretary of Defense. For reasons unknown to us, the Secret tary 
of Defense, Office of Property and Installations, reduced the total 
ucreage that we requested. 

Senator Casr. The next project is Naval Ordnance Laboratory, 
White Oak, Md.: Research and development facilities, $361,000. This 
is chiefly apparently for a steel tank structure and equipment, $289,000. 
What is the purpose of that? 

Captain Lams. We propose to build a tank 102 feet high and 50 
feet in diameter with a water depth of 100 feet for testing mines and 
equipment and instruments that go into mines, and the release gear 
that is used in dropping mines. We have no such facility in ‘this 
country. There is one in England. We are now doing our testing at 
Solomons in Maryland, and at Hiwassee Dam in North Carolina. 

We find that trying to do these tests in the sound is very unsatis- 
factory. We can’t ac tually see what is happening to the mine. We are 
losing a great deal of equipment. 

Every time we make a test it means gathering a crew together and 
sending them down to Solomons, and we believe ‘that we will get much 
more efficient results if we have this test at White Oaks, and we esti- 
mate we will save $135,000 per year with this facility. 

Senator Case. In transports ition ¢ 

Captain Lams. In-transportation and lost equipment. 

aoa Case. This is part of your antisubmarine program ? 

Captain Lamp. Yes, sir. 

Senator Case. The next project is Naval Mine Depot, Yorktown 
Va.: Barricaded sidings, $480,000. Is that similar to the project of 
barricaded sidings we have before? 

Captain Lamp. It is similar, sir. 

Senator Case. And again for the area where the loaded cars would 
be concentrated ¢ 

Captain Lamp. Yes, sir. 

Senator Casr. That completes that group. 


SERVICE SCHOOL FACILITIES 


The next is service school facilities. Admiral, do you have a state- 
ment on this group? 
Admiral Criark. Yes, sir, I have a statement from the Chief of the 
sureau of Personnel which I would like to submit for the record. He 
has no highlights to bring out. 
Senator Case. All right, it will appear in the record at this point. 
(The statement above referred to is as follows :) 
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STATEMENT OF CHIEF OF NAVAL PERSONNEL 


The six projects, sponsored by the Chief of Naval Personnel for funding in 
the fiscal year 1955, are part of a planned program designed to provide for the 
augmentation of facilities necessary to meet training requirements and the 
replacement of essential substandard facilities inherited from the World War 
II era. 

The Naval Academy has suffered from a serious deficiency in covered physical 
education facilities for a number of years. Existing facilities, which are ma 
terially the same as were provided in 1907 for an enrollment of 767, are grossl\ 
inadequate for the present average enrollment of 3,521. This condition has been 
recognized by the President and noted in a memorandum to the Secretary of 
Defense last summer. Dr. Hannah, Assistant Secretary of Defense, has investi- 
gated this matter and concurs fully in our request for funds to finance the con 
struction of a new gymnasium. 

Our program envisions the relocation of service schools from overcrowded, 
highly competitive fleet-port areas to less congested and more centralized sites. 
At this time, we are concentrating our efforts toward developing the Naval Train- 
ing Center, Great Lakes, as one of three service school centers. In order to con- 
tinue this development, we are requesting approval for a 2,000 man combined 
harracks and messing facility to replace temporary, wartime construction that 
cannot be economically converted to space adequate for the housing of enlisted 
student personnel who require facilities for after-school study. Existing BOQ 
facilities are not sufficient to accommodate bachelor officer personnel currently 
assigned to activities in the Great Lakes area and the scheduled relocation of 
certain officer training schools to the Naval Training Center will further increase 
the deficit. In order to correct this condition, we have included a project for 
the construction of an addition to the present, permanent BOQ to provide hous- 
ing for 200 officers with messing facilities for 350. 

Servant quarters for the old Del Monte Hotel, constructed in 1888, were re 
habilitated to serve as interim barracks for staff enlisted personnel when the 
Naval Postgraduate School was moved to Monterey, Calif. These quarters are 
grossly substandard for the housing of permanently assigned personnel and in 
recognition of this condition we are sponsoring the construction of a new har- 
racks for 172 men. 

The Naval Amphibious Base, Coronado, Calif. was built during the peak 
period of the last war. Consequently, the structures provided were of the most 
temporary nature, and at this time, have passed their economical life expectancy 
This is particularly true of the barracks which are so substandard that neither 
rehabilitation nor conversion can provide the minimum acceptable facilities for 
permanent use. Therefore, we are requesting funds to finance 10 new barracks 
of 172-man capacity eacn. 

The Fleet Air Defense and CIC Team Training Center, Point Loma, Calif., 
requires certain specialized equipment to enable realistic training in the inter 
grated aspects of Fleet Air Defense. To meet this requirement, a target-gen- 
erating system (device RS-14) is needed. This device, provided for in the 
fiscal year 1952-53 public works appropriations, incorporates technical improve- 
ments on an earlier model developed for use at the FADTC, Dam Neck, Va. 
Due to certain technical difficulties, changes in the simulation and relative mo 
tion phases of this device which require further funding are necessary. 

The projects which I have described represent a careful screening of the 
many requests submitted for my sponsorship. Each of them is urgently re- 
quired to fill a permanent need. 

Senator Casr. The first project is Naval Academy, Annapolis, Md. : 
Training facilities, $5,680,000. 

Captain Lamn. We are requesting a new gymnasium at Annapolis. 
The present facilities were built in 1907 and were designed to accom- 
modate 757 midshipmen. We have been using that facility. At 
present we have 3,546 midshipmen. We have a planned figure for 
3,700 midshipmen for fiscal year °57. 

This project has been thoroughly examined by Dr. Hannah—rec- 
ommended by Dr. Hannah of the Secretary of Defense’s Office. It 
has been recommended by the Board of Visitors a number of years. 
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It was included in the Board of Visitors’ report for the past year, 
and this report was endorsed by the President of the United States 
and sent to the Secretary of Defense, with a directive that something 
should be done to correct the deficiencies in physical education fac ih. 
ties at the Naval Academy. 

Our tables will show in this justification that there is less space 
per man at the Naval Academy for physical education than at any 
university in the United States where we conduct Naval Reserve 
officer training. 

Senator Casz. It hasn’t seemed to interfere with the Navy teams in 
the last couple of years. 

Captain Lame. This doesn’t have to do with the Navy teams, Mr. 
Chairman. This is gymnastic education for each. Each midship 
man must spend a certain amount of time throughout the 4 years 
that he is at the Naval Academy on physical education. 

Senator Case. I am intrigued a little bit by the statement on C-711 
of the justifications. It says: 

The following percentages are given as an example of the class of 1956 upon 
entering the Academy : 

(a) Over 14 percent had serious defects in posture. 

(b) Over 60 percent could not do 6 chins. 

(c) Over 46 percent could not pass the required fourth-class swimming test. 

(d) Over 12 percent could not swim. 

I don’t understand how they got into Annapolis. 

Captain Lams. Well, they first passed the medical examination; 
and, in the second place, they passed the physical examination. 

Senator Casz. You mean that 60 percent of them could pass the 
physical examination and not do 6 chins? 

Captain Lams. Yes, sir. 

Admiral Ciark. Those examinations are for health rather than 
condition. 

Senator Case. I recognize that that could be a matter of physical 
development, but you would think a larger percentage of those who 
could pass the general medical examination would have the physical 
development that would permit that. 

I don’t mean by that that 60 percent of the Senators could do that 
or anything like that, but at the age that you get those boys, I would 
think they “could. 

Captain Lame. The average age is between 16 and 20 

Senator Case. However, it wouldn’t exactly be necessary to get a 
new gymnasium in order to give them some practice in chinning 
themselves. 

Captain Lams. Well, we have no room in the present gymnasium 
to carry on this physical education, sir. It was built for 700 midship- 
men. There are five times that number there now. 

Senator Case. And you mean that the facilities are actually so 
short that you can’t carry on the proper program of physical 
education ? 

Captain Lamp. Yes, sir. 

Senator Casz. Who is on the Board of Visitors from the Armed 
Services Committee for Annapolis? 

Mr. Darven. Senator Frear served this year. No member of the 
committee went. 
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Admiral CLark. Senator Saltonstall has been on it a good many 
times. 

Mr. Darven. He undoubtedly has been over there. I don’t believe 
he served this year. 

Senator Casr. Did you show him your gym? 

Captain Lamp. Yes, sir. I might quote ‘from the Board of Visitors 
report, not quote from the report, but read this statement: 


The 1953 Report of the Board of Visitors has been examined by President 
tisenhower with much care and interest. In a memorandum to the Secretary 
of Defense dated July 14, 1953, the President noted the recommendations for ad- 
ditional facilities, and invited the Secretary of Defense to follow up this report 
with appropriate studies under the auspices of the Department of Defense. 

As the result of this directive, Dr. Hannah visited the Naval 
Academy, made a thorough investigation. I do not know that he 
submitted an official report, but he has been in accord with the Navy 
submitting this project, and there has been continuing interest by 
the Secretary of Defense’s Office. 

Senator Case. I note that in the justification, reference is also made 
to the fact that in 1945 an appropriation of a million and a half 
was made for construction of a fieldhouse, but that later that money 
apparently was released in order to rehabilitate the older wings and 
the messhall at Bancroft Hall. 

Captain Lamp. Yes, sir. 

Senator Case. Are you proposing now to incorporate the fieldhouse 
in this gymnasium ¢ 

Captain Lamp. Yes, sir; it will be a combination fieldhouse and 
gymnasium. 

Senator Case. So that if you got this program, you would not need 
the million-and-a-half-dollar fieldhouse ? 

Captain Lamp. No, sir. We had the the authorization at that time, 
and then in 1948—I fail to recall the law—all authorizations prior to 
the 80th Congress were rescinded. Therefore, we lost that author- 
ization. 

Senator Case. However, if you had gotten that, you would not have 
what you now propose to build, or would you? That is, the fieldhouse 
which you contemplated at that time I assume was not as much of 
a building as you are now proposing, or is that correct? 

Admiral Perry. Senator, I am fully familiar with that because I 
was the public-works officer at Annapolis at the time of the rescinding 
of that $1,500,000, or reprograming, I should say. It was realized 
at that time that you could not get any sort of a satisfactory field 
house for $1,500,000 in those days. 

That is one of the reasons that prompted us to request approval 
by the now deceased Senator from Massachusetts, David I. Walsh, 
and he reluctantly went along with us because he realized that for 
$1,500,000 you could not get anything: 

Senator Case. You mean he went ‘along i in giving up the fieldhouse 
and putting on the messhall ? 

Admiral Perry. That’s right, sir. The amount was just insuffi- 
cient to give you any kind of a proper facility. 

Senator Case. The next project is naval amphibious base, Coronado, 
Calif.: Personnel facilities, $2,888,000. What type of personnel 
facilities ? 
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Captain Lams. This is to provide permanent enlisted men’s bar- 
racks, capacity of 1,720 men, sir, at the unit price of $1,350 per man. 
The collateral of $155 per man, for a total of $288,000. 

Senator Case. How are you housing the men now ? 

Captain Lams. We are housing the men in World War IT barracks 
and in quonset huts. 

The barracks have no toilet or washing facilities within them. It 
is necessary for the men to leave the barracks and go to a common shed 
for toilet necessities. 

Senator Case. The justification statement carries this sentence: 

During the winter months the lack of heating facilities on the nonsealed type 
of construction works undue hardships on using personnel. 

i ould you say that is literally true for San Diego County ? 

Captain Lams. I have lived for 8 years in San Diego, Mr. Chair- 
man, and it is literally true that you require heating in your homes 
during the wintertime and in barracks and public buildings. 

Senator Case. Would you say that this is one of the greater or 
lesser needs, from a comfort standpoint i‘ 

Captain Lamp. This is the No. 1 personnel need in the Navy pro- 
gram, sir. 

Senator Case. This particular project ? 

Captain Lame. Yes, sir. 

Senator Casr. It has more priority then than the next one, naval 
— center, Great Lakes, [ll.: Personnel facilities, $5,564,000 

Captain Lams. Well, I would place this one on the basis of comfort, 
and the next one has a high urgency on the necessity of having sufli- 
cient barracks for the per rsonnel in the schools at Chic ago. 

Senator Case. Isn’t the Navy personnel going down somewhat in 
the next year? 

Captain Lams. No, sir; not at a great deal, sir. It goes down 
slightly in 1957, I believe. 

Senator Case. Great Lakes has been there quite a while, and you 
have put a lot of men through. 

Captain Lams. This facility at Chicago is to provide for school 
students, enlisted personnel going to the schools located at Great 
Lakes. 

Senator Case. How many men do you put in the standard barracks? 

Captain Lams. 172 is our smallest standard barracks, sir. 

Senator Case. Where you have a quantity here of 2,000 spaces, how 
would you provide that? Would you use that smaller man barracks? 

Captain Lamp. No, sir. We have several different types of bar- 
racks. One is 172, one is 500, and I think we have a thousand-man 
barracks, standard plan for that, sir. 

Senator Casr. The next project, Naval Post Graduate School, 
Monterey, Calif.: Personnel facilities, $332,000. 

Captain Lams. This provides for a standard 172 enlisted men’s bar- 
racks at the standard cost of $1,350 per man. 

We have enlisted strength there at present of 296 as of March 5. The 
planned strength for the end of fiscal year 1957 is 323. 

At present, these enlisted personnel are living in servants’ quarters 
which were constructed in 1888. They are in such condition that if 
you walk up and down the corridors, the entire building shakes. 
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Senator Casr. The next project is Fleet Air Defense Training 
Center, Point Loma, Calif.: Training facilities, $340,000. What 
training facilities / 

Captain Lamp. This is to provide installation of fire-control equip- 
ment in the Fleet Air Defense Training Center at Point Loma. 

This is a new school that was just completed and this is collateral 
equipment to go into the school, sir. This equipment that simulates 
the gun-fire control systems that we have aboard our ships and aireraft 
carriers 

Senator Casr. This is a new training center on the west coast; 
isn’t it? 

Captain Lamp. Yes, sir. We have 1 on the west coast at San 
Diego—Point Loma—and we have 1 at Dam Neck in Virginia. 

Senator Case. That completes the service-school facilties. 





MEDICAL FACILITIES 


The next group is medical facilities. 

Admiral Ciark. Mr. Chairman, I have a statement from the Chief 
of the Bureau of Medicine and Surgery which I would like to insert 
in the record. 

Senator Casr. The statement will appear in the record at this 
point. 

(The statement above referred to is as follows :) 


STATEMENT OF Rear ApM. H. L. Puen, MC, USN Cuter, BuREAU OF MEDICINE 
AND SURGERY 


That portion of the fiscal year 1955 Navy public works authorization program 
under the sposorship of the Bureau of Medicine and Surgery consists of 2 projects 
at a total estimated cost of $1,001,000. The objectives of this program are two 
fold: (a) Augmentation of utilities of 1 large hospital; and (0) the provision 
of adequate Hospita! Corps barracks at 1 large permanent hospital. 

(a) The hospital, St. Albans, Long Island, N. Y., requires additional electrical 
feeders to met a serious problem of overloading and repeated outages. When 
the new hospital was constructed, the electrical supply to the new building was 
connected to the old distribution system of the wartime temporary hospital. 

(b) In order to provide adequate quarters for enlisted personnel, a 460-man 
permanent barracks is required at the naval hospital, San Diego, Calif. At 
present there are no designated barracks for the staff enlisted personnel. The 
barracks originally constructed were converted during World War II and have 
been permanently assigned for use as the west coast tuberculosis center. The 
hospital corpsmen have since been quartered in various places, including tents 
during World War IT, and currently are crowded into barracks of the Hospital 
Corps school, with a capacity adequate only for the latter. 


BuMed Authoriza- 
prior- Project and location tion required 
ity fiscal year 
. 1955 

1 Naval hospital, St. Albans, Long Island, N. Y., Improvement and extension of 
electrical services $245, 000 
2 Naval hospital, San Diego, Calif., 460-man permanent hospital corps barracks 756, 000 
Total Silab hak <tiakonens $ccksoceties a<sasepaeredsces atl 1, 001, 000 


Senator Case. The first item is Naval Hospital, St. Albans, Long 
Island, N. Y.: Utilities, $245,000. What are the utilities proposed 
here? 
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Captain Lames. We built a new hospital there, sir, and we have 
adjacent to that the old hospital. We have been using the powerplant 
and equipment from the old hospital for the new hospital. We find 
that this equipment is entirely inadequate for this new hospital. It 
was, in fact, an uncompleted facility, due to shortage of authorization 
and funds for the utilities when the new hospital w “as constructed. 

Senator Case. Off the record a moment. 

(Discussion off the record.) 

Senator Case. I note, Admiral, that you have a page in the justi- 
fications showing United States Naval Hospit: il at Norfolk, Va., but 
we have no item for that in the committee print. Apparently you are 
not requesting any authorization for fiscal 1955, but there is con- 
siderable data here on the Norfolk hospital. What does that suggest ? 

Admiral Ciarx. I believe Commander Lawson can answer that. 

Commander Lawson. It is proposed to locate the new construction 
at the site of the Portsmouth, Va., hospital rather than on the Nor 
tolk side of the Elizabeth River, and authorization to change the 
site—— 

Senator Case. Is there any particular change in the hospital design / 

Commander Lawson. No, sir. 

Senator Case. What is the principal reason for the change in plan? 

Captain Lams. The change in plan was necessitated by the inability 
to find a satisfactory site on the Norfolk side of the Elizabeth River. 

Certain land areas and land costs were unsatisfactory to the Bureau 
of the Budget, and as a result the decision was made to locate it at 
the site of the Portsmouth Hospital. 

Senator Case. In the original planning what was estimated as a 
probable land cost ¢ 

Commander Lawson. The initial authorization and appropriation 
in 1952 in the amount of $2,500,000 included land acquisition, site 
preparation, and A. & E. fees. No specific amount was stipulated for 
iand acquisition. 

Senator Casr. But the total was 214 million ¢ 

Commander Lawson. Yes, sir. 

Senator Case. Now I note that in the picture presented here in the 
justification book, site preparation and removal of buildings is listed 
as $155,000. 

Would it be an accurate assumption to say that the difference 
between the $155,000 and $214 million would be the amount saved by 
using the Norfolk site rather than acquiring a new site? 

Commander Lawson. Yes, sir; that is approximately correct. Land 
»ppraisal on the tentative site selected was in the amount of, a little 
in excess of $400,000. That difference would be savings. 

Senator Case. I note you still contemplate $156,000 for paving for 
roads and walks. Should that be in there since you contemplate 
ising the present site? 

Captain Lams. Yes, sir. 

Senator Case. Resuming on the St. Albans project, the utilities 
estimate of $245,000 is apparently largely for a generator with fuel- 
storage tanks, 1 600-kw. 12,000 revolutions per minute diesel-driven 
a voltage generator. Why is that needed? 

Captain ‘Lamp. That is needed, sir, because, as I stated, we are now 
using the facilities that are in the old hospital to supply the power to 
the new hospital. 


Ln fn Fe 


be 
ha 


po 
ob 


ti 


ir 





e have 


rplant 
Ye find 
al, [i 
zation 


d. 


justi 
., but 
ju are 
} COon- 
‘gest ? 
it. 

iction 
Nor 
e the 


lan ? 
lity 
iver, 
reau 
it at 


the 
ted 


nce 
by 


nd 
tle 


‘or 
ite 


es 
.] - 


an 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 493 


In case of a breakdown of any of the equipment in the old hos 
pital—and it is old equipment—we have a complete outage in the 
new hospital, and we have no means of obtaining power. 

Senator Case. Have you experienced outages on Long Island? 

Captain Lams. Yes, sir; we have. I believe we can supply you 
with the number of outages we have had since the hospital was 
constructed. 

Senator Case. Are they fairly frequent or is it a rare experience? 

Captain Lams. Commander Lawson. 

Commander Lawson. There have been outages, actually they should 
be classified as rare. However, there ave been periods where they 
have been without power for several minutes to a half hour or so. 

The emergency generator is to supply uninterrupted electrical 
power to certain critical areas in the hospital such as surgical suites, 
obstetrical suites. 

Electrical-power outages at the naval hospital, St. Albans, Long 
Island, N. Y., in the past several years have been as follows: 

From January 1 to June 30, 1952, 5 outages, with a maximum dura- 
tion of 80 minutes. 

From July 1, 1952, to May 31, 1954, 6 outages, varying from 15 to 60 
minutes’ duration. 

Senator Casr. Is it common for the hospitals in the New York area 
to have independent generating equipment ? 

Commander Lawson. Yes, sir. 

Senator Case. For civilian hospitals? 

Commander Lawson. Civilian and military all have emergency 
power of some kind, yes, sir. 

Senator Casr. The next project is naval hospital, San Diego, Calif. : 
Personnel facilities, $756,000, to provide some barracks, apparently. 

Captain Lamp. Yes, sir. This is to provide one 460-man barracks 
at the naval hospital. This is a permanent hospital. 

We have a very definite shortage of barracks space, and at present 
we are using for barracks a building which was originally designed 
as a tuberculosis ward. This photograph here will illustrate the 
crowded conditions. 

The standard acceptable for barracks is 72 square feet per man. 
We now have less than 42 square feet per man at this facility. 

Senator Casr. What is this, for personnel ? 

Captain Lame. Hospital corpsmen. 

Senator Casr. To man the hospital ? 

Captain Lamp. Yes, sir, the hospital corpsmen and enlisted person- 
nel attending the Hospital Corps School at San Diego. 

Senator Case. Is the hospital plant itself complete ? 

Captain Lampe. Yes, sir, we are constructing an addition to the 
hospital. The contract is about to be awarded to increase it by 1,000 
beds. The present facility has 1,569 beds. 

Senator Casr. That completes the medical facilities. 


OFFICE OF NAVAL RESEARCH FACILITIES 


The next group is Office of Naval Research Facilities. Naval 
Research Laboratory, Washington (Anacostia), District of Colum- 
bia: Research facilities, $996,000. Do you have a general statement 
on that? 
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Admiral Cruark. Yes, sir, I have a statement from the Chief of 
Naval Research, sir, which I would like to submit for the record. 

Senator Case. It will appear in the record. 

(The statement above referred to is as follows :) 


STATEMENT Or Capr. C. G. Grimes, Deputy AND Assistant CHieF, Orvice 
NAVAL RESEARCH 


OF 


The public works construction program sponsored by the Office of Naval 
Research for fiscal year 1955 includes only one “urgent” project, which is for a 
“nuclear reactor” at the Naval Research Laboratory, Washington, D. C., at an 
estimated cost of $096,000, 


The nuclear reactor at the Naval Research Laboratory is necessary to provide 
an essential tool to further the Navy's programs in the fields of nuclear power, 
nuclear weapons, and the application of nuclear science to naval warfare, 

Senator Case. What is the reactor shell? 

Captain Lame. Mr. Chairman, Dr. Krause from the Office of Naval 
Research Laboratory is present, and 1 would like to have him answer 
your specific question. 

Dr. Krause. This reactor is built in a big swimming pool-like tank. 
The tank itself is about 40 feet long and 20 feet wide and 20 feet deep, 
and the shell itself is the structure which houses this tank. 

Senator Casr. Why do you need this? 

Dr. Krauss. The reactor ? 

Senator Case. Yes; why do you need the entire reactor, nuclear 
reactor ¢ 

Dr. Krause. The reactor is.desired for several reasons. One is for 
carrying on the basic research program at the Laboratory which is 
now underway, and secondly, to 

Senator Case. Doesn’t the Atomic Energy Commission do this type 
of thing for you ? 

Dr. Krause. It does some, and we work very closely with the Atomic 
Energy Commission. We are now utilizing some of their reactors. 
We are utilizing, for example, the reactor at Arco and the reactor at 
Brookhaven. 

Senator Cassz. Are you doing anything of this sort now at Anacostia ? 

Dr. Krause. We have no reactor there. We have neutron sources 
though, radioactive sources, yes, and accelerators, quite a few of them. 

Senator Case. The information that you want to get in this form 
of research, can you get that from the Atomic Energy Commission ? 

Dr. Krause. No. We utilize all of the information we can get from 
them, but we need considerably more. 

Senator Case. Why did the House put in this language: 








Provided, however, That any fissionable materials to be used in such facilities 
shall be obtained from the Atomic Energy Commission in the same manner and on 
the same terms and conditions as the Atomic Bnergy Commission makes fission- 
able material available for research reactors in nongovernmental facilities? 

Captain Lams. Mr. Chairman, the members of the Armed Services 
Committee who are also members of the Joint Atomic Energy Com- 
mittee, raised the question when this project was brought up as to the 
control of the nuclear material. 

As a result of this question, the Navy made a presentation before a 
subcommittee of the Joint Atomic Energy Committee, and as a result 
of that hearing, the members of the subcommittee appeared before the 
House Armed Services Committee in support of this project, but 
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requested that the following amendment be added to the project. The 
amendment reads as follows: 

Provided, however, That any fissionable material to be used in such facilities 
shall be obtained from the Atomic Energy Commission in the same manner and 
on the same terms and conditions as the Atomic Energy Commission makes 
fissionable material available for use in research reactors in nongovernmental 
facilities. 

Their point there was that they wanted to make certain that the 
Navy was subjected to the same regulations as to the control of nuclear 
material as ary other facility of ‘the Atomic Energy Commission or 
any nongovernmental agency such as university or college, and so 
forth. 

Senator Cast. Do you feel that as a result of the testimony that was 
taken in the House, there may have been a feeling on the part of 
members of the Joint Committee on Atomic Energy that the ma- 
terial or information about its handling might be in the hands of 
people who had not been cleared for handling that type of material 
or that information, without some such provision ? 

Captain Lamp, I don’t believe that was their intent; no, sir. 

Senator Case. Well, then why should you distinguish between non- 
governmental agencies and gov ernmental agenc ies? 

Admiral Ciark. It is my impression, Mr. Chairman—I heard the 
discussion there—that they ud not want to authorize this project 
unless they could be assured that the Atomic Energy Commission 
would make available to the laboratory fissionable material, and I 
gathered it was a matter of whether there was enough need, whether 
their projects were of sufficient importance at this time to justify 
the opening up of another laboratory, unless there was sufficient ma- 
terial, and the idea was to put us on the same basis in research as the 
university which may have had a prior commitment in doing govern- 
mental work. 

Senator Case. Was this proposal cleared by the ad hoe committee ? 

Captain Lamp. Yes, sir. Not the ad hoc committee, sir, but it was 
cleared by Dr. Quarles’ research council in the Secretary of Defense’s 
offic “8. 

Senator Casr. Do you have a statement by him on that? 

Captain Lams. I do not have it with me, sir. 

Senator Case. Supposing in this instance as in that other, you also 
"7 Dr. Quarles for a specific statement ? 

Captain Lamp. Yes, sir. 
(Statement subsequently furnished is as follows :) 
ASSISTANT SECRETARY OF DEFENSE, 
RESEARCH AND DEVELOPMENT, 
Washington 25, D. C., June 17, 1954. 
Senator FRANcrIs CASE, 
United States Senate. 

Dear Senator CASE: The request for the nuclear reactor to be constructed and 
operated at the Naval Research Laboratory, contained in the fiscal year 1955 
public works appropriation bill, was reviewed by me, along with other research 
and development items in the bill. 

On the basis of discussions with officers of the Department of the Navy and 
the Atomic Energy Commission, I felt that the reactor was justified, and recom- 
mended its inclusion in the public works appropriation for 1955. I consider the 
reactor to be an important facility for the research and development program 
of the Department of the Navy and respectfully request that you approve it. 

Sincerely yours, 
Donatp A. QUARLES. 
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Senator Casr. That is that it is regarded as essential, and is not 
duplicating facilities already available to the Government. 

Cantain” Lams. Dr. Quarles did testify about the Joint Atomic 
Energy Committee in support of this project. 


Senator Case. That appears to complete the Office of Naval Re- 
search Facilities. 


YARDS AND DOCKS FACILITIES 


The next group is Yards and Docks facilities. Do you have a state- 
ment from the Chief of the Bureau ? 

Admiral Crarx. I have a statement from the Chief of the Bureau 
who is also here, and with your permission I will put that in the record. 

Senator Case. We will be glad to put the statement in the record, 
and if the Chief is here he may highlight it. 

Admiral Perry. There is nothing to highlight it at all. It is just 
a statement. 

(The statement above referred to is as follows:) 


STATEMENT OF REAR ApM. J. R. Perry, Corer, BUREAU or Yarps AND Docks 


XI. YARDS AND DOCKS FACILITIES 


In this category are included 9 projects which will require authorization in 
the amount of $22,434,000 and funding in the amount of $26,484,000. In general, 
its aim is to provide professional engineering services to the various branches 
of the Navy and to sponsor faciilties common to all. Its specific objectives are: 

A. The third and final increment in the economical replacement of 2,400 units 
of temporary, substandard, high-cost maintenance, overseas housing with perma- 
nent facilities of low-cost maintenance. This program envisages replacement 
of 530 units on Guam and 220 units in the Philippines at a total cost of $4 million. 
Authorization was granted for this program by Public Law 534, 82d Congress. 
Funding in the full amount of $4 million will be required. 


Appropriation 


Location | request fiscal Priority 
year 1955 
Overseas: Replacement of temporary housing $4, 000, 000 1 


B. Replacement of deteriorated waterfront structures required for 
shipping operations. This project is for the reconstruction of two 
wharfs at Construction Battalion Center, Port Hueneme, Calif. The 
estimated cost of the project is $2.569.000. 


Authorization 
Location and ¢ appropriation| 
. request, fiscal | 
year 1955 


Priority 


CBC, Port Hueneme, Calif.: Reconstruction of wharfs Nos. 2 and 3 $2, 569, 000 


to 


Cc 
loss 
Por 
fac 
$2. 


CE 


pl 
Pp 


] is hot 
Atomic 


ya] Re- 


iL State- 


sureau 
‘ecord. 
ecord, 


S just 


COCKS 


ion in 
neral, 
nches 
jare: 
units 
*Tima- 
ment 
llion. 
‘ress, 


ority 


for 
wo 
‘he 


ity 


to 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 497 


C. Provision of minimum covered storage facilities to reduce deterioration 
loss of advanced-base material stock. It is for two dehumidified storehouses at 
Port Hueneme at a cost of $2,100,000. No commercial or other Government 
facilities are available for this purpose. The estimated cost of the project is 
$2,100,000, 


Authorization 
and appropriation 
request, fiscal 
year 1955 


Location Priority 


CBC, Port Hueneme, Calif: 2 dehumidified warehouses $2, 100, 000 


D. Provision of intelligent and realistic schematic plans and estimates for 
proposed public works projects. This is for advanced planning for urgent 
projects being proposed for inclusion in future public works budgets. Authoriza- 
tion is not required. Appropriation in amount of $5 million is required. 


A ppropriation 
Location request fiscal Priority 
year 1955 


A d¥ance planning for future public works projects $5, 000, 000 4 


BE. Provision of ready funds to repair or replace Navy-wide facilities destroyed 
by disasters. In effect this is an “insurance” fund for which $2,500,000 for pos- 
sible use at continental stations and $1,500,000 for overseas bases, will be re- 
quested. 


Authorization 
and appropriation 


re i . » ; , 
Location request, fiscal Priority 
year 1955 
Continental: Correction of deficiencies - - . oie ‘ ‘ ‘ $2, 500, 000 5 
Overseas: Correction of deficiencies...............-...-.--...-.----- SEP R ETE? 1, 500, 000 6 


F. Acquisition in fee simple title to land occupied by Government-owned 
housing units. This involves acquisition of approximately 9.2 acres of land at 
the Marine Corps Training Center in the desert area of Twenty-nine Palms, 
Calif. It is estimated to cost $14,000. 
ity 

Authorization | 
and appropriation} 


Location | request, fiscal Priority 
| year 1955 
MCTC, Twentynine Palms, Calif.: Acquisition of land $14, 000 | 7 


G. Acquisition in fee simple title of land occupied by Government property. 
This involves acquisition of approximately 110 acres of land now occupied by 
numerous naval activities of the 12th Naval District. The estimated cost for 
the purchase of the land is $750,000. 


Authorization 
and appropriation 
request, fiscal 
year 1955 


Location Priority 





San Bruno, Calif.: Acquisition of land : . é $750, 090 8 
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H. Provision of a pipeline from Naval Petroleum Reserve No. 1, Elk Hills 
to Los Angeles including pumping facilities and acquisition of necessary rights- 
of-way and franchises. The estimated cost of the project is $8 million. 


Losation and appropriation 





| 
Authorization 
request, fiscal | Priority 
year 1955 
— . = af i = 
Elk Hills, Calif.: Pipeline from Nava] Petroleum Reserve No. 1, from Elk ele Fa 
Hills to Los Angeles area , $8, 000, 000 | 4 








Senator Case. We will proceed with the items. I note the House 
bill took out the Elk Hills project pipeline facilities. Do you wish 
to make any statement on that ? 

Captain Lamp. Yes, sir. We would like to have your hear this 
project, Mr. Chairman. 

This project is to provide a standby facility for transporting crude 
oil from the Elk Hills Reserve to the Los Angeles refinery area. This 
is an Immediate mobilization requirement. 

(Discussion off the record.) 

Senator Case. “Naval Petroleum Reserve No. 1, Elk Hills, Calif. : 
Pipeline facilities, including easements and land acquisition, $8 
million.” 

Captain Miller, I want to hear your statement, but will you answer 
a couple of questions first? W here does the petroleum come from 
at ee time for this reserve? You have storage there ? 

Captain Mriter. From the Elk Hills Reserve itself, sir, we are 
producing about 21,000 barrels a day. 

Senator Casr. Who is operating the Elk Hills Reserve? 

Captain Miiier. The Standard Oil Co. of California is the opera- 
tor on a unit plant agreement with the Navy. 

— ator Case. Did they offer to build a pipeline ? 

Captain Micter. No,sir. I would like to explain how it came about 
in the pipeline. Richfield Oil Co. made up the estimates which we 
have in a complete form here. 

Senator Case. Did Richfield offer to build the pipeline? 

Captain Miuier. No, sir. It was a panel of 7 men brought together 
by the Petroleum Administration for Defense, and 5 of those people 
represented oil companies on the west coast. 

Those oil companies were Richfield, Standard Oil Co. of California, 
Texas Co., and General Petroleum. 

There were also two full time Petroleum Administration for De- 
fense employees on that panel. They came up with the recommenda- 
tion that the best way to increase or expand existing facilities out 
of the San Joaquin Valley was to utilize part of the Richfield existing 
line to increase our capacity. 

It boils down to this fact, Mr. Chairman. There were two recom- 
mendations made. 

One was to increase the potential production of Elk Hills to 175,000 
barrels a day and, two, in order to handle this increased production, 
build or expand pipeline facilities out of the valley. 

If we do one, which we are doing, we should do the other. We have 
now potential production of about 130,000 barrels a day. We can 
bring it up to 175,000, but if we do, we are not going to be able to 
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produce at that rate because existing facilities are not capable of 
handling that increased production. 

Senator Case. Will this pipeline be of any use to you unless you 
also build additional storage ? 

Captain Miter. We do not plan to build additional storage, sir. 

Senator Case. Would it simply be a matter of using the pipeline to 
insure uninterrupted delivery and to provide, I suppose—— 

Captain Mruirr. Only in the event of emergency, sir- This pipe- 
line would not be used unless E?k Hills was produced at its maximum, 
and that production can only be done when authorized by a joint 
resolution of the Congress. 

Senator Casr. When you had pipelines or other facilities that could 
carry the production away, would that apply? 

Captain Mitre. I didn’t quite understand. 

Senator Casr. I say and ali it couldn’t be in operation unless you 
had some place to put the oil. 

Captain Mriiuer. Either build storage or carry it away, At the 
present time there are three outlets from the San Joaquin Valley, south 
to Los Angeles, north to San Francisco and west to the coast. 

Now if we do not have coastal transportation by way of tankers 
north and south, we would then require an additional pipeline to San 
Francisco to take care of the production in the San Joaquin Valley, 
including 175,000 barrels a day from Elk Hills. 

Senator Casr. How long would it take to build this? 

Captain Mitter. We estimate at the present time with available 
materials and manpower 414 months to build this line. 

Senator Case. 444 months. That would be 90 miles of line 
altogether. 

Captain Miuier. Yes, sir, approximately, and I want it understood 
that it isn’t a complete line all the way down; that we build part at one 
end and part at another. That we would use existing Richfield 
facilities in the middle. 

Senator Case. Would you be able to claim service in those Rich- 
field facilities as and when you wanted it? 

Captain Mriier. [If we were authorized to build this, we would, 
prior to construction, enter into a contract with Richfield for opera- 
tion in time of emergency and for maintenance in time of nonoperation. 

Senator Casr. Does Richfield have any field or area from which 
they would want to move oil and use the pipeline during any part of 
the time when the United States wasn’t using it? 

Captain Mutter. No, sir. The capacity of their line at the present 
time is sufficient to take care of their production. They would not 
need this.area at all, and the proposal has been made to let private 
industry build it, but you cannot get private industry to build some- 
thing which they will not use, unless war occurs. 

Senator Case. Instances have come to my attention where private 
industry would build the line for the Government reportedly provided 
they would have use of the line during the time the Government wasn’t 
using it, or that they would have the excess capacity. 

Captain Miter. Richfield just completed a line a couple of years 
ago which is this line. That is why they were able to draw this up 
fairly accurately. And they built their line to take care of their 
production. 
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Senator Case. Did Richfield propose that the Government build 
this? 

Captain Minter. No, sir. It was proposed by the recommendation 
of this study made by the Petroleum Administration for Defense. 

Senator Case. How was that study initiated ¢ 

Captain Miter. They didn’t give me the source of why they did 
that, sir, unless it was from the National Security Council, because the 
National Security Council took up their recommendations and had us 
implement them, I presume. I do not know. 

Senator Case. Where did you say it originated ? 

Captain Murr. This study, sir? 

Senator Case. Where did the resolution for the study originate? 

Captain Minter. I do not know the basis of where it came from. 
The title of the study, which was done in 1951 is, “World Wide 
Demand and Supply of Petroleum in the Event of a Major War.” 

Senator Case. What is your relation to the Board that would deter 
mine whether or not a recommendation or request would be made to 
the Congfess for a resolution to go all out on production at Elk Hills? 

Captain Mrvter. I merely operate the Elk Hills Reserve as the 
Director of Reserves under ‘the Secret iy of the N Navy, sir. 

Senator Case. Do you initiate recommendations as to the extent 
to which the Reserve is put into production ? 

Captain Mriuer. In order to do any increase in pone the Elk 
Hills Reserve, we had to, as we did 2 years ago or 1 ye: * ago, go 
before the Armed Services Committee of the House and hold Me arings. 

At that time we were producing I believe about 15,000 barrels a 
day or less. We received authority from them to increase, because of 
certain engineering situations in the field, up to about 24,300 barrels 
a day. 

We are now producing in the vicinity of 21,800 barrels a day from 
the shallow zone. 

Senator Case. Who suggested that you go before the Committee 
and get that increase ¢ 

Captain Mitier: That was required by our Engineering Committee 
which consisted of 6 men, 3 representatives of Navy and 3 representa- 
tives of Standard. Those engineers determined that we were losing 
oil by migration, and that other wells were going to water by en- 
croachment from the east. 

Senator Case. Did this Engineering Board have anything to do 
oo originating the request for building this pipeline? 

Captain Miiier. No, sir. 

Senator Casr. Would they have any responsibility in that connec- 
tion ? 

Captain Mitrer. No, sir. 

Senator Case. I am trying to find out who really determined that 
the Navy ought to request this pipeline. 

Captain Miuier. Well, I can give a little background, but I have 
taken it from classified material, sir, I must say, and 1 have to classify 
this statement. 

(Discussion off the record. ) 

Senator Casg. For the record. From what you have just told me, 
apparently the Petroleum Administration for Defense made a recom- 
mendation which had something to do with this request. 
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Captain Minter. Yes, sir. 

Senator Case. And who was it that made the suggestion to them ¢ 
The Chief Engineer? What was the title you just used a moment 
ago? 

Captain Minter. That Engineering Board had nothing to do with 
this panel, sir. The panel was called together by the Petroleum Ad- 
ministration for Defense, and they were the ones who recom- 
mended 

Senator Case. A panel? 

Captain Mruurr. Fes: a panel. 

Senator Case. What was the standing of that panel? Was that a 
private group or Navy group? 

Captain Mriier. That consisted of five representatives of oil com- 
panies on the west coast. I have the list here if you would be inter- 
ested in knowing what men they were. 

From the Petroleum Administration for Defense, there was a Mr. 
R. E. Nelson, Mr. F.S. Lott. Mr. Nelson was Director of Supply and 
Transportation Division, Mr. Lott was Chief, Research Analysis 
Branch, Supply and Transportation Division. 

And the five members from industry, Mr. Norman F. Anderson, 
superintendent of pipelines, Richfield Oil Corp., Mr. Elmer L. Dreyer, 
of the Texas Co., Mr. Ralph K. Payne, manager, pipeline department, 
Standard Oil Co. of California, Mr. George H. Supple, vice president, 
Petroleum Corp., Mr. Donald A. Brew, Standard Oil Co. of California. 

Senator Casr. The point I have in mind is that since the House 
omitted this item and you apparently desire to see it restored to the 
bill, and it is a $8 million item, we ought to have a pretty definite and 
clear record that the recommendation was founded in a need of the 
Navy, or in the wisdom of a panel of Government people, or the Petro- 
leum Administration for Defense, or somebody who does not have a 
self-interest in having the pipeline built for private interests. 

Captain MriLuer. Mr. Vinson objected to this project, Mr. Chairman, 
on the basis that he did not want the Government to get into pipeline 
operations. I do not contend that we are going to get into pipeline 
operations. We are content to build the whole pipeline or stop it 5 
miles short, so we can operate. 

The point is, sir, that as soon as we reach a state of national emer- 
gency, steel becomes short, manpower becomes short, and we are not 
going to be able to build this thing in the time that we can here. We 
expect we can put that Elk Hills production into top production in 6 
months. 

I don’t think we could build this pipeline within 6 months when the 
shortage of stee] clamps on during an emergency. 

Senator Case. You could now, but you don’t think you could during 
an emergency. 

Captain Mruuer. That is right. In addition to just the steel, there 
are pumps involved. 

Senator Case. If Mr. Vinson thought this would interfere with 
private industry, how did he feel private industry would provide it 
in case the Navy did not build it? 

Captain Miiier. He did not make any comment on that, sir. 

Senator Casr. I don’t quite understand how, if private industry 
doesn’t propose to build it, and if you don’t propose to use it except 
in an emergency, it would interfere with private industry. 
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Captain Mutier. I do not agree with Mr. Vinson that we will inter 
fere with private pipeline industry at all. 

Senator Casr. Are there further questions? 

Senator Durr. What is the available potential production from 
this field under normal conditions? 

Captain Mitier. We are building up the potential at the present 
time, Senator, to 175,000 barrels a day. 

We have reached in our drilling program wherein the potential now 
is about 130,000 barrels a day. If we reach the maximum, the 175 
added to the San Joaquin Valley, of that area, will be in excess of the 
pipeline facilities for getting it out of the valley. 

_ nator Durr. By how much? 

Captain Mitier. By 62,000 barrels per day, and the main object 
is to have this available in case we go to maximum production at 
any time, to get the crude out of the valley. 

Senator Case. Here is the statement that Mr. Vinson made in the 
House hearings : 

Mr. Chairman, I was very much gratified when the Secretary made his 
statement the other day saying he had five distinguished businessmen pass on 
this bill with him. He was commended by the chairman for having done so. 

He points it out that they were great individuals and private-enterprise 
men. But I was somewhat disturbed when I looked through the bill here and 
I found that this same group proposed to put the Government in the pipeline 
business to the extent of $8 million. Right now there is going on over here in 
Mr. Hoffman's committee an effort to get the Government out of business, even 
with the Boston rope walk and the paint business. And here it is now, this 
great group of private-enterprise people want to put the Government in an 
$8 million 91-mile pipeline from Elks Hills. 

Now, I have talked to these refinery people in California. They haven't even 
the facilities out there if they had a pipeline today to take care of the oil 
that weuld come through the pipeline. Another thing is that under the uniform 
contract, we are required to sell at publie outery as the result of public bids our 
eight-ninths of oil that comes out of California. 

This is not an emergency matter. This is a standby $8 million project. And I 
don't think that we should go in that kind of business. 

I believe in private enterprise. I am very much disappointed that these 
business people want to put the Government right in the pipeline business. 

} Ss would be satisfied in building 86 miles of the line, then? 

Capti uin Miiuer. Well, that was a suggestion. 

Senator Case. You mean a suggestion to insure that you wouldn’t 
be getting into the c ompetitive pipeline business ? 

Captain Miter. Yes, sir; that would prevent us from operating a 
line until we finished. But there are also alternatives to this plan if 
the committee does not feel we should do the whole thing at this time. 

Perhaps we could get the rights-of-way, perhaps buy the pipe and 
stockpile it, and perhaps get our pumping facilities and have them 
available. 

Senator Casr. Actually it seems to me as a practical matter if you 
are going to build 86 miles, you might as well build the 91 and place 
some restriction upon the actual use of it, without congressional 
approval, 1 rather than to build 86 miles and stack the rest of it a 

You will have to bring in your equipment and dig your ditch later. 

Senator Durr. How essential is this operation in the event of a 
national emergency ? 

Captain Muuier. It would be very essential, Senator, especially if 
we lost our coastwise tanker transportation. One of the great outlets 
at the present time is pipeline to the coast and tanker north and south. 
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I don’t believe in a national emergency we would have those tankers 
available for short hauls, and if we lost that tanker transportation 
entirely, it would require a $16 million pipeline north to San tn 
in addition to this one. 

Senator Casr. Well, if there are no further questions, we will go 
on, but personally it seems to me that if we approve it at all, that it 
should be in such a way that you could let it all at one contract rather 
than keep a little dab of it. 

After you got into an emergency it might be as difficult to build 5 
miles, or at least it would be more difficult certainly than it would 
be now. 

Captain Mruier. Yes, sir. 

Senator Durr. I would just like to observe as a matter of further 
experience that on the basis of the past two wars, one of the most 
difficult items obtainable is pipe. There isn’t any question about that. 

Senator Case. That is even for drilling water wells. 

Captain Mutter. Yes, sir; and I might point out that this field is 
in a very strategic location, and furthermore from the 3 zones we 
produced 22 gravity oil, a 30 to 35 gravity, and a 50 gravity. All 3 
gravity oils are very essential, 1 for lube, 1 for gas, and 1 for avia- 
tion gas. 

With that amount, the 65,000 barrels a day produced during the 
war was a great help to the west coast when they were able to produce 
that much out of that field. 

Senator Stennis. Let me ask this question. This field is in actual 
production now ¢ 

Captain Minter. Yes, sir. 

Senator Svennis. I thought that the civilian economy was just 
running over with oil, supplying unlimited amounts to everybody, 
everybody everywhere. 

Captain Miter. Prior to your arrival, sir, I explained to the chair- 
man that we went before the House Armed Services Committee a year 
or so ago and received approval to increase our production out there. 

We previously had had it cut way down in accordance with the 
dictates of the Secretary and the Congress. But engineering features 
of the field at this time, or at that time when we brought out the 
engineering report, showed that unless we produced oil we are losing 
the oil. 

If we don’t produce water with oil on the east side of the field, then 
water encroachment is coming in and other oil wells are going to 
water. We are duty bound by our contract to protect ultimate recov- 
ery from the field for ourselves as well as for Standard Oil of 
California. 

Senator Case. And this is part of the naval! petroleum reserve / 

Captain Murer. Yes, sir; this is Naval Petroleum Reserve No. 1, 
Elk Hills. 

Senator Durr. The water push can seal in certain places part of 
the oil, so that it won’t be recoverable by ordinary methods, and you 
don’t know underground just exactly the places that have been 
sealed. That is what he is saying, I believe. 

Senator Case. Senator Duff is chairman of the Armed Services 
Subcommittee on the petroleum reserve, and the committee will give 
the matter very careful consideration. 
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Senator Durr. One of the reasons I made the last observation, Mr. 
Chairman, is because some matter with reference to this production 
was before that subcommittee last year. 

Senator Case. The next project is Naval Construction Battalion 
Center, Port Hueneme, Calif., waterfront facilities and covered stor- 
age facilities, $4,669,000. 

I note that about half of this is for reconstruction of wharves and 
the rest for warehousing. Why do you need these wharves to be 
reconstructed ¢ 

Captain Lams. Port Hueneme is the center for the naval construc- 
tion battalions on the west coast. It is the only completely owned 
Government port. 

From there we have vast shipments to Korea; during World War 
II we had vast shipments to the Pacific. They are now deteriorating 
and getting into such a condition that they cannot use them. 

The first project is for reconstruction of wharves Nos. 2 and 3 in 
the amount of $2,569,000. The second project is for 2 dehumidified 
warehouses at a cost of $2,100,000. 

We keep assembled there all mobilization equipment to be used 
by the Bureau of Yards and Docks at their overseas bases. A great 
deal of this equipment is now standing out in the open or is in tar- 
paper-covered shacks. We are losing a great deal of equipment due 
to deterioration. 

Senator Case. Which is the more important, 
the reconstruction of the wharves? 

Captain Lams. I would put them on an equal basis, sir. If we 
don’t have the warehouses, the equipment deteriorates, and then there 
is no need to load it aboard ships and ship it out. If we don’t have 
the wharves to bring the ships in there, then we can’t 

Senator Case. The wharves are usable as they now are? 

Captain Lamp. They are usable to a certain degree. We cannot 
bring heavy equipment down over these wharves at present and load 
them on doibie: beaetie’ the deck planking is in such bad condition that 
the equipment would go right through the dock. 

Senator Case. The next project is San Bruno, Calif: Land acqui- 
sition, $750,000. Why do you want to buy this land at $6,820 an acre? 

Senator Srennis. Mr. Chairman, let me ask about this dehumidi- 
fier equipment there. That $40,000, C11-2, is that the only extra 
cost to the warehouses for the dehumidifying process, just $40,000? 

Admiral Perry. That is the equipment only, Senator. Of course, 
naturally you have certain piping, and so forth. 

Senator Stennis. Piping and labor? 

Admiral Perry. Yes, sir. 

Senator Srennis. Did you give your 
fixed that way ? 

Admiral Perry. You mean to dehumidify them, sir? 

Senator Stennis. Yes. 
Admiral Perry 


there. 


the warehouses or 





reason why you wanted it 


It depends on the type of equipment that is put in 
It is there for long periods of time, for long storage, and if you 
don’t dehumidify these warehousse, sir, the type of equipment that is 
stored in them will go bad. 

Senator Srennis. Well, you are just taking it out of the open and 
putting it in there. You are storing it outside now. 
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Admiral Perry. That is right. I was the commanding officer at 
Port Hueneme, and I know what is happening to the material and 
equipment that are stored in these so-called tar-paper shacks. The 
loss is tremendous. 

Senator Srennis. Well, I would like to have one in my basement 
here in Washington, but I haven’t been able to get around to it yet. 

Admiral Perry. Now I am not talking about putting tractors or 
anything like that in these warehouses. We have tremendous stocks 
of material out there. 

As a matter of fact, the total inventory of the place is $150 million 
worth of material, and we have at the present time no permanent 
storehouse on the base. 

Senator Srennis. You have $150 million worth of material ? 

Admiral Perry. Yes, sir. 

Senator Case. Resuming on San Bruno, this land, $6,820 an acre, 
what kind of land is that? 

Captain Lame. That is very valuable land. It is south of San 
Francisco in an area which is r apidly increasing in value, and not only 
are industrial interests moving into that area, there are also community 
housing facilities moving into this area. 

Senator Case. Is the Navy using the land at this time? 

Captain Lams. Yes, sir. 

Senator Casr. Under lease ? 

Captain Lams. Yes, sir. In 1944, we acquired this tract of land, 
which is known as the Mills Estate, and there we established an 
advance base depot. 

It was inactivated after demobilization. It was reactivated im- 
mediately after the Korean incident. 

Our lease expires this year. We have at present 57 buildings on 
this piece of property. Thirty-two of: these buildings are presently 
occupied by the district public works officer, by storage space for the 
naval shipy ard for the communication officer of the district. 

Now in order to move the present facilities out of this leased location 
and land which we wish to buy, it will cost us $860,000 to relocate them. 
In addition, we have got to restore this property to its original shape, 
tear down all the buildings. There is a swimming site on the property. 
We have to tear out all the under ground fac ilities. 

a nator Casr. How did you estimate the value of the land, $6,820? 

Captain Lams. Mr. Tiencken? 

Mr. Trencken. We have had an appraisal on this property. And 
I might add that we had a very attractive lease when we got this 
property. It was $1 plus taxes, and it was to run for 2 years past 
the emergency. 

The 2 years ended on the 28th of April 1954, and we have that as 
one of the items in a project pending before the subcommittee now. 

But we have condemned the leasehold interest in this property 
rather than pay the asking price. They want $68,000 a year for that 
leasehold, and we have condemned the leasehold to project our rights 
in the property until this item is considered. 

(Discussion off the record. ) 

Senator Case. For the record. What type of structures did the 
Navy put on this land? 
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Captain Lame. They are wooden temporary structures, sir. The 
maintenance has been kept up, and the majority of the buildings are 
in very excellent shape, sir. 

Senator Case. If you got the land, you wouldn’t be back in the 
next year saying you have got to have a permanent type of structure 
to replace these / 

Captain Lams. There is only one possibility, sir. There is con- 
sideration being given to moving the biological laboratory, which 
is now located in inadequate space at Oakland Supply Depot, to 
San Bruno. 

If a decision is made that the Navy should carry on this biological 
warfare experiment, we may have a project in the future to build 
a biological laboratory on this land. 

Senator Case. That would be new rather than replacement. 

Captain Lamp. Yes, sir. 

ee tor Srennis. Do you contemplate using these buildings now ? 

Captain Lams. A great many of them are in use now, sir. 

Senator Srenns. For what ? 

Captain Lams. Well, the District Public Works Office of the San 
Francisco area is located there. We are using three of the old bar- 
racks buildings for records storage. We are using one building for 
the Marine Corps Reserve. 

We are using two buildings for storage space for the San Fr 
cisco Naval Shipyard. 
as living quarters. 

Senator Srennis. Do you expect to continue the use 
buildings ? 

Captain Lams. As far as = can foresee at present; yes, sir. 

Senator Casr. Would the Navy have any salvage rights in the 
buildings on there, in case you'didn’t buy the land ? 

Captain Lamp. Yes, sir: we would have salvage rights, but that 
would not nearly compensate for restoring the land to the condition 
in which we originally found it. 

Senator Case. The next project is Marine Corps Training Center, 
Twentynine Palms. Calif.: Land acquisition, $14,000. Why do you 
need this additional land for the Marine Corps Training Center ? 

Captain Lams. This is a piece of property adjacent to the Marine 
Corps training facility at Twentynine Palms on which are located 
35 multiple-unit houses that were built by the Housing and Home 
Finance Agency and transferred to the Department of the Navy. 
The project is located on 9.216 acres of ground. 

Senator Casr. This is another instance where we got a lease on 
er land and built some buildings on it. 

Captain Lams. Yes, sir. 

Senator Case. What are you paying for the land now? 

Captain Lame. It expires April 28, 1955, and we are paying, I be- 

lieve, about $1,000 per year at present. 
Senator Cask. Maybe we had better have the unlimited emergency 
extended. Would that automatically extend the lease? 

Captain Lame. Yes, sir. 

Mr. Trencken. This lease actually, Senator, runs for the termina- 
tion of the present stetus of war, which was October 27, 1952, plus 
3 years, so that it will run until the 27th of October 1955. 
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Senator Cass. The value of the improvement is what? 

Mr. Trencken. Approximately $150,000. 

Senator Case. Is that all we have invested on there? 

Captain Lams. We have these 34 units of houses. I do not recall 
the cost of them. And we have expended about $200,000 on these 
34 units. 

Senator Case. Where are the improvements that are covered in 
the $16,957,000 of naval investment ¢ 

Captain Lams. That is the Marine Corps training facility at 
Twentynine Palms. 

Senator Case. Adjacent? 

Captain Lame. Yes, sir; it is adjacent, that is, it is within 5 miles 
and personnel operating in this Marine Corps facility are living in 
this housing unit. 

Senator Case. The next item, “Various locations: for restoration 
or replacement of facilities damaged or destroyed and provision for 
other urgent construction requirements, $2,500,000.” Is that broken 
down at all, or is that just a lump sum? 

Admiral Perry. That is a lump sum, 

Senator Case. Do you ordinarily carry about that much authoriza- 
tion for emergency repairs ! 

Admiral Perry. We have for several years, yes, sir. 


OursipE CoNTINENTAL UNITED STATES 
FLEET FACILITIES 


Senator Casr. Next we come to outside continental United States 
fleet facilities. “Naval Station, Subic Bay, P. I.: Waterfront facili- 
ties and utilities, $6,550,000.” Do you have a general statement on 
the fleet facilities, Admiral? 

Admiral Crarx. The general statement previously entered, Mr. 
Chairman, covered the overseas facilities. 

Senator Casr. And this $6,550,000 that you want at Subic Bay 
is almost equally divided. Steam powerplant, about half of it or a 
third of it. 

Captain Lams. Steam plant, powerplant is $2,754,000, sir. In 1954, 
the Congress gave authorization for the first increment of that power- 

lant. That first increment consisted of the equipment which has a 
faa lead time, and this second increment consists of the building 
into which the powerplant equipment 

Senator Case. Is the first increment under order now ¢ 

Admiral Perry. It is not under order yet, sir. 

Senator Case. Has it been funded? 

Admiral Perry. We have been negotiating for it very recently. 
After a thorough engineering study, we have become convinced that 
a steam plant is not the most economical installation, and we are going 
to diesel power. 

Senator Casr. You are going to diesel power ¢ 

Admiral Perry. Yes, sir. 

Senator Casr. Do you need any language to use the prior authoriza 
tion to go to diesel power? 

Captain Lamp. No, sir, we do not. 
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Admiral Perry. | think a lawyer would have to answer that, Mr. 
Chairman. 

Senator Case. Maybe you had better ask the Comptroller or ask 
somebody, so that if you need any clarification there, why we can do 
it in this bill. 

Admiral Perry. Yes, sir. 

(The following was later supplied for the record :) 

The Comptroller of the Navy, on advice of his legal assistant, indicates his 
belief that no legislative or administrative reprograming is required for the 
Navy to construct a diesel powerplant rather than a steam powerplant. The 
language in the first increment in Public Law 209, 83d Congress, merely author 
izes the construction of a powerplant. 

Senator Cass. If you go to diesel, what does it do so far as your 
dollar authorization and requirement is concerned ¢ 

Admiral Perry. It doesn’t decrease it at all, sir, in the initial cost 
of the installation. 

We are looking forward to the operating costs throughout the years 
and the possibility of failures if we have a steam plant and all of the 
other factors that would enter in. 

From an economic viewpoint, our studies indicate that definitely 
over a period of time the diesel powerplant shows a definite advantage. 

Senator Casr. Will it be more dependable and more economical ? 

Admiral Perry. Yes, sir. 

Senator Case. From an operating standpoint ? 

Admiral Perry. Yes, sir. 

Senator Casr. What about this second increment? Does it affect 
the second increment so far as your authorization in cash require 
ments are concerned / 

Admiral Perry. No, sir. 

Senator Case. You still will need a building to house it. 

Captain Lamp. Yes, sir. 

Admiral Perry. That is right, sir. 

Senator Casr. The second main item there is interbasin improve 
ment, $2,968,000. I note that is largely for wharves. 

Captain Lame. Yes, sir, that is a continuation of the basin improve- 
ment at Subic Bay. 

It provides for the construction of a wharf 2,100 feet long, sir, 
and for the utilities that will go on the wharf. The total request for 
the interbasin improvement, including dredging, is $2,986,000. 

Senator Case. How much wharfage do you have there now? 
Suppose you put that in the record. 

Captain Lams. Yes, sir. 

(Information latter supplied as follows :) 

Actual construction of the wharf has not yet been started. 


Senator Case. In any event, you have been building somewhat—is 
it 760 feet that is already under way ? 

Captain Lams. Yes, sir; we have started the improvement of this 
basin, and I don’t think that we have actually started construction 
of the wharf as yet, sir. 

Senator Case. The 760 feet will be usable as a unit itself when 
completed ? 

Captain Lamp. Yes, sir. 
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Captain Lams. Mr. Chairman, at this point the Navy would like 
yermission to introduce an amendment to this Subic Bay project. 
rhe amendment is in the amount of a request for authorization 
$3,807,000, 

The project is to provide site prepar ation for fs amily housing that 
will be constructed at Subic Bay. We had a request in the amount of 
$10 million for housing and site preparation at Subic Bay in the 
original program we submitted to the Secretary of Defense. 

Our original program was returned to the Navy with a directive 
to reeXamine our program as the result of the reevaluation of the 
forces. We reevaluated our progress at Subic, and we made a decision 
that we would not go in for housing this year, but we did require site 
pre paration., 

The Secretary of Defense again examined the program, and cut 
out the site preparation for housing. 

Subsequently, as the result of the President’s message to the Union 
in which he stated that housing conditions must be improved for the 
enlisted forces of the military and the junior officers, the Secretary of 
Defense is in the process of preparing a housing bill for the three 
services which will authorize the construction of some 25,000 houses 
throughout the continental United States and overseas, 

On that basis, this question was again brought to the Secretary 
of Defense’s attention, that if we were to program any housing in the 
Subic Bay area this year, we must have this authorization for site 
preparation, inasmuch as we have to go in and clear out the jungle at 
Subic Bay. We have to lay utility lines. We will have to construct 
roads. 

Senator Caspr. Is there a modern city within any driving distance 
of Subic Bay? 

Captain Lams. There is only one modern city in that part of the 
Philippines. That is Manila, and that is 65 miles by road from Subic 
Bay, sir, through the jungle. That is the Bataan Peninsula. We have 
already programed some of our replacement housing to go in there 
this year; 138 units we will put in there this year. 

Senator Casrp. How many family-unit requirements do you have 
ine the Subic Bay complement ¢ 

Captain Lame. We have a total of 401 family-housing units re 
quired. Part of that we will put in under this replacement of existing 
housing which is in the industrial area 

Senator Casr. What do these people have now by way of housing? 

Captain Lamp. I haven’t been there in quite some time. 

Admiral Perry. What was the question ¢ 

Captain Lamp, What is the present housing at Subic Bay, the type. 

Admiral Perry. There are only a few units. I can’t give the exact 
number, of what we might call permanent housing there. 

There are some Homaja huts in the area, and those Homaja huts 
have reached a state of disrepair. 

I shouldn't say a state of disrepair necessarily, but they have 
reached a point in their life whereby it cgsts us more and more and 
more money in order to make them livable at all. 

You see, they go rather rapidly in that particular climate. I was 
out there in the latter part of September of this past year. They 
have nowhere near enough housing that is suitable to take care of the 
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needs as is indicated by the fact that there will be some 430-odd units 
to go in this area, 

Senater Case. Why type of road would you propose to build that 
would cost $130,000 per mile ? 

_ Admiral Perry. All roads we are putting in out there are asphalt, 
sir. 

Senator Case. Is that a heavy construction that you have in that 
area ¢ 
Admiral Perry. No, sir. I think $130,000 a mile is fairly reason- 

able. : 

Senator Case. Are there no roads out to Subic Bay now? 

Admiral Perry. Well, there are roads around the station itself; 
yes, sir. 

Senator Casr. You have 121% miles of road for this housing itself? 

Admiral Perry. Yes, sir. 

Captain Lams. The housing will be centrally located between Subic 
Bay and Cubi Point Air Station, sir. It will be midway between the 
two. 

They are on opposite ends of the bay. Therefore it will be necessary 
to construct a road system from the air station to the housing devel- 
opment, and from the housing development to the naval station. 

Senator Case. So the suggestion that it would be just roads around 
the housing development is not accurate. 

Captain Lamp. No, sir. 

Senator Casr. Are there any sewage facilities there at Subic Bay 
now? 

Captain Lams. No, sir. 

Admiral Perry. Not at the site where this housing would go, Mr. 
Chairman. You have sewage on the old Olongapo Station, which is 
right on the water. 

Senator Case. Do you own the land now? 

Admiral Perry. Yes, sir. 

Captain Lams. Ninety-nine-year lease with the Philippine Govern- 
ment. 

Senator Casr. When did that start to run ? 

Captain Lams. At the end of the Spanish-American War, sir. 

Senator Case. At the end of the Spanish-American War. About 
40 years left. 

Captain Lame. Yes, sir. 

Senator Case. Not quite that; 35. I notice you estimate $700 an 
acre for clearing the land. 

Captain Lamp. May I correct that former statement, sir. At the 
time of the granting of independence to the Philippines, that lease 
was renewed and started from that date. 1946 that was. 

Senator Casr. I almost believe it would save money for the Gov- 
ernment to designate a subcommittee from this subcommittee to go out 
and take a look at that, to see if that is the best site. Any volunteers? 

Senator Stennis. I nominate Senator Duff. 

Senator Durr. I decline the distinction. 

Senator Casz. The information is not definite and not reliable, but 
T have heard some indication that that housing bill is running into 
trouble over there in the House, and may not come up at this session. 

In case it does not, would there be any urgency about this at this time? 
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Captain Lamps. Yes, sir, there will, because we do have authoriza- 
tion to construct 138 replacement houses at Subic. 

Senator Case. If you didn’t get this, where would you put the 138 
houses ¢ 

Captain Lames. We would hold them in abeyance until we get the 
site preparation. 

Senator Durr. You are really under a considerable handicap by 
- having adequate niattiers in a place like that; aren’t you? 

Captain Lams. Very much, sir. It affects morale, and it is also very 
uneconomical, because we have to have short tours of duty out there. 

That os essitates rapid turnover of personnel, transportation of 
personnel, and all their effects, back and forth, yearly, whereas once 
we get quarters, we can extend our tours of duty on foreign stations up 
to possibly 24 months or 36 months, which would be a great saving to 
the Government in transportation costs. 

Senator Case. I think the members of this committee are pretty well 
sold on the idea of having adequate family housing where we have 
these outlying stations, but this is one of these cases where it looks as 
if we might be ti iking a pretty expensive bite of something before we 
have ¢ authority to go ahead, and $3,807,000 is a lot of site preparation 
money for just a little over 400 units. 

Actually, in the Philipipnes you should be able to provide, in a 
place of normal construction, a good many housing units for $3,- 
800,000. 

Captain Lams. No, sir. Our cost factor in the Philippines is 1.5 
above continental United States. It is very expensive construction 
there. 

= nator Durr. What is the nature of the jungle on this plateau? 

Captain Lams. The Bataan Peninsula has very heavy undergrowth, 
and a great deal of forest that has got to be cut down, a great “deal of 
grading work that has got to be done. 

Senator Durr. A lot of inequalities in the surface as well as the 
jungle? 

Captain Lams. Yes, sir. 

Senator Case. Does that factor of 1.9—— 

Admiral Perry. That is 1.5, Mr. Chairman, not 1.9. 

Senator Case. That isn’t quite so bad, but does 1.5 apply to housing 
construction as compared with continental housing ? 

Admiral Perry. The 1.5 factor would apply to any type of con- 
struction, basically. 

Senator Cas. Do you have much heating, do you have as large a 
heating factor in housing in the Philippines? 

Admiral Perry. You would have no heating, of course, in these 
houses that you would build in Subie Bay. You would, of course, have 
excessive electrical loads because of the fact that unless you provide 
some form of heat in your closets, your clothes and your shoes almost 
overnight are covered with mold. 

You can’t store anything for any length of time anywhere in that 
area. You have one of the heaviest rainfalls, in the Subic say area 
of anywhere in the world. 

Senator Casr. You would have to have good roofs and good gutters 
and whatnot, to carry your water away, but you would have some 
of that anyway. It seems to me that for housing, that that factor 
might not be wholly reliable. 
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AVIATION FACILITIES 


The next group is aviation facilities. Naval air facility, Cubi Point, 
Philippine Islands: Air freight terminal facilities, personnel facili- 
ties, family housing, community facilities, waterfront protection 
facilities, covered and ammunition storage facilities, medical facilities, 
security facilities, and utilities, $6,085,000. 

This apparently encompasses quite a group of projects. Is there 
any special statement on this group of aviation facilities? 

Captain Lams. These projects in this request, sir, are further de 
velopment of Cubi Point Air Station, which is a new station under 
construction. It will be operational in 1956. 

The projects are protective riprap and sheet piling, $1,176,000; a 
fire station, the first increment includes the building for housing fire 
trucks, $229,000; electrical distribution system, $543,000; roads, 
bridges, and drainage, total of $1,045,000; an airfreight terminal 
building, $63,000; water supply and distribution system and sewage 
disposal system, first item, $484,000; sewage disposal, $112,000; five 
family quarters for key personnel, that is the commanding officer and 
executive and the operations officer of the field, $186,000. 

There is an aviation spare parts warehouse, at $150,000; ammu- 
nition storage, $848,000 ; supply storage, $475,000; security fencing and 
gatehouse, $370,000; Navy Exchange Building, $295,000; a recrea- 
tion field, $62,000; a dispensary, $47.000, for a total of $6,085,000. 

Senator Casr. As I understand it, this station is a new station, but 
rated high from a strategic standpoint. 

Captain Lamp. It has the No. 1 priority in the Navy to get into oper- 
ation; yes, sir. 

Senator Case. And, of course, it is not operational as yet? 

Captain Lams. Yes, sir. We are landing planes on the airstrip, but 
it is not operational. 

Senator Case. You have had authorization since the 80th Congress 
of $34,827,000. How much of that has been obligated ? 

Admiral Perry. As of December 31, as given in this book here, sir, 
$23 million. 

However, in the 6 months which have gone by since then, almost 
the entire sum of it, except for the retention which we always must 
make for contingencies and for administrative personnel in handling 
the construction work, has been obligated as of the present time. 

Senator Case. How do you accomplish this work in the Philip- 
pines—by competitive bid ¢ 

Admiral Perry. No, sir. It is accomplished at Cubi Point in two 
ways. Most of the work thus far has been accomplished by Seabee 
construction. 

Senator Casr. You say most of it. What percentage of it, would 
you say‘ 

Admiral Perry. Ninety-five percent thus far. 

Senator Case. Ninety-five percent of it has been Seabee construc- 
tion ? 

Admiral Perry. That’s right. The part that has been done by our 
CPFF contractor, which is known as the Mid-Pacific Contractors, 
which is a group of contractors, the work that they have done has been 
in connection with the overhaul of the equipment which the Seabees 
have used. 


omnes + 


eileen 


tie cn reac eSNG iL oo 





eql 
v1 
the 
Dr 
tre 


m 
te 


ibi Point. 


el facili 


rotectio) 


facilities. 


Is there 


‘ther de 


Mm under 


6,000: a 
sing fire 
; roads, 
‘erminal 
| Sewage 
0: five 
icer and 


ammu- 
Ing and 

recrea- 
5.000, 
ion, but 


LO Oper- 
a 

rip, but 
ongress 
re, sir, 


almost 
S must 
ndling 
ne. 


Philip- 


in two 
Seabee 


would 


strue- 


Vy our 
ictors, 
s been 
abees 


1a 


MILITARY AND NAVAL CONSTRUCTION AUTHORIZATION 513 


We have not had sufficient Seabee personnel out there to keep the 
equipment in a proper state of repair hee ‘ause they are out there for a 
9 months’ period, working constantly almost around the clock, and 
they don’t get the proper time off in order to overhaul this equipment. 
During the other 3 months of the year it is turned over to these con- 
tractors for them to do the overhauls. 

Senator Case. Would you expect to complete this $6 million author- 
ization also with Seabees ? 

Admiral Perry. Frankly, I can’t answer that question, Mr. Chair- 
man. Whether we would do it with the Seabees or not would be de- 
termined by military considerations. 

Senator Casr. The only thing I was thinking was, if you got $24 
million worth of work done by ‘the Seabees, that the remaining part 
of it should be, if you can, rather than try to bring in contractor equip- 
ment and housing and whatnot. 

\dmiral Perry. We have a contractor in there doing other work 
over at Subic Bay. 

Senator Case. What index factor applies where you use the Seabees 
for construction ¢ 

Admiral Perry. 0.9 is what we use; that is, in the Philippines. 

In other words, if we do work by construction contracts, the factor 
would be 1.5; if we do it by Seabees, the construction factor is 0.9. 

Senator Case. Maybe you had better send some Seabees up to do 
that site prepar: ation, if you get that housing authority. 

Admiral Crark. Mr. Chairman, this is all wound up with the num- 
ber of Seabees that we are going to be able to maintain. 

Senator Case. I realize that brings in the whole military personnel 
problem. 

I don’t mean that facetiously or anything like that, but if there is 
that much difference in the factor, it would certainly be worthy of 
consideration, the difference of $4 million, practically, for site prepa- 
ration, the factor of .9 as against 1.5 is pretty substantial. 

Admiral Ciark. That will be considered, sir. They are working on 
Kwajalein, which is a similar outlying island, and also in the Aleu- 
tians. 

Senator Case. The next project, naval air station, Guantanamo Bay, 
Cuba: Medical facilities, $230,000. 

Captain Lamp. This is to provide a small dispensary, 4,000 square 
feet, sir. The presently existing dispensary at Leeward Point, this is 
the new air station, has a two-bed capacity. We require at least five 
beds. 

Senator Case. Next, naval air station, Iwakuni, Japan: Airfield 
pavements, ammunition and fuel storage facilities, and aircraft main- 
we: ance facilities, $2,246,000. 

Captain Lame. This is a naval air station in Japan. We require 
extension of the runway and taxiways, in the amount of $1,248,000. 

We require ammunition storage, magazines, $576,000, and fuel 
storage, $201,000. 

This is one of the fields from which we are conducting our patrols 
over the Japan Sea. We also require improvement to seapl: ine and 
landplane parking areas, in the amount of $121,000, and improvements 
to the existing Japanese hangars in the amount of $100,000. 
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Senator Case. I note that you have a unit price here of $10.30 per 
square yard of concrete airfield pavement. Is that estimate estab 
lished by cost experience there? 

Admiral Perry. The figure that is used there, sir, is based on bids 
for similar work that has taken place. 

Senator Caszr. With Japanese contractors ? 

Admiral Perry. Yes, sir. 

Senator Casr. That would seem to indicate that you are getting a 
fairly good bid on that type of work. 

Admiral Perry. We have found that on the work we have done by 
contract throughout Japan, we have gotten very good figures. 

Senator Case. The next project is one that ought to be in red letters, 
naval air station, Kodiak, Alaska: Community facilities, $719,000, 

The Chair recognizes the Senator from Mississippi. 

Senator Stennis. Well, I notice there is a theater to replace that 
which was destroyed by fire in 1952. 

I was wondering why the vy didn’t have something like this before 
now, but I see you did have something there, and it was destroyed. 

~ that the only personnel facility you are going to ask for here ? 

Captain Lams. Yes, sir. 

Senator Stennis. Senator Duff, we saw this place there when we 
went to Alaska, on this island, where the boys were standing around 
on Sunday afternoon with nothing to do, nowhere to go, one of the 
most dismal, disturbing things that I saw in all of our rounds. 

Do you think this is all you are going to ask for; I mean, this is all 
= need ? 

Captain Lamp. No, sir. We will have other requirements there 
coming up in our next ye ir’s program, sir. 

Senator Case. I think we got the definite impression there that 
about the only things open were some beer joints and hard-liquor 
joints, on a Sunday afternoon that we were there. 

The associations and environment, as far as we could see in the 
short opportunity we had to visit there, were not at all reassuring 
It didn’t fill you with any enthusis ism to come back and tell the mothers 
of the boys of the country that their sons should join the Navy and 
go to Kodiak. 

Senator Srennis. What about your gymnasium? Do you have any 
facilities like that at all? I don’t remember seeing anything there 
of a kind. We were there briefly. 

Captain Lams. Yes, sir; we have a gymnasium there. We have 
been combining the gymnasium and the theater. That is one of the 
reasons why we have been so crowded there. 

We prefer to have the gymnasium used solely as a gymnasium, and 
then have a theater where we can show movies Sund: ay afternoons 
and at night. 

Senator Stennis. Do you have a chapel of any kind ? 

Captain Lams. Yes, sir; we have a chapel there. 

Senator Casr. There were two other things that struck me there 
and, as I say, our opportunity was very limited. 

We had been in Whittier in the morning and flew down to Kodiak 
at noon, and our time was limited. We were up there primarily on a 
Public Works Committee trip, but nevertheless we couldn’t avoid 
getting in what we could, on this. 
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One was that there was a lot of housing apparently that had been 
built sort of leftover by the Army, which was not being used. There 
were a good many structures, 

It seemed to me that some salvage might have been made from that 
to provide better facilities than they have for personnel. 

The other was that there is a housing project in the city of Kodiak 
that looked to be pretty flimsy up on stilts off the ground, utility lines 
not. in, houses crowded together, no space between the houses to amount 
to anything. 

Do you know anything about that housing ¢ 

Captain Lams. No, sir. We can find out and inform you, sir. 

Senator Srennis. It looked skimpy. 

Senator Casr. It looked skimpy. It looked as if instead of founda- 
tions they had taken just a few blocks and put them at the corner to 
mippor the houses. 

f there were any reason to do that because of termites, there was 
no suggestion of it, but in any event they would make a heavy heating 
problem, because the wind will whip under those houses up on those 
little corner blocks, which is what they amounted to. They weren't 
full foundations. 

Senator Stennis. Did you take this over from some other service ¢ 

Captain Lams. No, sir; the air station was not taken over. The 
air station was started by the Navy at Kodiak. 

Senator Case. Did the Navy indorse the housing project up there 
to the FHA ? 

Captain Lame. Not to my knowledge, but I will find out. 

(The information is as follows:) 

In December 1950 the Navy recommended that the Department of Defense 
certify to the General Services Administration the need for a grant of funds 
to the city of Kodiak, Alaska, for construction of sewer and water systems on 
city-owned land. The city required those utilities in order that it could lease 
the land to a private contractor as a site to construct rental housing. The con- 
tractor proposed to build the housing in accordance with a conventional FHA 
plan, under the National Housing Act, of such scope that he could rent them 
to defense personnel at prices they could afford to pay. The city proposed to 
include in the lease of its land a provision requiring the contractor to give 
first priority to rental of the housing units to the defense personnel. Against 
the city’s original estimate of $600,000 the cost of the utilities, GSA, it is under- 
stood, in March 1951, made available to the city, as half loan and half grant, 
$637,500 for construction of the sewer and water lines. 

The Navy has given consideration to the provision of about 400 units of title 
VIII housing for naval station personnel. It dropped the plan after study 
showed the infeasibility of such housing in Alaska. 

In March 1952 the Navy, at the specific request of the mayor of the city of 
Kodiak, wrote to FHA to affirm the additional need of FHA housing in the 
city of Kodiak for personne] attached to the naval station. Other than this 
statement of need, the Navy has had no responsibility with the design or 
construction of that housing. 

Senator Casr. See if you made any guarantee, and whether any 
appropriated funds went into that housing project in any way. 

Captain Lamp. Yes, sir. 
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Senator Case. What about the runway up there, are you going to 
change the direction of that? Do you have ample room for jets? 

Mr. Hananvury. We have no plans for changing the direction of the 
runway up there, sir. We extended the runway in the last 18 months. 

Senator Casr. Will they accommodate jets? 

Mr. Hanapury. The longest runway up there is, as I recall, 7,000 
feet. 

The extension of that runway, the cost would be exhorbitant, and 
we do not plan for any extensive aircraft operation up there. 

Senator Caspr. It is the only substantial Navy installation in Alaska 
today, isn’t it ! 

Captain Lamp. We have a location at Adak. 

Senator Case. But you are concentrated at Kadiak? 

Captain Lame. Yes, sir. 

Senator Case. The next project, Naval Station, Kwajalein, Mar- 
shall Islands: Aircraft maintenance facilities, $990,000, What is that 
for ¢ 

Captain Lams. This is to provide aircraft shops. 

Senator Casr. What type of a building are you going to build there 
at 7 cost of $43.18 per square foot ? 

Captain Lame. There is an overseas price factor included in this 
construction, sir, 

Senator Casr. How had you built this, specific contractors, Seabees 
or what ¢ 

Admiral Perry. This will be built under contract, 

Senator Casz. Do you have contractors operating at Kwajalein? 

Admiral Perry. Yes, sir. It is the same contractor, the same 
group, that operates in the Philippine Islands, the Mid-Pacific 
Contractors 

Senator Case. They are : EAS in Kwajalein, are they ? 

Admiral Perry. Yes, sir, they are doing work there at the present 
time. 


SUPPLY FACILITIES 


Senator Casr. Next, “Supply facilities, Naval Station, Subic Bay, 

mr tie Islands” : Fuel storage facilities, $5,956,000. 
Captain Lamp. This is to provide capacity for 400,000 barrels at 
Subic Bay, including a 400-foot pier, sir. 
We have a requirement established by the Joint Chiefs of Staff to 
yrovide so much fuel storage throughout the world. It is up to the 
Nav y to position this fuel storage. 

We received in the 1954 program $4,700,000 to provide 250,000 
barrels of aviation fuel at Subic. This is a second increment of our 
total requirement for fuel storage in the Subic Bay area. 

Senator Casr. This is to be underground ? 

Captain Lamp. Yes, it is all underground, 


COMMUNICATIONS FACILITIES 
Senator Casr. Next, “Communications facilities.” The statement 


on this will be incorporated at this point. 
(The statement above referred to is as follows :) 
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STATEMENT OF REAR ApM, W. B. AMMON, DirEcTOR, NAVAL COMMUNICATIONS 


MILITARY PUBLIO WORKS PROGRAM—STATEMENT FOR NAVAL COMMUNICATIONS 


1. The naval communications public works program for fiscal year 1955 
requests authorization of funds in the amount of $6,520,000 for 1 overseas 
project, an incremental funding of the consolidated communications facility, 
Subie Bay area, Philippine Islands. 

2. This new communication facility is required in the Subic Bay area of the 
Philippines by reason of: 

(a) A recommendation made by the Commander in Chief, United States 
Pacific Fleet, and approved by the Chief of Naval Operations, that all naval 
facilities in the Philippines be concentrated in the Subic Bay area; 

(b) Strategic planning; and 

(c) Existing facilities are inadequate to provide required communication sup- 
port to the operating forces, naval commands located in the Philippine area 
and commitments in the national intelligence effort. 

3. This project has been developed in consonance with all criteria for public 
works projects and has been planned and designed to meet the following specific 
program objectives: 

(a) Necessary expansion and augmentation of the naval communication sys- 
tem essential to the support of the naval operating forces. 

(b) The augmentation of facilities necessary to permit the Navy to meet 
its commitments in the national intelligence effort. 

4. The specific project, for which I am requesting new authorization, is the 
fifth increment of funds required for the construction of the consolidated com- 
munieation facilities, Subie Bay area, Philippine Islands. This request, if 
authorized and funded, will permit the construction of a transmitter facility 
and requisite additional operation and support structures at the receiver facility. 
Previous authorizations and appropriations have provided funds in the amount 
of $9,594,500 for the procurement of the necessary land, for architectural and 
engineering design of the complete facility, for construction of an operable 
receiver facility and for a portion of the electronic equipment requirements 
A sixth and final increment of funds in the amount of $2,589,000 will be re- 
quired for the construction of family quarters and family community facilities. 

5. This project is critically urgent and in order to comply with Department 
of Defense directives and provide operating facilities in the Subic Bay area 
by end fiscal year 1957, must be initiated in fiscal year 1955. 

6. The project has been reviewed by the joint chiefs of staff and has been 
certified to be in accordance with the office of the Secretary of Defense direc- 
tives regarding principles of economy and duplication of facilities. 

Senator Case. Naval Communications Station, Philippine Islands: 
Communications facilities, personnel facilities, security facilities, 
corporate storage facilities, maintenance facilities, administrative 
facilities, community facilities, medical facilities, waterfront facili- 
ties and utilities, $6,520,000, 

Captain Lams. This is a continuation of a development of a new 
modern communication station in the Philippine Islands to meet the 
requirements of the fleet operations in the Philippines and southern 
Pacific area. It is also to provide facilities for national security 
requirements, sir. 

Senator Casr. What does this replace ? 

Captain Lams. It does replace one temporary facility. 

Senator Case. We certainly have some communication facilities in 
the Philippines now. 

Captain Lamp. Yes, sir, I will ask Captain Bewick of the Com 
munications Section, Chief of Naval Operations, to answer those ques 
tions, sir. 

Captain Bewick. When we went back into the Philippines, sir, we 
leased a small area, 89 tracts of land very close to Manila, and in- 
stalled quonset huts for transmitters. 
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We went over to the air station and installed as many receiving 
antennas as we could, and those are our communications facilities at 
present. 

Senator Case. Is there any land acquisition in this? 

Captain Lams. Yes, sir, Mr. Chairman. At this point we request 
permission to submit an amendment for this particular project to 
include site preparation for family housing and land acquisition, 
raising the total project from $6,520,000 to $8,955,000. 

The site preparation is for family housing. It is a condition sim- 
ilar to that which I explained for Subic Bay. 

The land acquisition is a request for increased authorization due 
to the fact that our surveys out there indicate that the cost of the land 
is going to be greater than that which we anticipated, and requested 
in the previous authorization. 

Additional funds for land acquisition amount to $795,000. The 
site preparation for family housing amounts to $1,640,000. 

Senator Case. Would you say that there is any inflation in the 
— pines? Are Philippine prices inflated ? 

Captain Lams. Captain Bewick, can you answer that ¢ 

Captain Bewicx. I do not know, sir, the prices in the Philippines, 
as such are inflated. There is reason to believe that when it became 
known that we were acquiring this land, that the price went up 
considerably. 

Senator Casr. Are these prices computed on a dollar basis or upon 
Philippine currency ¢ 

Captain Lame. A dollar basis, sir. 

Captain Bewrcx. When we made our first estimates for land here, 
sir, we had very little to go on, and we estimated that the money we 
had would be sufficient. 

The price we now have is the price established by the Solicitor Gen- 
eral of the Philippine Government, based on appraisals made of the 
land that we wish to acquire. 

Senator Casr. Do you have any device for exercising any counter 
a ationary measures in the Philippines? 

Captain Lams. No, sir; not to my knowledge. 

Senator Case. Such exposures as I have had to Philippine financing 
makes me think it is a bit fantastic. 

I recall that when we paid pensions to the Philippine guerrillas 
though I think the original understanding could have been put in 
terms of Philippine currency, it was put in terms of dollars which 
meant about 2 te 1, and the rate of payments on the compensation for 
veterans’ benefits and things of that sort resulted in actually the Phil- 
ippine beneficiary getting about twice the purchasing power that the 
veteran had in the United States for the same award. 

I wondered if that translates itself into our construction costs in 
any way. 

Admiral Perry. I would say not, sir. 

Senator Case. Captain, have you been in the Philippines recently ? 

Captain Bewrcx. No, sir; I have not. 

Senator Case. Do you have anybody in the room who has been 
there? 

Admiral Perry. I was there in September, Mr. Chairman. 

Senator Case. What was your observation about living costs? 
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Admiral Perry. Living costs are extremely high there. Under the 
old system whereby the Philippine currency was “underwritten by the 
United States the peso was two for the dollar. 

You can go in the open market today, not to the banks but else- 
where, and buy 3 pesos for the dollar without any difficulty. 

Our military personnel have not been able to do that because we 
could only use script, you could only use script at Government stores, 
so the military personnel cannot take advantage of this 3-for-1 deal. 
But the cost of food, the cost of housing is extremely high. 

Senator Casr. Do the Philippines offer any contractors to bid on 
our projects there / 

Admiral Perry. You practically can get no satisfactory bids from 
Philippine contractors. 

If you give a Philippine contractor a job, if they bid a job and you 
make the award to them, you aren’t at all certain, unless you spend 
an untold sum toward inspection, that you are going to get what you 
bargained for by the specifications and the plans. 

They are very prone, for example, in reinforced concrete work. If 
vou have written your specifications 1-2-3, I mean by that 1 cement, 
2 large aggregates, and 3 sand, they are just liable, if you don’t watch 
them, you will find yourself getting mostly sand in your concrete 
rather than cement. 

L don’t think highly of the local contractors at all. I lived out 
there even in the days before the war, and I didn’t think too highly of 
them in those days. 

Senator Casr. There is no question but that strategy dictates having 
some dependable facilities in the Philippines, but I think sound fiscal 
policy also dictates having some pretty close inspection and some 
serious study of the possibility of using Philippine pesos wherever 
we can in an attempt to get these costs down. 

Personally, it is hard for me to understand why construction costs 
in the Philippines should be estimated at a factor of 1.5 

Admiral Perry. Mainly, Mr. Chairman, for this reason. Let’s take 
any construction project. If we take an average you will find 50 
percent of any construction contract in the United States goes into 
labor and 50 percent into materials. 

Now if you construct something in the Philippines, you have to 
import virtually all of the materials that go into that project, such 
as cement and steel. Immediately you have a tremendous freight 
factor added to the cost of your materials at the site. 

Senator Case. The thing I am about to say and I am saying it for 
myself and not on behalf of the committee, because I don’t know 
how the committee will feel about it, but personally, such contacts 
and observations as I have had would suggest to me that it would 
be worthwhile for the Assistant Secretary of Defense for Installa- 
tions to set up a special task force to study ways of getting more for 
the dollars we spend in the Philippines. 

The employment of a good team could pay all around, and would 
expedite what you people need out there. You are concerned with 
the mission. 

The committee is concerned with the mission, but it must also give 
some consideration to trying to save on some of these dollars: too, 
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and while you are concerned with that, primarily, I think it is entirely 
understandable and proper that the Military Department think in 
terms of getting the job done. The Congress has the responsibility 
of the purse as well as the sword, so we have to look at the dollar 
sign, too. 

The next item here is “Yards and docks facilities.” Various loca- 
tions: For restoration or replacement of facilities damaged or de- 
stroyed and provision for other urgent construction requirements, 
$1,500,000. That is comparable to two and a half on the other 
projects. 

Admiral Perry. Yes, sir 

Senator Case. I note under section 202 you are asking for author 
ity of $63,358,000 for development of classified installations and 
facilities. 

That testimony I suppose will we off the record, and unless there 
is something additional for the record, we can excuse the reporter 
at this time. 

Senator Stennis. Mr. Chairman, before we excuse him, I want to 
call the cominittee’s attention to this. 

In considering all of these barracks and bachelor officers’ quarters, 
not only for the Navy but for the Air Force and the Army, we had 
quite a few of them in here 2 years ago that were stricken out, and 
I would just like to have them submit a list now of those that were 
re jec ted. 

Ll am sure that they have that list, as compared with these that 
they have in this bill, to see where they are the same, if any. In 
other words, those that were rejected 2 years ago, if they are in this 
bill; that wouldn’t be too much trouble, would it ? 

(The Navy subsequently furnished this information to the subeom- 
mittee. It was deemed too voluminous to include in the printed 
record and hence was placed in the committee files. ) 

Captain Lams. No, sir, although in general, sir, if a barracks falls 
out 1 year, then we won't bring it up again the next year. 

Senator STennis. We didn’t have many of those in the bill last year, 
as I recall. 

Captain Lams. No, sir. We were restricted. 

Senator Stennis. That is why I referred to 2 years ago rather than 
last year. 

Mr. Chairman, would that be all right with you to get it from the 
other services, too, so we have that comparison ? 

Senator Case. Yes. The clerk will arrange for getting that addi- 
tional data. 

The Chair wants to say that he appreciates the detail with which 
the justifications have been made available to the committee. A|- 
though our transcript is not going to show all of that detail, the record 
can show that the justifications were submitted in considerable detail, 

and of course will be available for the Appropriations Committee 
when they consider funding of whatever authorizations may be ap- 
proved by the Congress. 

Also the Chair appreciates the number of men you have had avail- 
able. I know a lot of them have been sitting around here, and some- 
ame perhaps they haven’t been called upon, but no one could fore- 
see in advance who would be called and who wouldn't, and it is a 
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convenience to the committee to have personnel available to answer 
questions. 

Operating under the conditions that we do, the questions must 
necessarily be more or less of a spot-check nature, that is, we do not 
ask detailed questions on every item that comes up in the justifications. 
Without any advance warning to you as to what questions will be 
asked, the committee must assume that by doing some spot question- 
ing it puts you on notice that you might be asked about any project. 

Our questions haven't been the same under every project. They 
have varied according to the things that have stood out or attracted 
the attention of the committee. 

I think that the information which you have made available has, 
on the whole, certainly been responsive, and we appreciate your 
cooperation. 

Admiral Crark. Thank you, Mr. Chairman. If there is any fur- 
ther information, we are ready at any time to supply it. 

Senator Cast. Now I would like to ask one or two general questions 
about this classified information. 

I know its character and the restrictions placed upon it, so we won't 
even try to take it on the record, but what assurance can you give 
us that the projects, the secret justifications which are before ‘the com- 
mittee, have been screened for essentiality and urgency ¢ 

Captain Lams. They have been screened by the Chief of Naval Op- 
erations. They have been screened by the Assistant Secretary of 
the Navy, Mr. Fogler. 

They have been presented to Mr. Thomas, the Secretary of the 
Navy. They have been presented to the Secretary of Defense, Assist 
ant Secretary for Properties and Installations. 

Many of them have been presented to Mr. Anderson. Some of them 
are direct results of directives from the National Security Council 
and Mr. Wilson. They have been presented to Mr. McNeil, the 
Comptroller of the Defense Department, and they have been presented 
in detail to the Bureau of the Budget, sir. 

Senator Casz. And they are within the dollar ceiling or within 
whatever limitations, whatever fiscal limitations were placed upon 
» Navy? 

Captain Lamps. Yes, sir. 

Senator Case. But they do provide the authorizations for the facil 
ities both in continental United States and overseas that you think 
the Navy needs and can accomplish within the amount submitted with- 
in a reasonable period of time ¢ 

Captain Lams. Yes, sir, although some of these projects in here are 
increments which will require further authorization and funding in 
future years. 

Senator Case. Is there anything further? If not, thank you very 
much. 

(Whereupon, at 4:50 p. m., the hearing was adjourned.) 
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